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PREFACE 


Civil  engineering,  even  in  its  more  restricted  signification  as  applied 
to  works  of  construction,  covers  such  a  wide  range  that  it  might 
reasonably  appear  somewhat  presumptuous  for  any  civil  engineer  to 
endeavour  to  deal  with  so  far-reaching  a  subject,  more  especially  within 
the  limits  of  a  single  volume;  and  my  sole  excuse  for  making  the 
attempt  is  that  nearly  ten  years  ago  I  unexpectedly  received  a  request 
from  Messrs.  Longmans  to  undertake  this  onerous  task.  Possibly  the 
publication  of  "Achievements  in  Engineering"  in  1891,  may  have  led 
to  the  request  being  addressed  to  me ;  but  that  book,  giving  descriptions, 
in  a  popular  form,  of  some  of  the  most  notable  engineering  works,  and 
only  touching  incidentally  upon  the  principles  involved  in  their  con- 
struction for  the  sake  of  engineering  students,  was  totally  different  in 
scope  to  this  book,  which  treats  primarily  of  the  principles  involved  in 
the  various  branches  of  engineering  construction,  and  refers  to  a  great 
variety  of  works  chiefly  with  the  view  of  illustrating  the  methods  by 
■nhich  these  principles  receive  their  practical  application.  Descriptions 
of  a  few  important  engineering  works,  in  popular  language,  are  com- 
paratively easy  of  accomplishment  j  and  the  facility  with  which  the 
earlier  book  was  carried  out,  led  me  to  underrate  the  difficulties  and 
labour  inseparable  from  the  aims  of  the  present  book,  which,  had  I 
appreciated  them  at  the  time,  would  probably  have  decided  me  to 
decline  the  proposal.  Moreover,  the  leisure  at  my  disposal  proved 
much  less  than  1  had  anticipated ;  and,  owing  to  the  various  professional 
demands  on  my  time,  the  preparation  of  the  book  has,  to  my  regret, 
been  greatly  delayed,  so  that  at  times  I  almost  despaired  of  bringing  it 
to  a  conclusion ;  and  it  was  only  the  courteous  consideration  accorded 
me  by  Messrs.  Longmans,  and  their  strongly  expressed  wish  that  I 
should  not  relinquish  the  undertaking,  that  have  at  last  led  to  the  com- 
pletion of  the  book  according  to  the  scheme  originally  laid  down  by 
me.  The  long  delay,  however,  has  not  been  d(  void  of  some  com- 
pensating advantages,  for  it  has  enabled  me  to  summon  to  my  aid  an 
extended  experience  of  various  engineering  works  and  the  conditions 
for  their  application,  gained  in  the  interval,  not  merely  in  the  course  of 
my  ordinary  professional  avocations  in  England  and  Ireland,  but  also 
on  the  Continent  and  in  distant  countries.  Thus  a  professional  visit 
to  India  afiforded  me  the  opportunity  of  passing  through  the  Suez  Canal, 
of  inspecting  Port  Said  Harbour,  of  spending  several  days  on  the  river 
Hiigli  and  its  estuary  and  viewing  the  inlet  from  the  Ganges  of  its 
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principal  feeder,  and  of  studying  the  changes  the  river  has  undergone 
by  a  comparison  of  the  various  charts.  The  British  Association  Meet- 
ing at  Toronto,  which  I  attended  as  a  member  of  the  Council,  gave 
me  an  occasion  for  going  up  the  St.  Lawrence  to  Montreal,  of  seeing 
the  various  bridges  across  the  Niagara  Rapids  below  the  Falls,  and 
of  traversing  the  Canadian  Pacific  Railway  from  Toronto  to  Vancouver, 
and  back  to  Montreal.  Attendances,  also,  at  four  International  Navi- 
gation Congresses,  with  their  accompanying  visits  to  works,  within  the 
last  ten  years,  in  France,  Holland,  and  Belgium,  have  enabled  me 
to  visit  several  of  the  principal  navigation  and  maritime  works  in  those 
countries,  under  the  most  favourable  conditions,  in  company  with  the 
engineers  in  charge  of  the  works,  one  congress  alone,  held  in  Paris, 
having  led  to  visits  to  various  inland  navigation  works,  the  weirs  on 
the  Lower  Seine,  the  ports  of  Calais  and  Havre,  the  Furens  Reser- 
voir Dam,  the  Lyons  Cable  Railway,  the  Mulatifere  weir  on  the  Saone, 
the  regulation  works  along  the  Rhone  from  Lyons  nearly  to  its  outlet, 
the  St.  Louis  Canal  forming  the  navigable  outlet -from  the  Rhone, 
Marseilles  Harbour,  and  the  Marseilles  Cliff  Railway.  A  short  visit  to 
Chamonix  and  Switzerland  enabled  me  to  see  the  Chamonix  Railway 
then  in  course  of  construction,  and  specimens  of  the  Swiss  rack  and 
cable  railways;  whilst  my  duties  in  1900,  as  the  British  Member  of  the 
International  Jury  for  Civil  Engineering  at  the  Paris  Exhibition,  led  to 
my  receiving  particulars  about  several  large  works  in  progress  abroad, 
including  the  actual  condition  of  the  Panama  Canal  Works.  The 
experience  thus  gained,  and  the  knowledge  thereby  acquired,  together 
with  the  information  derived  from  earlier  visits  to  works  abroad,  have 
enabled  me  to  deal  with  many  foreign  works  in  the  light  of  the  results 
of  personal  observation  and  intercourse  with  foreign  engineers. 

In  the  preparation  of  this  book,  besides  utilizing  the  above  sources 
of  information,  together  with  a  varied  professional  practice  which  has 
extended  over  a  period  of  thirty-six  years,  particulars  have  been 
gathered,  especially  as  regards  details  of  works,  from  the  most  reliable 
sources  available  ;  and  in  this  respect,  I  am  specially  indebted  to  the 
Proceedings  of  the  Institution  of  Civil  Engineers  and  the  excellent 
technical  library  of  that  Institution.  Every  endeavour  has  been  made 
to  acknowledge  in  the  notes  the  source  from  which  any  information  or 
illustration  may  have  been  derived ;  and  in  many  instances,  owing  to 
the  necessarily  concise  character  of  the  descriptions  or  details  of  works, 
references  have  been  given  where  fuller  accounts  or  information  can  be 
found,  more  with  the  view  of  assisting  the  reader,  than  because  arfy 
acknowledgment  is  due.  On  account  of  the  number  of  subjects  which 
have  had  to  be  dealt  with,  and  the  restricted  space  available,  the 
descriptions  or  details  of  the  works  selected  as  examples  have  been 
limited  to  what  is  necessary  for  the  elucidation  of  the  subject  under 
consideration, and  indications  of  the  practice  followed  in  actual  execution. 
The  classification  of  a  subject  under  various  headings,  has  often  led  to 
a  subdivision  of  the  descriptions  of  works  in  illustration  amongst  the 
several   headings   to   which   their   different   parts  relate^  as   specially 
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noticeable  in  the  chapter  on  "  Ship-Canals  " ;  and  this  necessary  sub- 
division has  involved  the  preparation  of  a  full  index,  so  that  details 
of  any  particular  work,  scattered  over  some  pages  in  the  book,  may  be 
collected  together  under  the  heading  of  the  work  in  the  index,  with 
a  concise  indication  of  the  purport  of  each  reference.  Moreover,  by 
giving  the  purport,  as  well  as  the  page  of  each  reference  in  the  index, 
the  reader  is  saved  the  trouble  of  a  wearisome  search,  possibly  through 
several  pages,  before  the  required  reference  is  found. 

Care  also  has  been  taken  to  draw  the  illustrations,  as  far  as 
practicable,  to  simple  fractional  scales,  easily  comparable  with  each 
other,  so  that  the  relative  sizes  of  different  works  may  be  readily  per- 
ceived ;  and  where  several  illustrations  are  given  of  works  of  a  similar 
class,  such,  for  instance,  as  arched,  suspension,  girder,  and  cantilever 
bridges  respectively,  and  cross  sections  of  tunnels,  movable  weirs, 
canals,  dock  and  quay  walls,  breakwaters,  and  masonry  reservoir  dams, 
the  typical  examples  given  oj"  each  class  of  works  are  grouped  as  much 
as  possible  together,  and  drawn  to  the  same  scale  for  greater  facility  of 
comparison,  except  where  unusual  divergencies  of  size,  as  in  the  cases 
of  the  Brooklyn  and  Forth  bridges,  precluded  this  arrangement.  The 
numerous  illustrations  distributed  throughout  the  book  will,  I  trust, 
materially  aid  the  elucidation  of  the  principles  involved,  and  add  to  the 
intelligibility  and  interest  of  the  descriptions  of  works ;  and  I  desire  to 
take  this  opportunity  of  acknowledging  the  care  my  assistant,  Mr. 
Edward  Blundell,  has  bestowed  on  the  preparation  of  these  illustrations, 
under  my  direction. 

I  now  venture  to  submit  this  book,  the  product  of  much  time  and 
thought  spread  over  some  years,  to  the  generous  consideration  of  my 
professional  brethren,  both  British  and  foreign,  with  the  earnest  hope 
that,  in  spite  of  many  deficiencies,  of  which  no  one  can.be  more 
conscious  than  its  author,  it  may  prove  of  interest,  and  jierhaps  of  some 
service  to  them,  in  view  of  the  concise  grouping  together  in  a  single 
volume  of  the  various  branches  of  constructive  civil  engineering,  and 
their  illustration  by  numerous  references  to  works,  and  may  also  to  some 
extent  assist  the  progress  of  engineering  science,  and  the  advance  of  the 
profession  to  which  all  engineers  are  so  proud  to  b  --long ;  and  in  that 
case,  I  shall  feel  tjiat  my  time  and  labour  have  not  been  spent  in  vain. 
I  trust,  moreover,  that  the  book  may  be  of  considerable  value  to 
engineering  students,  in  directing  their  attention  to  the  principles 
forming  the  basis  of  design  and  construction  in  civil  engineering,  and 
in  indicating  the  different  ways  in  which  these  principles  have  been 
applied  to  actual  practice.  The  book  also,  I  venture  to  hope,  may 
prove  of  use  to  many  persons  who,  though  not  engineers,  are  concerned 
in  some  way  or  other  with  engineering  undertakings,  and  desire  to  gain 
some  insight  into  engineering  practice,  or  take  an  interest  in  engineering 
progress. 

L.  F.  VERNON-HARCOURT. 

6,  Queen  Anne's  Gate,  Westminster,  S.W., 
I2th  Deceniber,  1901. 


PREFACE    TO   THE   SECOND    EDITION 

A  NEW  edition  of  this  work  having  been  called  for  since  the  decease  of 
its  distinguished  Author,  it  has  been  necessary  to  determine  to  what 
extent  revision  of  the  text  was  desirable. 

The  descriptions  of  engineering  works  which,  at  the  date  of  the 
publication  of  the  first  edition,  were  in  course  of  construction  or  in  an 
early  stage  of  initiation,  were  naturally  subject  to  such  revision  as  the 
progress-  of  events  had  rendered  necessary ;  while  it  was  evident  that 
works  of  magnitude  which^  during  the  period  which  has  elapsed  since 
the  issue  of  the  first  edition,  have  been  commenced,  and,  for  the  most 
part,  brought  to  a  successful  conclusion,  must  receive  such  brief  notice 
as  the  scope  of  this  work  would  permit. 

Subject  to  these  considerations  the  Author's  text  has  been,  as  far  as 
possible,  left  intact,  while  on  the  other  hand  it  is  hoped  that  the 
attempt  which  has  been  made  to  include  such  examples  as  would  best 
illustrate  the  progress  of  Civil  Engineering  within  the  last  eight  or  ten 
years  will  not  be  without  advantage  to  the  student  of  construction. 

HENRY   FIDLER. 
January,  igio. 
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CHAPTER   I. 

INTRODUCTION. 

Objects  of  civil  engineering— Scope  of  the  book — Relation  of  civil  engineering 
to  science — Mathematics  as  apphed  to  civil  engineering— Physics  as 
applied  to  civil  engineering — Chemistry  in  relation  to  civil  engineering 
— Geology  in  relation  to  civil  engineering— Meteorology  in  relation  to 
civil  engineering  ^Remarks  on  the  scientific  requirements  of  civil 
engineers. 

Civil  engineering  was  defined  by  Thomas  Tredgold,  in  1828,  as  "the 
art  of  directing  the  great  sources  of  power  in  nature  for  the  use  and 
convenience  of  man."  The  epithet  civil  has  been  apphed  to  this  great 
science  of  construction  in  order  to  distinguish  it  from  military  engineer- 
ing, to  which  its  main  objects  present  a  fery  striking  contrast.  Military 
engineering,  indeed,  is  concerned  with  provisions  for  the  attack  and 
defence  of  fortresses,  and  the  defeat  of  opposing  armies ;  whereas  civil 
engineering  is  directed  to  the  extension  of  the  means  of  communication 
and  commerce,  and  to  the  promotion  of  the  well-being  and  prosperity 
of  mankind. 

The  civil  engineer,  by  extending  raihvays  through  undeveloped  or 
barbarous  countries,  becomes  the  pioneer  of  progress  and  civilization ; 
and  he  is  largely  instrumental  in  developing  the  intercourse  and  trade 
of  communities  and  nations,  by  improving  rivers,  and  constructing  roads, 
railways,  canals,  harbours,  and  docks.  Moreover,  the  civil  engineer, 
by  carrying  out  irrigation  works  in  hot,  dry  countries,  converts  arid 
regions  into  fertile  plains,  thereby  greatly  increasing  the  productiveness 
of  these  districts,  and  averting  the  famines  resulting  from  a  deficiency 
in  rainfall.  Furthermore,  by  providing  an  ample  supply  of  good  water, 
and  efficient  sanitary  arrangements,  he  is  enabled  to  preserve  from 
ravaging  epidemics  and  untimely  death  the  vast  populations  which,  in 
recent  years,  have  been  crowding  more  and  more  into  cities  and  towns. 

Scope  of  the  Book. — Civil  engineering,  in  its  widest  signification, 
comprises  a  great  range  of  subjects,  embracing  not  merely  works  for 
developing  means  of  communication,  for-  facilitating  sea-going  trade, 
and  for  securing  water-supplies  and  efficient  drainage  for  towns,  but  also 
mining  and  metallurgy ;  the  lighting  of  towns  with  gas  and  electricity ; 
telegraphic   and   telephonic  inter-communication ;   the  construction  of 
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steam-engines,  other  forms  of  motors,  and  machinery  of  all  kinds  ;  ship- 
building, including  ironclads  and  swift  cruisers;  and  the  manufacture 
of  heavy  ordnance,  projectiles,  and  torpedoes.  Such  a  great  variety  of 
subjects,  however,  could  not  be  properly  dealt  with  by  a  single  author, 
or  condensed  into  a  single  book.  Moreover,  the  vast  and  increasing 
development  of  engineering  science,  and  its  numerous  ramifications 
have  necessarily  led  to  the  subdivision  of  engineering  into  different 
branches,  such  as  mechanical  engineering,  mining  engineering,  electrical 
engineering,  and  naval  architecture,  as  well  as  civil  engineering,  which 
is  more  and  more  being  employed  to  denote  the  special  constructive 
branch  of  engineering  as  distinguished  from  the  other  four.  It  is, 
accordingly,  proposed  to  deal  in  this  book  with  civil  engineering  in  its 
modern,  restricted  sense ;  and  even  in  this  limited  application  of  the 
terra,  it  comprises  some  distinct  branches  which  are  often  regarded  as 
more  or  less  subdivisions  of  the  science,  such  as  railway,  canal,  river, 
maritime,  hydraulic,  and  sanitary  engineering,  though  much  less  distinctly 
separated  from  one  another  than  the  five  branches  of  engineering 
enumerated  above. 

Relation  of  Civil  Engineering  to  Science.^ — In  order  to  be 
able  to  direct  rightly  the  forces  of  nature  for  the  benefit  of  mankind,  it 
is  essential  to  possess  some  knowledge  of  the  principles  of  these  forces, 
which  have  been  long  studied  by  scientific  workers,  the  recorded 
results  of  whose  labours  are  termed  "  natural  science."  Civil  engineer- 
ing is,  accordingly,  based  primarily  upon  natural  science;  and  it  may, 
indeed,  be  regarded  as  the  practical  application  of  the  discoveries  of 
science  for  industrial  purposes  and  the  general  well-being  of  the  human 
race.  It  is  evident,  therefore,  that  a  scientific  education  should  constitute 
an  indispensable  part  of  the  preliminary  training  of  every  person  who 
aspires  to  embrace  the  profession  of  a  civil  engineer.  Some  branches 
of  science,  however,  are  more  intimately  connected  with  the  problems 
involved  in  civil  engineering  than  others ;  and  their  relative  importance 
depends  upon  the  special  branch  of  the  subject  to  which  a  civil  engineer 
may  have  occasion  to  devote  his  attention.  Mathematics,  physics, 
chemistry,  geology,  and  meteorology  find  practical  applications  in  the 
designs  and  works  of  civil  engineers ;  and  a  knowledge  of  the  general 
principles  of  some  of  these  sciences  is  an  invaluable  assistance  in  the 
succcessful  practice  of  civil  engineering.^  The  aims,  however,  and  the 
requisite  knowledge  of  the  man  of  science,  and  of  the  civil  engineer,  are 
essentially  different.  The  man  of  science  generally  devotes  himself 
to  the  minute  investigation  of  some  special  branch  of  one  of  these 
sciences,  with  which  long  study  has  rendered  him  intimately  familiar. 
The  civil  engineer,  on  the  contrary,  merely  needs  an  adequate  general 
acquaintance  with  these  sciences  to  be  enabled  to  select  those  portions 
of  the  discoveries  of  the  great  body  of  scientific  investigators,  which 
are  capable  of  useful  application  to  the  requirements  of  his  pro- 
fession. 

'  Report  oj  the  British  Association,  1895.  Ipswich  Meeting,  President's  Address  to 
the  Mechanical  Science  Section,  pp.  782-788, 
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Mathematics  as  applied  to  Civil  Engineering. — Trigonometry 
constitutes  the  basis  of  surveying  and  tacheometry,  which  are  employed 
for  the  preliminary  examination  of  sites  before  works  are  undertaken  ; 
and  it  is  also  made  use  of  in  setting  out  the  lines  of  works  about  to  be 
carried  out.  Logarithms,  moreover,  are  useful  in  simplifying  the 
calculations  required  in  triangulation,  and  the  ranging  of  railway 
curves. 

Statics  supply  the  groundwork  for  the  design  of  bridges  and  other 
structures,  by  determining  the  direction  and  amount  of  the  strains  at 
different  parts  of  the  structure,  which  would  result  from  the  loads  liable 
to  be  imposed  on  the  structures'  after  their  erection.  Graphic  statics, 
however,  in  which  the  strains  are  represented  in  magnitude  and  direction 
by  lines  on  a  diagram,  have  to  a  great  extent  advantageously  superseded 
analytical  methods.  Hydrostatics  serve  for  the  calculation  of  the 
pressures  to  which  reservoir  dams,  lock-gates,  and  weirs  are  exposed 
when  supporting  given  heads  of  water;  and  hydrodynamics  deal  with 
the  general  laws  of  fluid  motion,  which,  however,  require  to  be  sup- 
plemented by  experiment  in  order  to  determine  with  accuracy  the  flow 
of  water  in  pipes  and  open  channels,  points  of  great  importance  in 
hydraulic  engineering. 

Geometrical  optics  are  utilized  in  determining  the  forms  to  be  given 
to  the  lenses  for  concentrating  the  rays  of  the  lamps  of  a  lighthouse  into 
a  single  beam  of  parallel  rays,  directed  to  the  required  quarter  of  the 
sea  for  giving  due  warning  to  vessels.  Astronomical  observations  have 
also  been  employed  to  enable  surveyors  to  determine  directions  when 
traversing  unexplored  regions.  Mathematics,  indeed,  enter  so  largely 
into  the  solution  of  problems  presented  in  the  various  branches  of  civil 
engineering,  that  no  engineer  would  be  justified  in  dispensing  with 
their  aid. 

Physics  as  applied  to  Civil  Engineering. — The  researches  of 
physics  have  such  an  intimate  connection  with  civil  engineering,  that 
they  in  reality  occupy  as  important  a  position  in  relation  to  it  as 
mathematics.  The  physical  properties  of  matter,  indeed,  cannot  be 
disregarded  by  the  civil  engineer.  He 'has  to  provide,  in  his  designs 
of  large  structures,  for  expansion  by  heat  and  contraction  by  cold. 
The  feasibihty  of  constructing  long  tunnels  under  high  mountains, 
depends  upon  the  heat  which  is  liable  to  be  encountered  at  great 
depths  below  the  surface;  whilst  the  adoption  of  compressed  air  in  the 
advanced  headings  of  such  tunnels  has  greatly  facilitated  their  con- 
struction, by  serving  to  drive  the  perforators  for  drilling  holes  in  the 
hard  rock,  and  by  the  improved  ventilation  from  the  supply  of  air 
thereby  afforded.  Compressed  air  has  also  been  employed  for  many 
years  past  in  executing  subaqueous  foundations  with  the  same  security 
as  on  dry  land ;  and  this  system  has  been  more  recently  applied  to  the 
driving  of  tubular  tunnels  through  water-bearing  strata.  Congelation  of 
the  soil  is  another  process  which  has  been  used  for  sinking  wells  through 
soils  charged  with  water  and  running  sand. 

The  properties  of  light  as  regards  its  visibility  at  considerable 
distances,  and^the  relative  penetration  of  different  kinds  of  light  through 


G  CIVIL   ENGINEERING   AND    CHEMISTRY. 

fog,  have  to  be  considered  by  the  civil  engineer  with  reference  to  light- 
house illumination  ;  and  'investigations  in  acoustics  have  to  be  made  for 
determining  the  best  kind  of  sonorous  signal  for  giving  warning  of 
danger  in  foggy  weather.  A  just  appreciation,  indeed,  of  general 
physical  considerations,  in  relation  to  civil  engineering,  appears 
to  be  indispensable  for  the  satisfactory  prosecution  of  large  under- 
takings. 

Chemistry  in  Relation  to  Civil  Engineering. — The  chemical 
constitution  of  various  materials  employed  in  construction  by  civil 
engineers,  furnishes  in  some  instances  important  evidence  as  to  their 
soundness.  The  elements  of  arsenic,  silicon,  sulphur,  phosphorus,  and 
manganese  in  iron  and  steel  each  exert  an  important  influence  on  the 
strength  and  other  qualities  of  the  metal,  while  the  percentage  of 
carbon  largely  determines  the  quality  and  grade  of  the  material.  The 
strength  and  durability  of  mortar  and  concrete  depend  greatly  upon 
the  chemical  composition  of  the  lime  or  cement  with  which  they  are  ■ 
made,  more  especially  when  employed  in  structures  in  the  sea.  The 
powerful  explosives,  also,  used  in  carrying  tunnels  through  hard  rock, 
and  in  blasting  rocky  shoals  under  water,  are  chemical  compounds, 
and  are  comparatively  recent  discoveries  as  compared  with  gun- 
powder. 

Chemical  processes  have  been  employed  in  the  numerous  efforts  to 
utilize  sewage  economically  for  agricultural  purposes ;  and  chemical 
analysis  has  to  be  resorted  to  for  determining  to  what  extent  the  effluent 
water,  from  land  irrigated  with  sewage,  has  been  rendered  innocuous. 
Recourse,  moreover,  is  had  to  chemical  analysis  for  deciding  as  to  the 
adequate  purity  of  any  proposed  source  of  supply,  and  in  the  periodical 
testing  of  the  state  and  due  filtration  of  the  potable  waters  supplied 
to  to\\ns. 

Geology  in  Relation  to  Civil  Engineering. — The  nature  of 
■  the  ground  to  be  excavated  in  ordinary  cuttings  for  railways  or  canals, 
is  generally  adequately  indicated  by  borings  or  trial  pits;  but  where 
the  cuttings  to  be  executed  are  very  deep  and  extensive,  and  rock  or 
treacherous  strata  are  liable  to  be  met  with  at  some  depth  below  the 
surface,  as  happens  occasionally  in  railway  works,  and  more  commonly 
in  the  construction  of  large  ship-canals,  some  knowledge  of  the  general 
geology  of  the  district  is  valuable.  Such  knowledge  becomes  of  much 
greater  importance  in  driving  long  tunnels  at  a  considerable  depth 
below  the  surface,  where  the  difficulties  to  be  encountered,  the  possible 
influx  of  large  volumes  of  water  during  construction,  and  the  cost  and 
period  required  for  the  work  greatly  depend  upon  the  nature  and  dip 
of  the  strata  to  be  traversed.  Geological  considerations  are  also 
important  in  judging  as  to  the  impermeability  of  a  site  proposed  for 
a  reservoir,  and  the  adequate  stability  of  the  foundation  for  a  reservoir 
dam;  and  indications  of  the  thickness  of  water-bearing  strata,  their 
depth  below  the  surface,  their  dip,  and  the  extent  and  position  of  their 
outcrop,  as  well  as  the  prospect  of  fissures,  and  the  possibility  of  faults, 
are  of  the  utmost  importance  in  determining  the  position  where  a  deep 
well  for   water-supply   should  be  sunk,  the  depth   to  which   it  would 
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require  to  be  carried,  and  the  probability  of  obtaining  a  suitable  supply 
of  water. 

Meteorology  in  Relation  to  Civil  Engineering.— Gales  exert 
a  considerable  pressure  against  high  walls,  bridges,  and  roofs;  and 
therefore  a  knowledge  of  the  maximum  force  of  the  wind  in  different 
localities  is  important  in  designing  structures,  so  as  to  ensure  their 
stability  during  exceptional  storms.  The  maritime  engineer  has  to 
ascertain  the  direction  and  prevalence  of  the  strongest  gales  to  which 
his  works  on  the  sea-coast  are  liable  to  be  exposed,  so  as  to  provide 
shelter  from  the  worst  quarters  by  works  of  requisite  stability ;  and  he 
should  also  know  the  general  direction  and  average  force  of  the  wind 
at  different  periods  of  the  year,  in  order  to  select  the  calmest  period 
of  the  year  for  the  prosecution  of  his  works.  In  localities  visited 
periodically  by  cyclones  or  earthquakes,  special  precautions  have  to  be 
adopted  to  prevent  the  structures  erected  from  succumbing  to  these 
calamitous  visitations. 

Observations  of  the  amount  and  distribution  of  rainfall  are  very 
valuable  for  hydraulic  engineers,  to  enable  them  to  determine  the 
minimum  flow  available  in  rivers  for  navigation  or  irrigation  in  the 
summer  or  the  dry  season,  and  the  maximum  discharge  for  which  an 
adequate  channel  has  to  be  provided  to  prevent  inundations.  The 
varying  influences  of  evaporation  and  percolation  in  reducing  the  actual 
amount  of  rainfall  available,  and  the  equalizing  effect  of  forests  and 
vegetation  on  the  flow  of  mountain  streams,  are  of  considerable  interest 
to  engineers  concerned  in  water-supply  and  river  works  ;  and  meteoro- 
logical considerations  are  essential  for  forming  a  reliable  estimate  of  the 
average  amount  of  water  that  can  be  collected  for  distribution  from  a 
given  catchment  area. 

Remarks  on  the  Scientific  Requirements  of  Civil  En- 
gineers.— The  foregoing  observations  indicate  that  engineers  have 
numerous  opportunities  for  utilizing  the  researches  of  science  in  the 
practice  of  their  profession,  and  show  how  intimately  science  is  bound 
up  with  civil  engineering,  which  is  its  practical  exponent.  It  is,  more- 
over, evident  that  a  fair  knowledge  of  mathematics  and  physics,  in  their 
practical  aspects,  should  constitute  a  recognized  necessary  portion  of  the 
professional  equipment  of  every  civil  engineer ;  whilst  some  acquaintance 
with  chemistry,  geology,  and  meteorology  is  desirable,  and  in  some 
branches  essential,  for  the  intelligent  and  systematic  carrying  out  of 
civil  engineering  works.  An  engineer  cannot  devote' sufficient  time  to 
become  very  proficient  in  one  or  more  of  the  sciences  enumerated, 
except  under  exceptionally  favourable  conditions  in  his  preliminary 
education ;  but  a  general  scientific  training  furnishes  the  most  valuable 
preparation  for  a  profession  which  deals  with  the  practical  applications 
of  science  ;  and,  other  conditions  being  equal,  those  civil  engineers  will 
be  the  best  qualified  for  the  successful  pursuit  of  their  profession,  and 
the  advancement  of  the  science  of  civil  engineering,  who  have  been 
most  thoroughly  trained  in  the  principles  of  science,  and  have  become 
imbued  with  scientific  methods  of  observation  and  inquiry.  In  com- 
plicated or  abstruse  cases,  a  civil    engineer    should    necessarily  seek 
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the  assistance  of  a  scientific  expert ;  but  it  is  necessary  that  he  should 
understand  the  principles  of  the  particular  science  involved,  in  order 
to  appreciate  properly  the  views  of  his  adviser ;  and  an  engineer  will 
be  less  liable  to  errors,  and  better  able  to  utilize  fully  the  results  of 
scientific  investigations,  in  proportion  as  he  has  a  clear  insight  into  the 
principles  of  the  sciences  which  he  is  called  upon  to  apply  for  the  benefit 
of  mankind. 


CHAPTER   II. 

MATERIALS   EMPLOYED   IN   CONSTRUCTION. 

Choice  of  materials— Materials  used  in  works— Standardization— Timber : 
nature,  protection,  uses,  strength  of  various  kinds — Fascines:  uses, 
construction,  mattresses — Building-stone :  principal  kinds  ;  from  primi- 
tive rocks,  special  uses  ;  sandstones,  nature  and  uses  ;  limestones,  forms 
and  qualities;  strength  of  different  kinds— Bricks:  conditions  of  use 
and  advantages,  composition  and  manufacture,  form  and  qualities, 
strength— Limes :  ordinary,  sources  and  uses  ;  hydraulic,  composition 
and  advantages — Cements :  natural,  sources  ;  artificial,  introduction  ; 
slag  cement,  composition ;  Portland  cement,  composition,  fineness, 
strength,  tests — Mortars :  proportions  of  ingredients,  manufacture, 
strength,  remarks — Concrete :  importance,  composition,  proportions  in 
blocks,  bags,  and  mass ;  forms  and  uses,  mixing  and  depositing, 
advantages  of,  in  mass,  effect  of  sea-water — Iron  and  Steel :  differences 
in  composition  ;  cast  iron,  uses  and  strength,  disadvantages  ;  wrought 
iron,  uses  and  advantages  ;  steel,  manufacture,  advantages,  strength, 
uses — Safe  Strains  on  Materials :  limit  of  elasticity  ;  dead  and  moving 
loads  ;  biresses  allowed  on  structures  ;  wind-pressure  and  snow. 

The  duty  of  a  civil  engineer  is  to  carry  out  the  works  entrusted  to  him 
with  the  most  suitable  materials,  and  in  as  economical  a  manner  as 
practicable,  consistently  with  efficiency  and  stability.  The  materials 
employed  should  therefore  depend,  not  merely  on  the  nature  of  the 
work,  but  also  on  the  conditions  of  the  site,  and  the  materials  most 
readily  available  in  the  locality. 

Materials  used  in  Works. — The  materials  commonly  employed 
by  civil  engineers  are  timber,  fascines,  stone,  bricks,  lime,  cement, 
mortar,  concrete,  iron,  and  steel,  as  well  as  various  substances  in  their 
natural  condition,  such  as  sand,  gravel,  shingle,  rubble  stone  of  different 
kinds,  chalk,  and  clay.  In  some  cases,  inspection  by  an  experienced 
person  is  sufficient  to  determine  whether  the  materials  are  suitable  for 
the  particular  purpose.  Mechanical  tests,  however,  and  in  some 
instances  chemical  tests  also,  are  required  to  secure  that  materials 
employed  in  construction  are  up  to  the  required  standard  of  strength 
and  durability,  as  in  the  case  of  cement,  iron,  and  steel ;  whilst  where 
high  pressures  are  liable  to  be  reached,  and  the  slightest  failure  might 
lead  to  disastrous  results,  as  for  instance  in  high  reservoir  dams,  the 
stone,  bricks,  mortar,  and  concrete  have  to  be  subjected  to  tests. 

The  important  question  of  the  standardization  of  the  tests  of  materials 
employed  in  Engineering  Construction  has  received  much  attention  in 
recent  years,  and  the  student  will  do  well  to  carefully  study  the  reports 
and  specifications  issued  and  revised  from  time  to  time  by  the  Engineer- 
ing Standards  Committee,  more  especially  those  dealing  with  Portland 
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Cement,  Structural  Steel,  Railway  and  Tramway  Rails,  the  Properties 
of  British  Standard  Sections,  Test  Pieces,  Nuts  and  Bolt  Heads,  etc. 

Timber. 

The  timber  usually  employed  in  permanent,  as  well  as  temporary, 
works  is  fir,  obtained  from  the  large  forests  of  Northern  Europe  and 
America,  as  it  is  generally  the  cheapest  wood  of  adequate  size,  and  is 
more  easily  worked  than  hard  wood.  Where,  however,  hard-wood  trees 
abound,  or  in  positions  where  the  timber  is  specially  exposed  to  wear 
and  tear,  or  to  other  sources  of  injury  or  decay,  hard  woods  are  adopted. 
Thus  fenders  put  along  jetties,  piers,  and  quays,  against  which  vessels 
rub,  and  the  wedges  used  for  fixing  rails  in  chairs,  are  made  of  hard 
wood ;  and  greenheart,  from  British  Guiana,  has  been  extensively 
employed  for  dock-gates  and  jetties  exposed  to  the  ravages  of  the 
teredo,  which  is  found  in  salt  water,  and  soon  honeycombs  most  sorts 
of  timber  when  immersed  in  sea-water. 

Nature  of  Timber. — Timber  should  be  compact,  free  from  cracks, 
shakes,  hollows,  knots,  and  other  defects,  and  should  be  procured  from 
trees  cut  down  in  their  prime,  and  at  the  period  of  the  year  when  most 
devoid  of  sap.  Most  varieties  of  timber,  and  particularly  soft  woods, 
tend  gradually  to  decay  when  exposed  to  the  weather,  more  especially 
in  positions  where  they  are  alternately  wet  and  dry,  as  at  the  surface  of 
the  ground  or  when  standing  in  water  varying  in  level ;  whereas  timber 
buried  in  the  ground,  or  always  under  water,  remains  sound  for  a  long 
period.  Sap  in  timber  is  liable  to  cause  decay  by  its  decomposition  ; 
and  the  seasoning  of  timber  by  the  removal  of  its  moisture,  can  be 
effected  either  naturally  by  long  exposure  to  a  current  of  air  under 
shelter,  or  artificially  by  subjecting  it  to  a  current  of  hot  air.  Teak, 
oak,  greenheart,  ironbark,  and  jarrah  are  some  of  the  most  durable  and 
strongest  woods ;  whilst  larch  and  pitch  pine,  though  decidedly  less 
durable  and  less  strong,  are  superior  in  these  respects  to  red  pine  and 
spruce,  but  more  difficult  to  work. 

Protection  of  Timber. — Timber  must  be  thoroughly  dried  before 
being  protected  externally  by  paint  or  tar,  otherwise  the  imprisoned 
moisture  rots  the  wood.  A  more  effective  method,  however,  of  pro- 
tecting timber  exposed  to  the  weather  or  damp,  consists  in  thoroughly 
filling  up  the  pores  of  the  wood  with  some  preservative  liquid,  such  as 
creosote,  mercuric  or  zinc  chloride,  or  copper  sulphate,  thereby  pre- 
cluding the  entrance  of  moisture.  Zinc  chloride  or  copper  sulphate  is 
sometimes  injected  on  the  spot  into  recently  felled  trees,  thus  expelling 
the  sap  dlrecdy ;  but  by  the  ordinary  process,  the  liquid  is  forced  under 
pressure  into  the  seasoned  timber,  for  which  purpose  creosote  is  very 
extensively  employed. 

Uses  of  Timber. — Timber  is  largely  used  for  jetties,  landing- 
places,  floors,  roofs,  and  sleepers,  and  also  for  bridges  and  viaducts 
where  economy  is  a  paramount  consideration,  as  in  the  extension  of 
railways  through  undeveloped  countries  where  wood  is  abundant ;  but 
though  numerous  timber  bridges  were  erected  in  the  first  instance  on 
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the  Great  Western  Railway,  timber  is  only  now  used  for  such  structures 
under  exceptional  conditions.  Owing,  also,  to  the  attacks  of  the  white 
ant,  wood  has  been  abandoned  for  sleepers  in  some  tropical  countries. 
Moreover,  though  greenheart  is  found  to  resist  successfully  the  attacks 
of  the  teredo  in  temperate  seas,  it  is  liable  to  be  injured  by  them  in 
tropical  waters,  as,  for  instance,  in  the  River  Hugh  at  Calcutta;  and  the 
immunity  of  jarrah  under  such  conditions,  which  has  been  suggested 
as  a  substitute,  has  not  been  proved.  In  France,  wooden  dock-gates, 
exposed  to  sea-water,  have  been  protected  by  studding  them  all  over 
with  large-headed  nails. 

Strength  of  Timber. — Timber  possesses  about  double  the  strength 
in  tension  that  it  has  in  compression  ;  and  most  of  the  Australian  hard 
woods  are  about  twice  as  strong  in  tension  as  red  pine  and  spruce,  the 
former  possessing  an  average  tensile  strength  of  over  9  tons  per  square 
inch,  and  the  latter  about  4J-  tons.^  The  strength  of  timber  in  com- 
pression, being  less  than  in  tension,  and  influenced  by  the  length  of  the 
specimen,  is  an  important  factor  in  timber  construction,  together  with 
the  transverse  and  shearing  resistances.  The  crushing  strength  of  white 
pine  is  between  \  ton  and  i  ton  per  square  inch ;  of  Danzig  fir  and 
yellow  pine,  |  ton  to  2  tons ;  of  English  oak,  i^  tons ;  of  pitch  pine, 
about  2  tons ;  of  Norway  spruce,  nearly  2\  tons ;  of  Oregon  pine, 
nearly  3  tons ;  of  Australian  hard  woods,  from  2  to  4  tons ;  ^  and  of 
greenheart,  about  4  tons  per  square  inch.  The  shearing  strength  along 
the  fibres  has  been  found  to  range,  in  American  timbers,  from  between 
253  and  374  lbs.  per  square  inch  for  spruce,  up  to  between  726  and 
999  lbs.  for  red  oak;  and  in  Australian  timbers,  from  between  700  and 
1400  lbs.  per  square  inch  for  gum,  up  to  between  iioo  and  1400  lbs. 
for  ironbark.  The  coefficient  of  the  bending  strength,  or  modulus  of 
rupture  of  timber  beams,  is  about  2  tons  per  square  inch  for  Danzig  fir, 
Baltic  red  pine,  and  American  spruce  and  white  pine ;  3  tons  per  square 
inch  for  Swedish  and  Russian  pine,  and  American  yellow  pine ;  about 
4I  tons  for  English  oak  ;  and  it  ranges,  in  the  hard  woods  of  Australia, 
from  about  3  tons  for  the  red  gum  of  Victoria,  up  to  8  tons  per  square 
inch  for  ironbark  and  9  tons  in  the  salmon  gum  of  West  Australia.'' 

Fascines. 

Uses  of  Fascines. — When  a  road  or  railway  has  to  be  carried 
across  a  soft  marsh  or  a  bog,  or  when  protection  works,  training  works, 
or  dams  have  to  be  carried  out  in  rivers  at  places  where  stone  is 
difficult  to  procure,  faggots  of  wood  or  fascines  are  employed.  For 
instance,  the  Liverpool  and  Manchester  Railway  was  carried  across 
Chat  Moss  by  laying  a  number  of  bundles  of  brushwood  across  the 
bog  along  the  line  of  the  railway,  which  served  to  support  the  railway 
in  crossing  the  soft  marshy  ground ;  ■*  and  fascines  are  extensively  used 
in  river  works  in  Holland  and  the  United  States. 

'   "  Engineering  Construction  in  Steel  and  Timber,"  W.  H.  Warren,  p.  60. 
'  Jb/d.,  p.  73.  "  /I'u/.,  p.  73- 

*  "  Lives  of  the  Engineers,"  Samuel  Smiles,  vol.  iii.  p.  224. 
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Construction  of  Fascines  and  Mattresses.  —  Fascines  are 
ordinarily  formed  of  a  bundle  of  five  or  six  sticks  or  pieces  of  brush- 
wood, about  7  to- 1 1  feet  long,  bound  firmly  together  near  each  end  by 
an  osier.  Recently-cut  willow  furnishes  the  best  material;  but  the 
brushwood  of  other  trees,  such  as  oak,  hazel,  ash,  and  alder,  is  also 
employed.  The  fascines  are  fixed  in  position  by  pegs  or  stakes,  and 
are  weighted  with  stones,  bricks,  or  clay.  For  large  works  in  rivers,  the 
fascines  are  laid  together  in  rows  for  three  or  more  layers,  connected 
together  by  strong  intertwined  bands  of  fascines  to  form  a  large 
mattress,  the  layers  being  fastened  together  by  stakes  driven  down 
through  the  interstices  of  the  upper  network  and  round  the  edges  of 
the  mattress,  and  joined  together  by  bands  of  interwoven  sticks.  The 
mattress,  on  completion,  is  launched  from  the  bank,  towed  into  position, 
and  sunk  by  being  loaded  with  rubble  stone  thrown  out  from  boats 
alongside.  In  constructing  dams,  training  walls,  or  jetties,  several 
rows  of  mattresses  are  laid  one  over  the  other  till  the  desired  height 
is  reached,  the  mound  thus  formed  being  capped  with  stone  pitching 
or  concrete  blocks.  The  silt  deposited  by  the  river  in  the  interstices  of 
the  mattresses,  and  over  the  surface  of  the  mound,  protects  the  fascines 
from  decay. 

Building- STONE. 

The  employment  of  stone  in  engineering  works  depends  on  the 
accessibility  and  nature  of  the  stone  in  the  neighbourhood  of  the  works. 
If  stone  is  readily  available,  is  durable,  and  fairly  easily  dressed,  it  is 
naturally  used  extensively ;  but  when  the  stone  is  very  hard,  or  has 
to  be  procured  from  a  distance,  in  the  first  case  it  is  only  used  for 
special  purposes,  or  as  rough  walling  or  backing,  and  in  the  second 
case  brickwork  or  concrete  generally  proves  preferable.  Granite, 
sandstone,  and  hmestone  are  the  principal  kinds  of  stone  used  in 
construction. 

Stones  from  Primitive  Rocks. — Granite,  though  very  valuable 
for  certain  classes  of  work  where  great  hardness  and  durability  are 
essential,  as  for  the  sills  and  hollow  quoins  of  large  locks,  the  coping  of 
docks,  the  voussoirs  of  large  arched  bridges,  and  the  bed  stones  of 
large  girders  or  columns,  the  difficulty  of  working  it  and  its  consequent 
cost  render  it  unsuitable  for  ordinary  masonry.  Other  igneous  rocks, 
such  as  gneiss,  whinstone,  trap,  and  basalt,  are  used  to  some  extent  for 
masonry  in  the  districts  where  they  are  found;  but  gneiss  is  more 
specially  suited  for  flagstones,  and  the  others  for  paving  and  metalling 
roads,  on  account  of  their  hardness  and  durability,  and  the  small  blocks 
in  which  they  are  generally  found,  The  igneous  rocks  are  particularly 
durable,  owing  to  their  compactness  and  consequent  imperviousness  to 
water ;  and  they  are  specially  adapted  for  bearing  high  pressures,  heavy 
weights,  and  great  wear  and  tear. 

Sandstones. — Sandstones  consist  of  grains  of  quartz  cemented 
together  into  a  solid  mass  by  a  substance  of  variable  composition,  upon 
the  durability   of  which  the  value  of  the  stone  depends.     When  the 
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cementing  substance  consists  mainly  of  silica,  mica,  or  hard  felspar,  the 
sandstone  is  hard  and  durable ;  but  when  it  is  composed  of  alumina  or 
oxides  of  iron,  the  sandstone  is  softer  and  more  liable  to  disintegration. 
When  calcium  carbonate  forms  the  cementing  material,  the  sandstone 
can  be  easily  sawn  and  worked,  but  it  is  somewhat  readily  injured 
by  the  weather.*  Sandstones,  accordingly,  vary  considerably  in  their 
qualities,  some  of  the  best  for  building  being  the  millstone  grit,  the 
sandstones  of  the  coal-measures,  and  the  red  sandstones.  They  are 
largely  used  for  facework  and  ashlar  masonry,  on  account  of  the  facility 
with  which  they  are  dressed. 

Limestones. — Calcium  carbonate  forms  the  main  ingredient  of 
limestones,  which  vary  considerably  both  in  composition  and  quality, 
the  hardest  forms  being  marble,  which  is  an  almost  pure  crystallized 
calcium  carbonate,  and  dolomite,  which,  is  a  double  carbonate  of 
calcium  and  magnesium.  Oolitic  limestones  vary  greatly  in  durability, 
some  forms  being  subject  to  rapid  decay ;  whereas  Portland  stone  is 
durable,  and  also  some  varieties  of  Bath  stone,  which  are  easily  worked 
and  harden  by  exposure  to  the  air,  though  others  readily  disintegrate. 
There  are  also  shelly  limestones,  of  which  Purbeck  limestone  is  an 
instance,  being  largely  composed  of  small  shells.  As  a  rule,  limestones 
are  softer,  absorb  more  water,  and  are  more  subject  to  injury  from  the 
weather  than  sandstones. 

Strength  of  Building-stones.^ — In  practice,  masonry,  brickwork, 
and  concrete  are  almost  always  wholly  subjected  to  compressive  strains, 
for  mortar  is  incapable  of  undergoing  tensional  strains  of  any  impor- 
tance; and  therefore  only  the  crushing  strength  of  stone  has  to  be 
ascertained,  as  well  as  its  relative  impermeability  to  the  absorption  of 
water,  which  furnishes  some  measure  of  its  durability,  though  this  and 
its  rate  of  wear  are  matters  which  are  largely  based  on  experience. 
Granite  and  Italian  white  marble  possess  a  very  similar  compressive 
strength  of  about  1400  tons  per  square  foot,  whilst  in  basalt  and  slate  it 
averages  about  1200  tons;  whereas  the  compressive  strength  of  sand- 
stones ranges  from  about  700  to  260  tons,  and  of  the  better  class  of 
limestones,  from  about  600  to  200  tons  per  square  foot.^  The  per- 
centage of  water  absorbed,  which  is  under  i  per  cent,  for  granite,  whin- 
stone,  slate,  and  marble,  amounts  to  between  3^  and  10  per  cent,  for 
sandstones,  and  between  5^  and  izf  per  cent,  for  limestones. 

Bricks. 

When  a  district  is  devoid  of  stone,  and  clay  is  obtainable,  brick- 
work is  commonly  employed  in  place  of  masonry  for  constructive  pur- 
poses. Brickwork  possesses  the  advantages  of  being  carried  out  with 
less  skilled  labour,  and  with  lighter  staging,  termed  scaffolding,  than 
masonry,  as  no  dressing  is  required,  and  no  heavy  weights  have  to  be 
lifted  and  put  in  position.     On  the  other  hand,  there  are  many  more 

'  " Chemistry  for  Engineers  and  Manufacturers,"  B.  Blount  and  A.  G.  Bloxam, 
vol.  i.  p.  2. 

»  "  Notes  on  Building  Construction,"  Part  jii. 
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joints  in  brickwork  than  in  masonry,  necessitating  the  use  of  rnore 
mortar,  and  affording  much  less  bond  in  the  work,  which  is  sometimes 
compensated  for  by  the  insertion  of  long  strips  of  iron  at  intervals  along 
some  of  the  joints,  an  arrangement  known  as  hoop-iron  bond. 

Composition  of  Bricks. — Clay  containing  some  sand,  or  pure 
clay  mixed  with  about  a  fourth  of  its  volume  of  sand,  is  used  for  the 
manufacture  of  bricks,  the  usual  composition  of  the  material  being 
chiefly  silicate  of  alumina  and  silica  in  the  form  of  sand,  combined 
generally  with  lime,  potash,  and  magnesia,  together  ■\\ith  some  ferric 
oxide,  which,  when  present  in  a  fair  proportion,  gives  a  red  colour  to 
the  bricks.  The  bricks  are  manufactured  by  making  the  mixture  of 
clay  and  sand  into  a  paste  with  water,  which  is  then  moulded  into  bricks ; 
and  the  bricks  are  burnt  in  clamps  or  stacks,  or  in  kilns.  There  are 
various  kinds  of  bricks,  as  their  colour,  porosity,  weight,  and  strength 
depend  upon  the  composition  of  clay,  loam,  or  marl  from  which  they 
are  manufactured.  Gault  clay,  containing  25  per  cent,  of  calcium 
carbonate,  forms  a  close,  light-coloured  brick,  suitable  for  facework; 
and  pressed  bricks  are  also  used  for  the  same  purpose.  The  hardest 
and  strongest  bricks  are  made  from  a  highly  ferruginous  clay,  and  are 
generally  known  as  Staffordshire  blue  bricks,  which  are  much  less  porous 
than  ordinary  bricks. 

Form  and  Qualities  of  Bricks.---The  dimensions  of  ordinary 
bricks,  including  the  thickness  of  the  joinB,  are  g  inches  long,  4^-  inches 
wide,  and  3  inches  high.  They  are  generally  laid  in  alternate  rows  of 
headers  and  stretchers  on  the  outside  in  large  engineering  structures, 
for  the  sake  of  bond ;  and  the  best  bricks,  or  sometimes  special  bricks, 
are  laid  along  the  face.  Hand-made  bricks  are  generally  formed  with 
a  hollow  in  the  top,  which  keys  the  bricks  into  the  mortar. 

Bricks  when  knocked  together  should  give  a  sort  of  metallic  ring, 
and  when  broken  across  should  exhibit  a  compact  uniform  texture,  quite 
free  from  iron  pyrites,  and  any  lumps  of  lime,  which  in  slaking  would 
crack  the  brick.  Bricks  weigh  from  about  6  to  10  lbs.,  according  to 
their  quality,  some  being  so  porous  as  to  absorb  a  fifth  of  their  weight 
of  water ;  whilst  others,  such  as  blue  bricks,  are  so  compact  that  they 
absorb  hardly  any  water.  Ordinary  bricks  in  hot,  dry  weather  should  be 
wetted  just  before  being  laid,  as  this  promotes  the  adherence  of  the 
mortar.  Smooth,  compact,  non-porous  bricks,  like  blue  bricks,  should 
be  laid  in  cement  mortar  or  neat  cement,  as  ordinary  lime  mortar  does 
not  adhere  firmly  enough  to  their  smooth,  impervious  surfaces. 

Strength  of  Bricks. — London  stock  bricks  have  a  crushing 
strength  when  tested  singly  of  from  80  to  180  tons  per  square  foot ; 
gault  bricks  from  100  to  180  tons;  Leicester  red,  380  tons;  Stafford- 
shire blue  from  400  to  700  tons;  but  the  compressive  resistance  of 
brickwork  in  the  form  of  piers  is  much  below  the  above  figures,  being 
influenced  by  the  nature  of  the  mortar  and  other  conditions. 

Limes. 

Limes  employed  with  sand  for  making  mortar,  may  be  divided 
into  two  classes,  namely,   ordinary  lime  obtained   by  calcining  pure 
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limestones,  and  hydraulic  lime  made  from  limestones  containing  clay  or 
other  substances,  such  as  are  found  in  the  Lias  formation. 

Ordinary  Lime. — Common  lime  is  obtained  by  calcining  limestone 
composed  almost  wholly  of  calcium  carbonate,  such  as  chalk,  marble,  and 
some  oolites,  resulting  in  the  expulsion  of  the  carbonic  acid  and  water. 
The  quicklime  thus  formed  slakes  when  mixed  with  water,  producing 
calcium  hydrate,  which  gradually  hardens  in  the  air  by  drying  and  the 
absorption  of  carbonic  acid,  a  change  termed  setting.  This  class  of  lime, 
however,  does  not  set  at  all  under  water,  and  is  therefore  only  suitable 
for  structures  out  of  the  reach  of  water.  It  is  largely  used  for  ordinary 
building  operations,  owing  to  its  furnishing  the  cheapest  form  of  mortar, 
such  as  greystone  lime  mortar  in  London ;  and  the  addition  of  sand  to 
the  lime  in  making  mortar,  by  exposing  a  much  larger  surface  of  lime, 
facilitates  the  absorption  of  carbonic  acid  from  the  air,  and  consequently 
hastens  the  setting. 

Hydraulic  Lime. — Lias  lime  in  England,  Aberthaw  lime  in 
Wales,  Theil  hme  in  France,  and  other  limes  of  similar  character,  con- 
taining 10  to  30  per  cent,  of  clay,  other  silicates,  and  sometimes  certain 
other  substances,  in  addition  to  calcium  carbonate,  are  able  to  set  under 
water,  and  have  therefore  been  employed  for  hydraulic  works.  These 
limes,  accordingly,  are  more  generally  serviceable  than  ordinary  limes, 
but  they  are  also  usually  somewhat  more  costly. 

Cements. 

When  water-tightness,  rapid  setting,  or  special  strength  are  requisite, 
cements  are  employed  instead  of  lime.  Some  cements  are  obtained 
from  limestones  containing  between  20  and  40  per  cent,  of  clay ;  whilst 
other  cements  are  manufactured  by  mixing  the  suitable  ingredients 
before  burning,  in  the  proportions  which  experience  has  shown  to  be 
satisfactory.     There  are,  therefore,  natural  and  artificial  cements. 

Natural  Cements. — The  materials  from  which  natural  hydraulic 
cements  are  obtained,  consist  of  nodules  found  in  the  London  clay  and 
other  beds,  and  thin  strata  interspersed  amongst  hydraulic  limestone 
beds. 

Roman  cement,  the  best  known  of  these  natural  cements,  was  dis- 
covered in  1796,  and  is  formed  by  calcining  nodules  found  on  the 
island  of  Sheppey,  at  Harwich,  and  other  places,  containing  about  66 
per  cent,  of  calcium  carbonate,  25  per  cent,  of  clay,  and  some  ferrous 
oxide.  It  sets  quickly,  and  therefore  is  very  useful  as  a  protection  for 
the  face-joints  of  tidal  work  in  exposed  situations ;  but  its  ultimate 
strength  is  only  between  one-half  and  one-third  that  of  Portland  cement.^ 
The  cement  should  be  used  soon  after  its  manufacture,  for  exposure  to 
the  air  soon  reduces  its  strength. 

Medina  cement,  another  quick-setting  hydraulic  cement,  obtained 
from  septaria  procured  from  the  Isle  of  Wight,  the  bed  of  the  Solent, 
and  Hampshire,  has  been  used  for  tidal  work.     It  is  very  similar  to 

'  Proceedings  liisl.  C.E-,  vol.  xxxii,  pp.  280  and  281, 
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Roman  cement,  but  contains  rather  more  lime ;  and  though  it  apparently 
reaches  its  maximum  strength  somewhat  sooner  than  Roman  cement,  it 
is  liable  to  deteriorate  in  course  of  time,  which  is  a  fatal  objection  to 
its  use  in  permanent  works  exposed  to  the  sea. 

Certain  volcanic  earths,  consisting  very  largely  of  clay  which  has 
been  subjected  at  some  period  to  heat,  possess  the  property  of  con- 
verting ordinary  limes  into  a  sort  of  hydraulic  cement  when  mixed  with 
them;  such, for  instance,  as  pozzolana,  found  at  Pozzuoli  near  Vesuvius, 
and  trass,  obtained  on  the  sites  of  extinct  volcanoes. 

Artificial  Cements. — In  1824  it  appears  to  have  been  first  dis- 
covered that  a  cement  could  be  manufactured  from  a  mixture  of  chalk 
and  clay,  which  was  called  Portland,  from  the  supposed  resemblance 
of  the  blocks  made  with  it  to  Portland  stone.  Portland  cement,  how- 
ever, was  not  extensively  used  for  many  years  after  its  discovery,  being 
only  gradually  adopted  for  dock  and  harbour  works  on  the  south  coast 
of  England  and  on  the  continent,  till  numerous  systematic  tests, 
commenced  in  1858,  led  to  its  use  for  the  main  drainage  works  of 
London ;  and  these  trials  having  resulted  in  great  improvements  in  the 
quality  of  the  cement,  and  increased  reliance  in  its  soundness,  its 
employment  has  been  extended  to  most  classes  of  works  where  Roman 
cement  and  hydraulic  limes  were  formerly  used. 

Slag  cement  is  another  artificial  cement  which  has  occasionally 
been  used.  It  is  made  by  granulating  slag  from  the  blast  furnaces  by 
chilling  it  in  water,  and  then  grinding  it  with  lime,  to  which  it  imparts 
hydraulic  properties.  Slag  cement  contains  rather  less  than  50  per 
cent,  of  lime,  in  place  of  about  60  per  cent,  contained  in  Portland 
cement ;  but  it  contains  rather  more  silica,  and  considerably  more 
alumina  and  oxide  of  iron  than  Portland  cement.  Slag  cement,  how- 
ever, though  it  has  been  used  for  concrete  deposited  under  water  in 
some  harbour  works, ^  sets  slowly  as  compared  with  Portland  cement, 
and  does  not  increase  in  strength  as  quickly.  More  uncertainty,  more- 
over, has  been  experienced  hitherto  as  to  the  quality  of  the  cement 
produced  by  this  process,  than  in  the  now  well-understood  manufacture 
of  Portland  cement. 

Portland  Cement. — Great  attention  has  been  paid  to  the  manu- 
facture of  Portland  cement  for  many  years  past,  and  to  the  tests 
requisite  to  ensure  that  any  unsoundness  or  deficiency  in  strength  of 
the  cement  shall  be  detected  before  it  is  used.  Portland  cement  is 
commonly  made  by  an  intimate  mixture  of  clay  and  chalk,  varying  in 
proportion  from  about  3  of  clay  and  7  of  chalk,  to  i  of  clay  and  4  of 
chalk,  according  to  the  differences  in  constitution  of  these  substances, 
which  is  afterwards  burnt  in  a  kiln,  whereby  the  water  and  car- 
bonic acid  are  driven  off,  and  the  calcium  carbonate  is  converted  into 
quicklime,  which,  decomposing  the  clay,  forms  calcium  silicate  and 
calcium  aluminate,  of  which  the  clinkered  cement  should  chiefly  consist.^ 
Clay  consists  almost  wholly  of  silicate  of  alumina,  and  chalk  of  calcium 

'  Proceedings  Inst,  C.E.,  vol.  cv.  pp.  234  and  235. 
'  Ibid.,  vol.  cvii.  p.  32. 
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carbonate,  which  together,  after  burning,  form  Portland  cement,  which 
should  be  composed  of  about  62  per  cent,  of  hme,  22  per  cent,  of 
silica,  9  per  cent,  of  alumina,  2  to  3  per  cent,  of  oxide  of  iron,  and  not 
more  than  2  to  3  per  cent,  of  magnesia.  Similar  cements  can  also  be 
made  from  various  other  substances,  provided  they  contain  the  necessary 
ingredients  in  the  requisite  proportions  when  mixed  together.^  The 
presence  of  free  lime  or  magnesia  is  liable  in  time  to  injure  works,  by 
the  swelling  of  these  substances  in  combining  with  water,  though  free 
lime  in  a  cement  increases  its  strength  in  the  first  instance. 

The  adequate  burning  of  the  cement  is  tested  by  its  specific  gravity, 
which  should  not  be  less  than  3'i,  as  a  lower  specific  gravity  shows  that 
the  cement  is  underburnt.  The  value  of  any  cement  largely  depends 
upon  the  fineness  to  which  the  clinker  is  ground ;  for  the  extent  to  which 
the  cement  can  coat  over,  and  consequently  cement  together  a  certain 
quantity  of  sand  of  definite  size,  depends  upon  its  fineness.  Samples 
of  the  cement  supplied  are,  accordingly,  passed  through  a  very  fine  sieve, 
having  76  meshes  of  wire,  0^0044  inch  diameter,  or  5776  meshes  per 
square  inch,  leaving  not  more  than  3  per  cent,  residue,  and  through  a 
finer  sieve  of  32,400  meshes  per  square  inch,  with  a  residue  of  not  more 
than  18  per  cent.  The  coarser  cement  left  on  the  sieve  has  little 
cementing  value,  and  should  be  treated  as  so  mucli  sand  in  determining 
the  proportion  of  cement  to  be  used. 

The  strength  of  Portland  cement  is  almost  always  tested  in  tension, 
as  the  most  convenient  method,  owing  to  its  compressive  strength 
averaging  about  nine  times  its  tensile  strength.  The  cement  is  formed 
into  a  paste  with  water,  and  moulded  into  briquettes  contracted  in  the 
middle  to  a  sectional  area  of  2\  square  inches,^  or  more  recently  i 
square  inch,  immersed  in  water  when  one  day  old,  and  taken  out  and 
tested  seven  days  after  manufacture.  The  standard  tensile  breaking 
strain  of  the  cement  under  these  conditions  has  been  gradually  raised, 
with  improvements  in  manufacture,  to  not  less  than  400  lbs.  per  square 
inch  at  seven  days.  A  much  lower  breaking  strain  indicates  that  the 
cement  is  comparatively  weak ;  and  a  much  higher  breaking  strain  points 
to  the  probable  presence  of  free  lime,  which  is  liable  to  be  a  source  of 
subsequent  injury,  especially  in  sea- water.  The  test  after  seven  days 
is  the  regulation  one,  in  order  to  avoid  delay  in  using  the  cement ;  but 
later  tests  are  expedient  to  prove  a  due  increase  in  the  strength  of  the 
cement  with  age;  and  a  breaking  strain  of  500  lbs.  on  the  square  inch 
28  days  after  the  making  of  the  briquettes,  has  been  included  as  a 
standard  qualification.'  Tests,  however,  of  cement  in  tension  do  not 
furnish  quite  exact  indications  of  the  strength  of  a  substance  subjected 
in  practice  to  compressive  strains,  as  the  strength  in  compression  does 
not  always  bear  the  same  relation  to  the  tensile  strength  in  different 
samples  of  Portland  cement. 

The  soundness,  or  prospect  of  durability,  of  cement  is  tested  by 
forming  small  pats  of  cement  with  water  on  a  glass  plate,  and  then, 
when  set,  immersing  them  in  water  for  seven  days,  at  the  end  of  which 

'  Proceedings  Inst.  C.E.,  vol.  cvii.  p.  118.         ^  Ibid.,  vol.  xxv.  plates  3  and  5. 
'  See  British  Standard  Sfecification  for  Portland  Cement. 
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time  reliable  cement  should  show  no  signs  of  disintegration  or  cracks. 
The  tests  for  the  strength  of  cement  mortar  prepared  with  standard 
sand,  for  the  expansion  of  the  cement  by  the  Le  Chatelier  method,  and 
for  the  determination  of  the  setting  period  by  means  of  the  "  needle," 
are  all  included  among  the  standard  qualifications.^ 

Mortars. 

Mortar  is  made  by  mixing  lime  or  cement  with  a  definite  proportion 
of  clean,  sharp  sand,  which  is  determined  according  to  the  quality  of 
the  hme  or  cement,  and  the  position  in  which  the  mortar  is  tobe  used. 
The  choice  of  proportions  should  also  be  guided  by  the  quality  of  the 
sand  available  for  making  mortar. 

Proportions  of  Sand  in  Mortars. — Under  favourable  conditions, 
the  highest  proportions  of  sand  generally  used  for  mortar,  are  3  parts 
of  sand  to  i  part  of  lime,  and  5  parts  of  sand  to  i  part  of  Pordand 
cement ;  whilst  2  of  sand  to  i  of  lime,  and  3  of  sand  to  r  of  Portland 
cement,  are  proportions  often  used  under  ordinary  conditions.  Roman 
cement,,  however,  is  so  much  weakened  by  admixture  with  sand,  that 
equal  proportions  of  sand  and  cement  are  commonly  adopted  in  this 
case.  When  the  work  in  which  the  mortar  is  to  be  used  is  liable 
to  be  exposed  to  water,  the  proportions  should  be  reduced  to  equal 
quantities  of  sand  and  hydraulic  lime,  and  2  of  sand  to  i  of  Portland 
cement ;  and  where  the  work  is  actually  exposed  to  water,  i  of  sand 
to  I  of  Portland  cement  may  become  necessary,  the  face  joints  being 
protected  by  a  coating  of  neat  Portland  or  Roman  cement  when  the 
work  is  subject  to  the  wash  of  the  sea  shortly  after  construction. 

In  important  sea-works,  the  actual  proportion  of  sand  chosen  for 
the  mortar  should  be  regulated  by  the  coarseness  or  fineness  of  the 
sand  to  be  employed ;  for  it  has  been  found  by  experiment  that  fine  sand 
requires  to  be  mixed  with  about  twice  as  much  cement  as  coarse  sand 
to  attain  the  same  strength,  owing  to  the  much  larger  surface  needing 
coating  with  cement  in  the  case  of  fine  sand,  than  of  coarse  sand,  to 
cement  the  particles  together.^  On  the  other  hand,  mortar  made  with 
very  coarse  sand,  though  needing  less  cement,  is  not  so  compact  as 
mortar  made  with  finer  sand,  and  consequently  is  not  so  suitable  for  a 
work  subject  to  a  pressure  of  water ;  and  the  admixture  of  some  fine 
sand  with  the  coarse  becomes  necessary  to  ensure  the  impermeability  of 
the  work. 

Manufacture  of  Mortars. — In  making  lime  mortars,  the  lime 
has  to  be  slaked  with  water  before  it  is  mixed  with  sand;  whereas 
finely-ground  Portland  cement  can  be  mixed  at  once  with  sand,  and 
made  into  mortar  by  the  addition  of  water  and  turning  the  materials 
over  sufficiently  to  ensure  thorough  admixture.  Ordinary  lime  mortar 
is  mixed  in  large  quantities  in  a  mortar-mill,  the  measured  ingredients 
being  placed  in  the  revolving  pan,  and  guided  by  iron  scrapers  under 

•  British  Standard  Specificalion  for  Portland  Cement. 

'  "International  Maritime  Congress,  London,   1893,  Proceedings  of  Section  I," 
p.  91. 


MIXING   AND  STRENGTH   OF  MORTARS.  1 9 

a  pair  of  heavy  rollers,  which  grind  any  lumps  of  lime,  as  well  as  assist 
in  mixing  the  ingredients.  With  finely-ground  hydraulic  lime  or 
cement,  the  mixing  machine  is  only  required  to  ensure  the  complete 
incorporation  of  the  materials.  AVhere  fine  sand  is  used  for  the  mortar, 
a  more  thorough  mixing,  as  well  as  a  larger  proportion  of  lime  or 
cement,  is  required  than  with  coarse  sand,  owing  to  the  far  greater 
number  of  particles  of  sand  which  have  to  be  coated  with  cement. 

The  amount  of  water  used  should  be  just  sufficient  to  make  the 
materials  into  a  paste,  and  must  necessarily  vary  according  to  the 
condition  of  the  materials  and  the  state  of  the  weather;  whilst  an 
excess  of  water  washes  fine  lime  or  cement  away  from  the  sand,  and 
delays  the  setting  of  hydraulic  limes  and  cements.  Ordinary  lime 
mortar  can  be  safely  used  some  hours  after  manufacture,  on  account 
of  its  slowness  in  setting;  but  hydraulic  lime  mortars,  and  especially 
quick-setting  cement  mortars,  should  be  used  as  soon  as  possible  after 
mixing,  for  their  strength  is  considerably  impaired  by  disturbance  after 
setting  has  commenced. 

Strength  of  Mortars. — The  strength  of  mortars  depends,  not 
merely  upon  the  strength  and  soundness  of  the  lime  and  cement  used, 
but  also  upon  the  quality  of  the  sand  and  the  thoroughness  of  the  mixing. 
Accordingly,  in  important  works,  tests  are  made  of  cement  mortars  as 
well  as  of  neat  cement.  Except  in  the  case  of  certain  substances,  such 
as  the  volcanic  earths  already  alluded  to,  the  materials  mixed  with  the 
lime  or  cement  are  simply  inert  substances,  added  for  the  sake  of 
economy,  and  reducing  the  strength  of  the  lime  or  cement.  One  of 
the  advantages  of  Portland  cement  is  that,  owing  to  its  strength  and 
fineness,  it  can  form  an  adequately  strong  mortar  with  a  considerably 
larger  proportion  of  sand  than  lime  can,  and  still  more  than  Roman 
cement.  In  this  respect,  some  experiments  seem  to  indicate  that  the 
best  slag  cement  is  even  superior  to  Portland  cement,  on  account  of  its 
still  greater  fineness ;  ^  but  a  greater  reliability  in  the  manufacture  of 
slag  cement,  and  much  more  extended  experience  of  its  qualities 
and  durability  will  be  needed,  before  it  can  have  any  prospect  of 
competing  successfully  with  Portland  cement. 

To  make  comparable  tests  of  Portland  cement  mortars,  sand  of 
similar  quality  and  size  must  be  used  in  the  experiments.  It  has  been 
found  that  the  tensile  strength  of  Portland  cement  mortar  at  the 
end  of  a  year,  when  mixed  with  equal  quantities  of  sand  and  cement,  is 
about  three-fourths  that  of  neat  cement ;  and  with  larger  proportions  of 
sand,  from  2  of  sand  to  i  of  cement  up  to  4  of  sand  to  i  of  cement, 
the  tensile  strength  of  the  mortar  varies  approximately  according  to  the 
ratio  of  cement  to  sand  as  compared  with  neat  cement,  having  about 
one-half  the  strength  of  neat  cement  in  the  first  case,  and  one-fourth  in 
the  latter  case.^  Beyond  this  limit,  however'  the  strength  appears  to 
diminish  more  rapidly  with  an  increase  in  the  proportion  of  sand,  since 
mortar  with  5  of  sand  to  i  of  cement  has  only  one-sixth  the  tensile 
strength  of  neat  cement, 

'  Proceedings  Inst.  C.E.,  vol.  cv.  p.  225.  '  Ibid,.,  vol.  xxv.  pp.  77  and  88. 
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The  strength  of  Portland  cement  mortars  in  compression,  though 
much  greater  than  in  tension,  diminishes  more  rapidly  with  an  increase 
in  the  proportion  of  sand ;  for  the  crushing  strength,  at  the  end  of  a 
year,  of  a  mortar  made  with  equal  quantities  of  sand  and  cement,  was 
found  to  be  rather  more  than  half  the  crushing  strength  of  neat  cement, 
a  2  to  I  mortar  one-third,  a  3  to  i  mortar  one-fifth,  a  4  to  i  mortar  one- 
eighth,  and  a  5  to  I  mortar  only  one-thirteenth  that  of  neat  cement.^ 

The  strength  of  mortars  is  greatly  affected  by  the  nature,  as  well  as 
the  size  of  the  sand,  the  mortar  made  with  clean,  sharp,  or  angular 
sand  being  much  stronger  than  mortar  made  with  dirty  sand  with 
rounded  grains.  The  presence  of  loam,  silt,  or  clay  in  sand  can  be 
detected  by  taking  up  a  handful  of  moist  sand,  and  closing  one's  hand 
on  it  with  a  little  pressure,  as  dirty  sand  will  bind  together,  instead  of 
falling  to  pieces,  when  the  grasp  is  relaxed.  Dirty  sand  must  be  washed 
by  a  stream  of  water  before  being  used  for  mortar. 

The  increase  in  the  strength  of  cement  mortar  is  slower  and  more 
prolonged  than  that  of  neat  cement ;  and  the  increase,  which  is  fairly 
rapid  during  the  first  two  or  three  years,  gradually  decreases  in  amount, 
till  at  last,  after  the  lapse  of  several  years,  the  ultimate  strength  is 
reached,  and  a  slight  tendency  to  deteriorate  is  exhibited  by  the 
mortar.^ 

Remarks  on  Mortars. — The  strength  and  permanence  of  any 
structure  depends  so  largely  upon  the  strength  and  durability  of  the 
mortar  which  binds  the  stones  or  bricks  together,  that  the  utmost  care 
is  needed  in  selecting  the  most  suitable  materials  for  the  mortar,  in 
mixing  it,  and  in  laying  it  in  the  work.  As  frost  injures  newly  laid  mortar, 
building  has  to  be  discontinued  during  frosty  weather.  The  proportion 
of  cement  to  sand  must  be  regulated  by  the  required  strength  and  the 
exposure  of  the  work,  as  well  as  by  the  strength  and  fineness  of  the 
cementing  material ;  and  where  the  best  class  of  sand  is  not  procurable 
at  a  reasonable  cost,  compensation  must  be  made  for  the  poorer  quality 
of  sand  available,  by  an  increased  proportion  of  lime  or  cement. 
Portland  cement  has  been  so  much  improved  in  quality  in  recent 
years,  and  cheapened  in  cost,  that  it  is  very  generally  used  now  for 
mortar  in  important  works ;  and  it  is  regarded  by  most  engineers  as 
almost  indispensable  in  works  exposed  to  water  or  the  sea,  not  merely 
on  account  of  its  strength  and  quick  setting  under  water,  but  also  owing 
to  the  preservation  of  its  strength  during  storage  on  a  long  voyage 
if  not  exposed  to  damp,  and  the  maintenance  of  its  qualities  when 
mixed  with  salt  water  or  made  into  mortar  with  sea-sand. 

Concrete. 

Concrete  has  gradually  become  one  of  the  most  important  materials 
of  construction  at  the  disposal  of  the  civil  engineer,  on  account  of  its 
cheapness,  the  facility  with  which  materials  for  it  are  often  procured 
where  ordinary  building  materials   are  scarce,  the  ease  with  which  it 

'  Proceedings  Inst.  C.E.,  vol.  xxxii.  pp.  288-291.  ^  ibid.,  vol.  cvii.  p.  3S8. 
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is  manufactured,  its  adaptability  to  various  situations,  and  its   good 
strengtii  and  durability  when  carefully  made. 

Composition  of  Concrete. — Concrete  is  generally  formed  of 
sand  mixed  with  gravel,  small  rubble  stone,  broken  bricks,  slag,  or 
other  inert  hard  materials  cemented  together  into  a  solid  mass  by 
lime  or  cement;  and  it  may  be  regarded  as  composed  of  lime  or 
cement  mortar  filling  up  the  spaces  between,  and  connecting  together 
the  larger  hard  materials,  which  take  the  place  of  stone  or  bricks  in 
ordinary  constructions.  The  materials  should  be  so  proportioned 
according  to  their  size,  that  the  whole,  when  thoroughly  mixed  with 
water,  may  harden  gradually  into  a  solid,  impervious  mass.  A  large 
proportion  of  the  big  materials  expedites  the  work,  whilst  strengthening 
it  by  causing  it  to  approximate  to  rubble  masonry ;  it  involves  less 
labour  in  mixing  ;  and  it  reduces  the  amount  of  mortar  required,  and 
the  quantity  of  the  cementing  material,  which  is  the  most  costly  item. 
Large  materials,  however,  must  only  be  introducedjjn  the  proportions, 
and  in  the  class  of  work,  in  which  an  adequate  thickness  of  mortar 
can  be  ensured  between  every  large  piece.  The  proportion  of  sand 
to  the  lime  or  cement,  and  its  quality,  must  be  determined  by  the  same 
considerations  as  the  formation  of  any  strong,  impervious  mortar  referred 
to  above.  The  smallest  proportion  of  cement  is  allowable  in  the 
manufacture  of  concrete  blocks,  which  can  be  left  to  harden  for  some- 
time  before  being  used  ;  and  a  specially  large  proportion  of  cement  is 
necessary  when  concrete  is  deposited  under  water,  and  more  particularly 
where  it  is  likely  to  be  partially  exposed,  before  becoming  set,  to  a 
current  of  water  or  the  wash  of  the  sea. 

Proportions  employed  for  Concrete. — The  actual  proportions 
of  the  materials  used  in  making  concrete  vary  considerably  according 
to  the  quality  and  accessibility  of  the  materials,  the  form  in  which  the 
concrete  is  placed  in  the  work,  and  the  conditions  of  the  site.  Thus 
concrete  made  into  blocks  has  been  formed  in  proportions  ranging 
between  3I  of  sand  to  i  of  Theil  lime  at  Port  Said  harbour,'  and  2 
of  sand,  6  of  broken  stone,  and  i  of  Portland  cement  in  sloping  and 
horizontal  blocks  in  various  recent  breakwaters.  The  proportions 
adopted  for  concrete  in  bags  deposited  under  water,  were  3  of  sand, 
4  of  shingle,  and  i  of  Portland  cement  at  the  north  breakwater  of 
Aberdeen  harbour,  and  2  of  sand,  5  of  shingle,  and  i  of  Portland 
cement  at  Newhaven  breakwater,  or  7  of  materials  to  i  of  cement  in 
both  cases.  The  concrete-in-mass  deposited  below  low  water,  was 
composed  of  7  of  gravel  and  sand  to  i  of  Portland  cement  at  Wicklow 
harbour,^  2  of  sand,  4  of  stone,  and  i  of  Portland  cement  for  Babba- 
combe  fishery  pier,  and  4  of  sand  and  stone  to  1  of  Portland,  cement 
at  Buckie  harbour ;  whilst  the  concrete-in-mass  above  low  water,  was 
formed  of  3  of  sand,  4  of  shingle,  and  i  of  Portland  cement  at  the 
north  pier  of  Aberdeen  harbour,  about  11  of  sand  and  stone  to  i  of 
Portland  cement  at  Buckie,  and  2  of  sand,  5    of  shingle,   and  i  of 

•  "  Harbours  and  Docks,"  L.  F.  Vernon-Harcourt,  p.  642. 

•  Proceedings  Inst.  C.E.,  vol.  Ixxxvii.  p.  Ii8. 
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Portland  cement  at  Newhaven.  The  proportions  of  concrete-in-nnass 
in  recent  important  dockworks  have  been  as  follows  :  Dock  floors  and 
walls  below  low  water,  i  Portland  cement,  i^  sand,  5  broken  stone; 
dock  and  basin  walls  between  high  and  low  water,  i  Portland  cement, 
2  sand,  6  broken  stone ;  above  high  water,  i  Portland  cement,  3  sand, 
8  broken  stone.^ 

The  proportion  of  stone  in  concrete-in-mass  above  low  water,  or 
in  very  large  blocks,  can  be  advantageously  increased  by  embedding 
large  blocks  of  rubble  stone  at  intervals  in  the  concrete,  provided  these 
blocks  are  kept  away  from  the  face ;  but  it  is  not  safe  to  introduce  such 
blocks  in  concrete  deposited  under  water,  as  their  proper  bedding  in 
the  concrete,  apart  from  one  another,  cannot  be  secured. 

Cement  and  mortar  naturally  adhere  more  firmly  to  angular,  rough, 
clean  surfaces  than  to  smooth  or  dirty  surfaces ;  and  therefore,  just  as 
a  stronger  mortar  is  formed  by  sharp  sand  than  by  rounded  sand,  so 
angular  or  broken  stones  make  a  stronger  concrete  than  smooth 
shingle  or  boulders ;  and  in  concrete,  as  in  mortar,  all  the  materials 
composing  it  should  be  perfectly  clean. 

Forms  and  Uses  of  Concrete. — One  of  the  earliest  apphcations 
of  concrete  to  engineering  works  was  in  the  form  of  blocks,  where 
stone  was  scarce  or  difficult  to  dress,  and  where  close-fitting  work 
was  required.  Concrete  blocks  are  made  within  timber  frames  to 
the  required  size ;  and  when  the  concrete  has  set  sufficiently,  the 
frames  are  taken  off  to  form  other  blocks,  and  the  blocks  are  left  to 
harden  in  the  open  air  for  a  month  or  more  before  they  are  placed 
in  the  work,  holes  having  been  left  in  forming  the  blocks,  by  the 
insertion  of  pieces  of  wood  in  suitable  positions  inside  the  frames,  for  the 
introduction  of  long  iron  bolts  when  the  blocks  have  to  be  lifted. 
These  blocks  are  very  commonly  used  in  the  construction  of  breakwaters 
under  water,  where  the  blocks  have  to  be  laid  as  close  together  as 
possible,  in  a  position  in  which  the  joints  cannot  be  filled  with  mortar. 
The  advantages  of  this  form  of  concrete  are,  that  the  blocks  being 
made  beforehand,  and  given  ample  time  to  set  hard,  the  work  can  be 
conducted  rapidly,  and  with  certainty  as  to  the  condition  of  the  concrete 
when  immersed  in  water,  and  that  a  smaller  proportion  of  cement  can 
be  safely  used  than  in  concrete  work  executed  under  less  favourable 
conditions. 

Concrete  has  been  employed  enclosed  in  very  large  bags  for  the 
portions  of  some  breakwaters  below  low  water,  as  the  yielding  nature 
of  the  bag-work  enables  the  bottom  bags  to  adapt  themselves  to  the 
irregularities  of  a  hard  chalk  or  rocky  bottom;  whilst  the  covering 
provided  by  the  bag  prevents  the  concrete  being  injured  by  the  sea 
when  being  deposited,  and  after  it  has  been  put  in  position.  Moreover, 
a  sufficient  portion  of  the  finest  part  of  the  concrete  oozes  through  the 
jute  sacking  forming  the  bag,  under  pressure,  to  unite  the  heap  of 
bags  into  a  solid  mass.  This  system,  though  involving  the  use  of  large 
plant  of  a  special  character  for  the  deposit  of  the  bags,  as  in  the  case 
where  large  concrete  blocks  have  to  be  handled,  has  the  advantages  of 
'  Proceedings  Inst.  C.E.,  vol.  clxxii. 
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obviating  the  great  cost  of  levelling  a  rocky  bottom  under  water,  and  of 
requiring  only  a  moderate  amount  of  cement  in  making  the  concrete, 
owing  to  the  protection  afforded  by  the  bag.  Concrete  in  bags  has 
also  been  used,  like  concrete  blocks,  as  an  apron  for  protecting  the 
upper  exposed  surface  of  the  rubble  mound  of  a  breakwater,  near  the 
sea-face  of  the  superstructure  resting  on  the  mound,  and  also  in  filling 
up  hollows  in  foundations  exposed  to  a  current  of  water. 

Concrete-in-mass  has  been  very  extensively  used  in  foundations, 
dock  walls,  retaining  walls,  and  the  portions  of  breakwaters  above  low 
water,  and  occasionally  for  reservoir  dams,  lighthouse  towers,  and 
arched  bridges.  The  reliance,  moreover,  felt  of  late  years  in  Portland 
cement,  has  led  to  the  use  of  concrete-in-mass  for  breakwaters  and  other 
work  under  water,  deposited  within  framing  lined  with  jute  canvas,  by 
closed  skips  with  movable  bottoms.  The  mixing  of  the  concrete 
deposited  in  mass  or  into  large  bags,  has  to  be  very  efficiently  performed, 
either  by  hand  for  small  quantities,  or  by  mixing  machines  for  large 
amounts.  In  making  concrete  by  hand,  the  measured  materials  are 
turned  twice  over  when  dry,  on  a  clean  floor,  and  then  again  after 
admixture  of  water.  Concrete-mixing  machines  consist  of  revolving 
boxes  or  cylinders  worked  by  steam-power,  in  which  the  materials  are 
turned  over  several  times,  and  thoroughly  mixed,  before  being  discharged 
ready  for  use.  The  concrete  should  not,  if  possible,  be  deposited  from 
a  height,  or  through  a  long  shoot,  for  the  stones,  descending  faster  than 
the  rest,  tend  to  form  a  heap  by  themselves ;  and  the  deposited  concrete 
needs  somewhat  mixing  again.  The  greatest  care  is  required  in  deposit- 
ing concrete  under  water,  to  prevent  the  concrete  losing  a  portion  of  its 
cement  by  falling  through  the  water ;  and  the  concrete  must  not  be 
disturbed  when  once  deposited.  Concrete  has  sometimes  been  allowed 
to  set  partially  before  being  deposited  under  water,  with  the  view  of 
preventing  the  washing  out  of  the  cement  from  the  concrete  in  its 
passage  through  the  water;  but  it  is  probable  that  the  concrete  loses 
as  much  strength  by  the  disturbance  of  its  setting  when  in  what  is 
termed  the  plastic  state,  as  by  the  loss  of  cement  under  ordinary 
conditions.  Concrete  deposited  under  water  must  be  given  an  ample 
proportion  of  cement ;  it  must  be  protected  from  any  wash  or  current ; 
and  it  must  be  lowered  in  a  closed  skip  as  near  the  bottom  as 
practicable,  before  being  deposited.  When  concrete-in-mass  is  deposited 
in  large  amounts  in  successive  layers,  the  top  surface  of  the  layer  of  the 
previous  day's  work  must  be  cleaned  from  any  coating  of  silt  before  the 
next  layer  is  commenced ;  and  in  the  case  of  concrete  out  of  water, 
the  surface  should  be  moistened,  and  roughened  when  necessary,  to 
ensure  the  adherence  of  the  succeeding  layer. 

Concrete-in-mass  possesses  several  advantages.  It  furnishes  a  cheap 
method  for  forming  broad  foundations  for  heavy  structures,  and  readily 
fills  up  hollows  or  other  irregularities  in  its  excavated  foundations  ;  and 
it  can  easily  be  finished  off  to  a  level  surface  at  the  top,  for  the  structure 
to  be  erected  upon  it.  Moreover,  though  requiring  constant  care  and 
supervision  in  its  mixing  and  deposit,  concrete-in-mass  can  be  carried 
out  with  very  litde  plant,  and  without  skilled  labour.     This  system  of 
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construction  has  been  resorted  to  in  dock  walls  and  graving  docks 
from  economical  considerations.  For  breakwaters,  however,  concrete- 
in-mass  possesses  the  additional  advantage  that  it  forms  the  structure 
into  a  huge  monolith,  not  liable  to  disturbance  by  the  sea;  though  its 
deposit  under  water  in  such  conditions  needs  very  special  precautions. 
On  the  other  hand,  porous  concrete,  subject  to  the  percolation  of  sea- 
water  under  pressure,  has  in  some  instances  become  disintegrated,  in 
consequence,  apparently,  of  the  substitution  of  magnesia  from  sea-water 
for  the  lime  in  the  cement,  which  has  led  to  the  expression  of  doubts  as 
to  the  permanence  of  structures  exposed  to  sea-water,  which  have  been 
formed  with  Portland  cement.^  The  durability,  however,  of  many  break- 
waters, docks,  and  basin  walls  of  Portland  cement  concrete,  and  exposed 
to  the  action  of  sea-water,  indicates  that  Portland  cement  in  concrete 
properly  proportioned  and  mixed  so  as  to  form  an  impervious  mass,  and 
devoid  of  free  lime  and  magnesia,  is  not  liable  to  decomposition  by  the 
sea-water,  which  merely  comes  in  contact  with  the  face  of  the  work. 

Iron  and  Steel. 

Iron  is  used  in  three  forms  in  construction,  namely,  as  cast  iron, 
wrought  iron,  and  steel.  Cast  iron  contains  between  go  and  95  per 
cent,  of  pure  iron,  the  remaining  constituents  being  from  2  to  4  per  cent, 
of  carbon,  mainly  in  the  form  of  graphite,  together  with  small  amounts 
of  silicon,  manganese,  phosphorus,  and  sulphur,  in  variable  proportions 
according  to  the  nature  of  the  ore  from  which  the  iron  is  obtained. 
Wrought  iron  is  the  purer,  malleable  metal  obtained  from  molten  cast 
iron  in  the  puddling  process, "by  which  the  greater  portions  of  the 
impurities  are  removed,  so  that  their  combined  residues  form  less  than 
I  per  cent,  of  the  mass,  the  rest  consisting  of  pure  iron.  Steel,  which 
is  of  various  grades  of  tensile  strength  and  hardness  according  to  its 
chemical  composition,  contains  proportions  of  carbon  ranging  from 
about  the  same  minute  percentage  in  mild  steel  as  in  wrought  iron,  up 
to  between  i  and  2  per  cent,  in  hard-tool  steel;  whilst  the  quantities  of 
silicon,  sulphur,  and  phosphorus,  are  decidedly  less  in  steel  than  in 
wrought  iron,  and  the  amount  of  manganese  is  greater. 

Cast  Iron. — Towards  the  close  of  the  eighteenth  century,  and  in 
the  earlier  half  of  the  nineteenth  century,  cast  iron  was  the  form  of 
metal  almost  wholly  employed  for  bridges,  the  use  of  wrought  iron 
havmg  been  confined  to  .suspension  bridges,  as,  for  instance,  \h^  Menai 
Suspension  Bridge,  where  the  strains  are  entirely  tensile.  Cast  iron 
was,  mdeed,  very  naturally  adopted  for  arches,  as  the  strains  in  these 
structures  are  wholly  compressive,  which  cast  iron  is  specially  suited 
to  sustain,  as  its  crushing  strength  is  about  40  to  45  tons  per  square 
inch,  whereas  its  tensile  strength  only  amounts  to  between  7  and  10 
tons  per  square  inch.  Accordingly,  cast  iron  has  been  successfully 
employed  for  arched  bridges  of  considerable  span,  as,  for   example, 

'  Proceedmgs  Inst    C.E.,  vol.  cvii.  pp.    74-77;  and  "Report  on  the  Causes   of 
Damage  to  the  Aberdeen  Graving  Dock,"  1887,  P.  J.  Messent. 
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Southwark  Bridge  over  the  Thames  in  London,  erected  in  1819,  with 
a  central  span  of  240  feet;  but  it  was  ill  adapted  for  the  small  girder 
bridges  constructed  with  it  in  the  early  days  of  railway  enterprise,  on 
account  of  the  tensile  strains  on  the  bottom  flange,  which  had  to  be 
made  considerably  larger  in  area  than  the  top  flange  subject  only  to 
compression.  It  was  not,  however,  till  after  the  successful  completion, 
in  1850,  of  the  Britannia  Tubular  Bridge  across  the  Menai  Straits,  made 
of  wrought  iron,  that  cast  iron  was  abandoned  in  favour  of  wrought  iron 
for  girder  bridges. 

The  use  of  cast  iron  has  been  gradually  relinquished,  even  in  arched 
bridges,  for  railways,  for  cast  iron  is  liable  to  be  fractured  by  sudden, 
severe  shocks ;  and  serious  flaws  have  been  discovered  in  some  of  the 
castings  forming  the  ribs  of  old  railway  bridges,  when  taken  down  owing 
to  the;r  proving  unsafe  under  the  increased  strains  due  to  the  heavier 
locomotives  and  higher  speeds  of  the  present  day.  Cast  iron,  however, 
is  still  very  largely  employed  for  columns,  cylinders,  tubes,  and  pipes, 
bed-plates,  chairs  for  rails,  and  various  other  purposes. 

Wrought  Iron. — The  use  of  wrought  iron  in  construction,  which 
was  at  first  mainly  employed  for  suspension  bridges,  in  the  form  of  link 
chains,  suspending  rods,  and  bolts,  and  later  on  in  wire  cables,  and  also 
for  rails,  was  extended  to  large-span  bridges  in  the  case  of  the  Britannia 
and  Conway  tubular  bridges,  and  the  Saltash  Bridge  over  the  Tamar, 
after  it  had  been  proved  by  experiments  that  wrought-iron  plates-  and 
angle-irons  riveted  together  could  form  beams  capable  of  sustaining 
heavy  loads  over  wide  spans.  Wrought  iron  was  subsequently  adopted 
for  girders  of  various  forms  for  many  years,  and  has  occasionally  been 
used  for  arched  bridges ;  but  it  has,  in  its  turn,  been  gradually  super- 
seded by  steel,  owing  to  the  greatly  cheapened  production  of  this 
stronger  metal,  especially  for  rails  and  bridges  of  large  span.  Wrought 
iron  possesses  the  advantage  over  cast  iron  that  its  strength  in  compres- 
sion is  not  much  less  than  its  strength  in  tension,  the  crushing  strength 
of  wrought  iron  being  between  one-half  and  one-third  that  of  cast  iron, 
and  its  tensile  strength  being  about  three  times  that  of  cast  iron.  More- 
over, wrought  iron  is  not  liable  to  fracture  or  to  have  flaws  like  cast 
iron ;  and  whereas  the  joining  of  several  castings  together  by  bolts  only 
forms  a  thoroughly  satisfactory  connection  when  the  strains  on  the 
structure  are  wholly  compressive,  the  riveting  together  of  plates  and 
angle-irons,  forming  a  wrought-iron  girder,  rigidly  connects  the  different 
parts  for  resisting  tensile  as  well  as  compressive  strains. 

Steel. — The  old  method  of  making  steel  from  wrought  iron 
manufactured  from  the  purest  Swedish  or  other  ores,  by  combining 
it  with  carbon  in  the  cementation  process,  rendered  steel  a  costly 
product.  The  introduction,  however,  of  the  JBessemer  process,  in  which 
mild  steel,  approximating  in  composition  to  wrought  iron,  can  be 
manufactured  more  directly  in  large  quantities  from  impure  ores, 
resulting  in  a  very  great  reduction  in  cost,  opened  out  a  wide  field 
for  steel  as  a  material  for  engineering  construction. 

The  original  aim  of  the  Bessemer  process  was  to  arrest  the  removal 
of  carbon  from  cast  iron  at  the  intermediate  stage,  when  steel  might  be 


26  PROCESSES    USED   FOR  MAKING  STEEL. 

assumed  to  have  been  produced,  instead  of  first  removing  almost  all  the 
carbon  so  as  to  form  wrought  iron,  and  then  adding  carbon,  in  a  second 
process,  to  wrought  iron  in  order  to  make  steel.  Owing,  however,  to 
the  presence  of  phosphorus,  silicon,  and  sometimes  sulphur  in  the  iron 
obtained  from  impure  ores,  it  proved  impracticable,  except  in  the  case 
of  the  purest  iron,  to  stop  the  blast  of  air  through  the  molten  metal,  in 
the  Bessemer  converter,  at  the  stage  when  the  carbon  originally  existing 
in  the  cast  iron  has  been  reduced  by  the  blast  to  the  proportion  forming 
steel;  and  the  carbon  has  to  be  restored  to  the  molten  metal  by  the 
addition  of  the  requisite  proportion  of  the  pure  iron  ore,  rich  in  carbon, 
known  as  spiegeleisen,  after  the  other  impurities  have  been  removed  by 
the  prolongation  of  the  blast.  The  Thomas-Gilchrist  process  introduces 
a  basic  lining  into  the  converter,  which,  entering  into  combination  with 
the  impurities  in  the  molten  metal,  especially  phosphorus,  removes  them 
from  the  steel,  which  is  thereby  procured  in  an  adequately  pure  condi- 
tion. In  the  Siemens-Martin  process,  a  bath  of  molten  pig-iron  mixed 
with  more  or  less  wrought  iron,  steel,  or  similar  iron  products  with 
the  addition  of  manganese  or  spiegeleisen  is  converted  into  steel  by 
exposure  to  the  direct  action  of  the  flame  in  a  regenerative  gas  furnace, 
the  operation  being  so  conducted  that  the  final  product  is  entirely  fluid. 
Various  modifications  of  the  open  hearth  process,  which  may  be  acid  or 
basic,  are  in  operation. 

Steel  manufactured  by  the  above  processes  has  been  fused,  and  more 
effectually  freed  from  impurities  than  wrought  iron,  and  steel  formed  from 
puddled  iron,  which  are  never  wholly  freed  from  the  impurities  of  the 
slag  in  which  they  have  been  immersed.  The  tensile  strength  of  steel 
varies  with  the  proportion  of  carbon  in  its  composition,  ranging  from 
that  of  wrought  iron  in  very  mild  steel,  up  to  a  maximum  with  about 
1-5  per  cent,  of  carbon,  when  it  attains  more  than  double  that  strength, 
its  breaking  strain  sometimes  reaching  about  60  tons  on  the  square  inch. 
The  strength,  moreover,  of  steel  is  very  similar  in  tension  and  compres- 
sion. Cast  steel,  much  used  for  special  purposes,  is  generally  considered 
to  have  three  times  the  strength  of  cast  iron;  but  owing  to  its  much 
higher  fusing  point,  its  contraction  in  cooling  is  nearly  double  that  of 
cast  iron. 

Mild  steel,  owing  to  its  greater  strength  and  elasticity,  has  practically 
superseded  wrought  iron  not  only  in  bridge  work  but  in  most  other 
branches  of  iron  construction,  but  is,  like  its  predecessor,  open  to  the 
destructive  effects  of  corrosion,  unless  carefully  and  efficiently  pro- 
tected against  rusting. ^  Steel  has  also  been  very  advantageously 
adopted  for  rails,  which  are  now  exposed  to  increased  strains  and  wear 
by  the  augmented  weight  of  locomotives  and  the  use  of  continuous 
brakes;  and  as  rails  must  be  both  tough  and  hard,  to  sustain  the 
shocks  of  heavy  trains  travelling  at  a  high  speed  and  to  support  the 
wear  of  the  brakes,  they  are  tested  for  toughness  by  the  impact  of  a 
falling  weight,  and  for  hardness  by  their  breaking  strain. 

'  "Notes  on  Construction  in  Mild  Steel,"  Longmans'  Civil  Engineering  Series. 
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Safe  Strains  on  Materials. 

In  all  structures,  it  is  of  the  utmost  importance  that  none  of  the 
materials  of  which  they  are  formed  should  ever  be  strained  to  an  extent 
liable  to  produce  any  permanent  injury.  In  certain  materials,  such,  for 
instance,  as  wrought  iron  and  steel,  there  is  a  limit,  varying  with  the 
nature  of  the  material,  up  to  which  changes  in  form  are  proportionate  to 
the  load  imposed ;  and  the  original  form  is  gradually  regained  on  the 
removal  of  the  load.  When,  however,  this  limit  of  elasticity  is  exceeded, 
the  change  in  form  becomes  greater  than  in  proportion  to  the  increase 
of  load;  and  the  material  no  longer  returns  to  its  original  condition 
after  the  withdrawal  of  the  load,  but  acquires  a  permajient  set.  It  would 
be  unsafe  to  strain  materials  close  up  to  this  limit ;  for  repeated  applica- 
tions of  such  a  load,  causing  fatigue  of  the  metal,  is  liable  to  lower  the 
elastic  limit,  and  may  eventually  even  produce  fracture.  Factors  of 
safety  have,  accordingly,  been  deduced  from  the  results  of  experiments 
for  various  materials,  representing  the  relation  between  the  breaking 
load  and  the  stresses  to  which  the  different  materials  may  be  safely 
subjected,  which  are  considerably  below  the  elastic  limit. 

Dead  and  Moving  Loads. — The  loads  which  some  structures 
have  to  bear,  such  as  bridges,  floors,  and  roofs,  are  of.  two  kinds, 
namely,  the  dead  or  permanent  load,  and  the  live  or  moving  load. 
The  dead  load  consists  of  the  roadway  or  other  permanent  weight  borne 
by  the  structure,  together  with  the  weight  of  the  supporting  structure 
itself  between  the  points  of  support.  The  moving  or  variable  load 
comprises  trains,  vehicles,  and  foot-passengers  crossing  over  bridges, 
and  wind,  and  in  some  countries  snow,  especially  on  roofs.  The 
moving  load  imposes  a  more  severe  strain  upon  a  structure  than  the 
dead  load,  owing  to  its  frequently  rapid  and  unequal  application,  the 
shocks  with  which  it  is  often  accompanied  in  the  case  of  a  train  going 
at  a  high  speed,  and  the  alteration  sometimes  produced  in  the  nature 
of  the  stress,  putting  certain  portions  into  tension  and  compression 
alternately,  a  change  which  is  much  more  trying  to  materials  than 
similar  stresses  of  unvarying  kind.  The  greater  strain,  however, 
produced  by  the  moving  load  is  to  some  extent  compensated  for, 
in  actual  practice,  by  the  structure  being  designed  to  bear  the 
maximum  moving  load  possible,  which  may,  indeed,  be  imposed 
in  the  testing  of  the  strength  of  the  structure  before  its  opening  for 
traffic,  but  which  is  rarely,  if  ever,  attained  in  actual  working.  The 
ordinary  allowances  for  the  moving  loads  on  bridges  are  i  to  \\  tons 
per  lineal  foot  per  line  of  way  for  railway  bridges,  i  cwt.  per  square  foot 
for  roadways,  and  70  lbs.  per  square  foot  for  footways. 

Stresses  allowable  on  Structures. — Certain  general  rules  have 
been  framed  for  ensuring  the  stability  of  structures,  some  of  which  are 
enforced  by  the  Board  of  Trade  with  regard  to  railway  bridges  in  the 
United  Kingdom.  In  timber  structures,  the  dead  load,  together  with 
twice  the  maximum  moving  load,  should  not  produce  a  stress  in  any 
part  of  the  structure  exceeding  one-fifth  of  the  breaking  stress  of  the 
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timber  employed.  Masonry  and  brickwork  should  only  be  weighted  to 
the  extent  of  about  one-eighth  of  their  crushing  strength  on  the  average. 
Cast  iron  should  be  only  used  in  compression ;  and  the  stress  due  to  the 
dead  load,  together  with  twice  the  maximum  moving  load,  should  not 
exceed  one-third  to  one-fourth  of  the  breaking  stress  in  any  part  of  a 
cast-iron  structure. 

The  standard  maximum  working  stresses  on  metal  structures  allowed 
by  the  Board  of  Trade,  are  5  tons  per  square  inch  in  tension,  and  4  tons 
per  square  inch  in  compression  for  wrought  iron,  and  6\  tons  per  square 
inch  for  steel ;  whereas  the  elastic  limit  has  been  found  to  average  about 
12  tons  per  square  inch  for  wrought  iron,  and  18  tons  per  square  inch  for 
mild  steel.  In  the  above  limits  of  safe  stresses,  no  distinction  is  made 
between  the  dead  and  moving  loads  ;  and  the  limits  are  somewhat  low 
for  the  large  members  of  a  girder  of  large  span,  and  high  for  the  small 
members  subjected  to  shocks  and  to  alternate  tensile  and  compressive 
stresses.  Moreover,  the  load  which  can  be  safely  borne  by  a  steel 
structure,  varies  considerably  according  to  the  nature  of  the  steel 
employed. 

Wind-pressure,  and  Snow. — In  addition  to  the  dead  and  moving 
loads,  allowance  has  to  be  made,  in  designing  railway  bridges,  for  a 
wind-pressure  against  the  exposed  surfaces,  of  56  lbs.  per  square  foot — a 
condition  imposed  by  the  Board  of  Trade  after  the  overthrow  of  the 
Tay  Bridge  during  a  gale  in  December,  1879.  The  pressure  of  wind 
has  also  to  be  considered  in  the  case  of  roofs,  and  the  occasional 
additional  load  due  to  snow  in  cold  countries.  The  wind-pressure, 
however,  is  greater  in  proportion  to  the  pitch  of  the  roof;  whereas  the 
depth  of  snow  which  may  accumulate,  increases  in  proportion  to  the 
flatness  of  the  roof ;  but  the  pressure  imposed  on  a  roof  by  these  two 
influences,  constitutes  a  considerable  portion  of  the  stresses  which  have 
to  be  borne  by  a  roof.  The  weight  or  compactness  of  the  snow  is  in 
inverse  proportion  to  the  size  of  the  flakes,  and  may  be  assumed  to 
amount  to  from  5  to  10  lbs.  per  cubic  foot ;  but  the  weight  of  snow  on 
bridges  in  North  America,  has  been  estimated  to  attain  30  lbs.  per 
square  foot  under  unfavourable  conditions. 

The  subject  of  wind-pressure  and  its  influence  on  the  design  of 
roofs  and  bridges  has  received  much  attention  in  recent  years,  and  the 
experimental  investigations  which  have  been  carried  out  on  the  influence 
of  the  pitch  of  roofs,  negative  wind-pressure,  the  results  of  wind- 
pressure  on  lattice  girders,  and  the  sheltering  influence  of  the  wind- 
ward girder  should  be  carefully  studied.^ 

'  Proceedings  Inst.  C.E.,  vols,  cxviii.,  clvi. 
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Surveys— Investigations  of  physical  conditions— Borings,  and  trial  pits  ; 
methods  and  objects — Parliamentary  plans  and  sections  ;  objects,  and 
general  conditions — Working  or  contract  drawings — Methods  of  carry- 
ing out  works  ;  with,  and  without  a  contractor— Specification  ;  general 
description,  and  forms  appended — Tenders  ;  contents  and  stipulations — 
Lump-sum  contract ;  based  on  schedule  of  prices,  extras — Progress  of 
the  works  ;  conditions,  inspection  of  materials,  supervision  of  works, 
stipulations  as  to  plant  and  materials — Payments  for  works  ;  arrange- 
ments, retentions — Completion  of  the  works ;  stipulations,  variable 
competency  of  contractors — Remarks  on  the  carrying  out  of  works  ; 
relative  efficiency  and  cost  of  methods,  importance  of  supervision. 

Before  any  work  is  designed,  a  careful  survey  of  the  site  has  to  be 
made,  with  a  longitudinal  section  along  the  line  of  the  work,  and  often 
cross-sections  as  well,  so  that  the  levels  of  the  ground  to  be  traversed 
or  built  upon  may  be  accurately  known,  the  best  position  for  the  work 
may  be  selected,  and  the  amount  of  earthwork  to  be  carried  out  may  be 
ascertained.  Reference  should  be  made  to  any  previous  survey  of  the 
locality,  to  facilitate  the  execution  of  the  more  detailed,  and  generally 
larger  survey  required,  on  which  the  general  plan  of  the  proposed  work 
is  laid  down.  Moreover,  if  a  geological  map  of  the  district  has  been 
made,  it  is  very  desirable  to  consult  it,  in  order  to  obtain  a  general  idea 
of  the  strata  through  which  excavations  will  have  to  be  carried,  or  on 
which  foundations  for  structures  will  have  to  be  laid.  More  particular 
information  as  to  the  nature  of  the  soil  in  which  the  works  are  to  be 
carried  out,  should  be  procured  by  borings  and  trial  pits ;  and  some 
data  as  to  the  rainfall  of  the  locality,  and  the  height  of  the  floods  of  the 
streams  and  rivers  to  be  traversed  or  dealt  with  by  the  works,  should 
be  obtained.  In  fact,  as  intimate  a  knowledge  as  practicable  of  the 
physical  characteristics  of  the  district  in  which  the  works  are  to  be 
carried  out  is  most  desirable,  for  enabling  engineers  to  prepare  suitable 
designs  and  reliable  estimates  of  cost,  the  importance  of  special  branches 
of  information  varying  with  the  nature  and  object  of  the  work.  Thus 
the  nature  and  dip  of  the  strata,  and  the  existence  of  underground 
springs,  exercise  an  important  influence  on  the  design  and  cost  of  deep 
cuttings  and  tunnels ;  the  rainfall,  the  catchment  area,  and  the  presence 
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of  faults  or  fissures,  are  additional  essential  factors  in  the  provision  of 
water-supplies  for  towns  ;  the  maximum  and  minimum  discharge  of 
rivers,  the  nature  of  their  bed,  their  fall,  and  the  amount  ofdetritus 
they  bring  down,  determine  to  a  great  extent  their  capability  for 
improvement,  and  the  works  that  should  be  carried  out;  whilst  the 
direction  of  the  strongest  and  prevailing  winds,  the  drift  of  sand  or 
shingle  along  the  coast,  the  rise  of  tide,  and  the  slope  of  the  sea-bottom, 
are  of  paramount  importance  in  the  design  of  works  for  the  formation  of 
harbours,  the  improvement  of  river  outlets,  and  the  protection  of  coasts. 

Borings,  and  Trial  Pits.— Ordinary  borings  furnish  the  cheapest 
and  most  expeditious  means  of  ascertaining  the  nature  of  the  strata 
below  the  surface  for  a  considerable  depth.  The  bore-hole  is  excavated 
through  soft  soil  by  turning  round  in  it  a  hollow  cylindrical  auger, 
somewhat  pointed  at  the  lower  end,  which  collects  and  brings  up  the 
material  when  hfted ;  and  as  the  bore-hole  is  carried  down,  it  is  lined 
by  thin  wrought-iron  pipes.  When  rock  or  other  hard  material  is 
encountered,  it  has  to  be  broken  up  by  the  blows  of  a  jumper  before 
it  can  be  raised  by  the  auger.  The  nature,  thickness,  and  position  of 
the  several  strata  are  thus  readily  indicated ;  and  by  the  aid  of  a  series 
of  borings,  a  sort  of  geological  section  of  the  ground,  can  be  drawn  out. 
The  process  of  sinking  the  boring,  however,  so  disintegrates  the  more 
compact  materials,  such  as  indurated  silt,  clay,  or  rock,  that  it  is 
impossible  to  form  an  accurate  opinion  of  the  condition  of  the  materials 
in  position ;  and  in  this  respect,  diamond  boring  machines,  which  bring 
up  a  complete  core  of  the  strata  traversed,  afford  much  more  satisfactory 
indications  of  the  actual  condition  of  the  materials,  but  the  method  is 
considerably  more  expensive  than  the  ordinary  process. 

Trial  pits  enable  a  far  more  correct  idea  to  be  formed  of  the  exact  con- 
dition of  the  soil  at  the  various  depths,  and  are  not  subject,  like  borings,  to 
the  error  of  mistaking  a  chance  solitary  boulder  for  a  stratum  of  rock ;  but 
these  pits  occupy  a  much  longer  time  in  excavating,  and  are  considerably 
more  costly ;  and,  moreover,  their  excavation,  even  at  moderate  depths 
below  the  surface,  is  liable  to  be  impeded  by  the  influx  of  water  directly 
the  line  of  saturation  of  the  soil  is  reached.  Accordingly,  the  number 
and  depth  of  the  trial  pits  have  generally  to  be  strictly  limited,  and  are 
confined  to  the  most  important  spots ;  whilst  extended  investigations  of 
the  nature  of  the  ground  are  commonly  effected  by  borings. 

These  preliminary  investigations  of  the  strata  are  not  merely  needed 
for  determining  the  proper  side  slopes  for  the  cuttings,  the  nature,  and 
consequently  the  cost,  of  the  excavations,  and  the  depth  to  which  the 
foundations  of  bridges,  walls,  and  buildings,  will  have  to  be  carried,  but 
they  are  also  very  valuable  in  indicating  to  what  extent  the  materials 
obtained  from  the  excavations  may  be  suitable  for  the  purposes  of  the 
works,  such,  for  instance,  as  masonry,  pitching,  ballast,  or  concrete, 
which  has  an  important  bearing  on  the  cost  of  the  works. 

Parliamentary  Plans  and  Sections. — Except  where  the  works 
are  kept  within  the  property  of  a  single  landowner,  it  is  generally 
necessary,  in  the  United  Kingdom,  to  obtain  parliamentary  sanction 
for  the  works,  so  as  to  secure  the  compulsory  purchase  of  the  land 
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required  for  the  undertaking.  In  the  case  of  large  works,  this  is 
accomplished  by  means  of  a  private  Bill  in  Parliament ;  and  often,  for 
small  works,  the  cost  is  notably  reduced  by  applying  for  a  "  Provisional 
Order,"  with  the  sanction  and  aid  of  the  Board  of  Trade. 

In  return  for  the  privileges  conferred  on  the  promoters  of  the  scheme, 
when  the  Bill,  after  passing  through  both  Houses  of  Parliament,  is  con- 
verted into  an  Act  on  receiving  the  Royal  assent,  certain  preliminary 
conditions  have  to  be  complied  with,  in  order  to  safeguard  the  interests 
of  the  public,  and  to  give  due  notice  to  the  owners  and  occupiers  of  the 
lands  proposed  to  be  taken  for  the  works.  Plans  and  sections  of  the 
proposed  works,  drawn  up  in  accordance  with  the  "  Standing  Orders  " 
of  Parliament  published  each  year,  have  to  be  deposited  before  the 
30th  of  November,  and  estimates  of  cost  furnished  before  the  end  of 
the  year,  for  all  schemes  for  which  an  Act  is  to  be  sought  in  the 
following  session.  The  plans  show  the  general  lines  of  the  works  ;  and 
each  separate  enclosure  within  the  "  Limits  of  Deviation  "  is  indicated 
by  a  special  number  in  each  parish,  corresponding  with  similar  numbers 
in  the  "  Book  of  Reference,"  in  which  a  description  of  the  properties 
is  given,  with  the  names  of  the  owners  and  occupiers,  to  whom  notice 
of  the  application  has  to  be  sent,  and  who  have  access  to  a  copy  of 
the  plans  relating  to  their  parish.  The  sections  show  the  levels  of  the 
proposed  works,  and  consequently  indicate  how  they  will  affect  the 
adjacent  land.  The  works,  when  sanctioned,  have  to  be  carried  out 
within  the  limits  of  deviation  shown  by  dotted  lines  on  the  deposited 
plans ;  and  the  levels  generally  can  only  be  raised  or  lowered  5  feet 
from  the  levels  shown  upon  the  deposited  sections.  A  period  is  named 
in  the  Act  within  which  the  purchase  of  land  can  be  effected  under  it ; 
and  a  longer  limit  is  also  stated  for  the  completion  of  the  authorized 
works.  Any  relaxation  of  these  restrictions  has  to  be  sought  by 
application  for  a  fresh  Act. 

Working  or  Contract  Drawings. — As  soon  as  it  has  been 
decided  to  carry  out  any  work,  and  the  preliminary  surveys  and 
investigations  have  been  completed,  the  working  or  contract  drawings 
are  prepared,  showing  in  adequate  detail  the  various  works  proposed, 
to  enable  operations  to  be  commenced,  or  a  contract  to  be  obtained  for 
their  execution,  and  from  which  a  more  detailed  and  exact  estimate  of 
cost  can  be  prepared.  These  drawings  are  supplemented,  as  the  work 
proceeds,  by  numerous  detailed  drawings  of  the  smaller  and  more 
intricate  portions  of  the  works,  to  larger  scales  for  the  guidance  of 
the  workmen  or  the  contractor ;  and  drawings  showing  the  foundations 
and  works  as  actually  executed,  should  be  prepared  by  the  engineering 
staff  as  the  work  progresses,  so  that  an  exact  record  may  be  preserved 
for  future  reference,  in  the  event  of  repairs  or  extensions  being  required. 

Methods  of  carrying  out  Works. — The  execution  of  the  works 
is  generally  entrusted  to  a  contractor,  who  enters  into  a  contract  to  carry 
out  the  works  according  to  specified  conditions,  under  the  supervision 
and  direction  of  the  engineer,  for  a  definite  sum,  or  in  accordance  with 
a  fixed  schedule  of  prices  for  the  different  classes  of  work.  Occasionally, 
however,  the  authorities  or  companies  undertake  the  works  themselves, 
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entrusting  the  execution  to  their  executive  engineer  and  other  officials  ; 
and  this  course  is  more  particularly  resorted  to  in  dredging  operations 
for  deepening  a  river  or  the  approaches  to  a  port,  where  the  amount  of 
work  cannot  be  easily  defined,  and  may  vary  in  character,  and  also  for 
the  erection  of  breakwaters  in  the  sea,  for  which  a  contractor  is  liable 
to  demand  an  excessive  price  for  the  risks  of  sea-works.  In  most  cases 
the  contract  system  is  preferred,  on  account  of  the  limit  that  it  places 
on  the  cost  of  the  works,  and  the  freedom  it  affords  from  liability  for 
damages,  accidents,  and  other  unforeseen  contingencies ;  but  generally 
additional  works  raise  the  actual  expenditure  above  the  contract  sum, 
especially  in  large  undertakings ;  and  occasionally  the  bankruptcy  or 
death  of  the  contractor  entails  delays  in  the  completion  of  the  works, 
and  an  increase  in  their  cost. 

Specification. — Every  contract  for  the  execution  of  engineering 
works  is  based  on  the  "  Contract  Drawings,"  which  indicate  the  general 
character  and  extent  of  the  works,  their  construction,  and  the  materials 
of  which  they  are  composed ;  and  the  "  Specification,"  which  explains  in 
detail  the  nature  of  the  works,  the  quality  and  proportions'  of  the 
materials  to  be  employed,  and  provisions  and  stipulations  as  to  plant, 
temporary  works,  progress,  liability  for  accidents  and  damages,  the 
setting  out  and  carrying  out  of  the  works,  supervision,  measurement, 
payment,  time  of  completion,  and  all  other  matters  incidental  to  the 
contract.  The  contractor,  in  fact,  is  expected  to  bind  himself,  in  con- 
sideration of  a  stipulated  sum  or  a  defined  rate  of  payment,  to  carry 
out,  and  maintain  for  a  certain  time  after  completion,  usually  six 
months  or  a  year,  the  works  indicated  in  the  contract  drawings,  under 
the  conditions  and  in  the  manner  laid  down  in  the  specification,  to  the 
satisfaction  of  the  engineer.  To  the  specification  is  appended  a  "  Form 
of  Tender,"  a  "  Schedule  of  Prices,"  giving  a  list  of  the  various  kinds  of 
work  to  be  carried  out;  a  "Form  of  Bond"  to  be  executed  by  the 
sureties  for  the  due  performance  of  the  contract,  proposed  by  the 
contractor  and  approved  by  the  company ;  and  a  "  Form  of  Contract " 
to  be  signed  and  sealed  by  the  company  and  the  contractor. 

Tenders. — As  soon  as  the  contract  drawings  and  the  specification 
are  ready,  contractors  are  invited  by  advertisement  to  tender,  or  in 
some  cases  the  invitation  is  confined  to  a  selected  list  of  contractors ; 
and  each  contractor  desiring  to  tender  is  given  access  to  the  contract 
drawings,  the  results  of  borings,  and  any  other  particulars  of  impor- 
tance ;  he  is  sometimes  furnished  with  the  quantities  of  the  different 
classes  of  work  taken  out  by  the  engineer,  which  he  is  expected  to 
check ;  and  he  is  provided  with  a  copy  of  the  specification  with  its 
appended  forms.  A  date  is  named  on  or  before  which  the  tenders 
have  to  be  sent  in,  with  the  form  of  tender  filled  in,  giving  the  contract 
sum  and  the  names  of  the  proposed  sureties,  and  a  price  affixed  opposite 
each  item  in  the  schedule  of  prices.  It  is  invariably  stated  that  the 
company  do  not  bmd  themselves  to  accept  the  lowest  or  any  tender ;  but 
generally,  provided  the  contractor  is  supposed  to  be  competent,  and  his 
sureties  are  considered  capable  of  paying  up  the  penalty  named  in  the 
event  of  the  non-performance  of  the  contract,  the  lowest  tender  is  accepted. 
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Lump-sum  Contract. — The  most  satisfactory  form  of  contract 
is  where  a  total  or  lump  sum  is  named,  which  is  based  upon  a  schedule 
of  prices,  for  in  this  manner  the  expenditure  of  the  company  upon  the 
proposed  works  is  clearly  defined  at  the  outset ;  and  if  changes  in  the 
quantities  of  the  work  are  introduced  during  the  progress  of  the  works, 
they  are  regulated  by  the  schedule  of  prices.  Properly,  in  this  form  of 
contract,  the  total  quantities  of  the  different  works,  as  indicated  by  the 
drawings,  multiplied  by  the  respective  prices  in  the  schedule,  should 
correspond  to  the  contract  sum ;  and  if  less  or  more  of  any  classes  of 
work  are  actually  executed  than  shown  on  the  drawings,  a  corresponding 
reduction  in,  or  addition  to,  the  contract  sum  should  be  made,  reckoned 
at  the  prices  given  in  the  schedule.  In  practice,  it  is  impossible,  and 
indeed  often  undesirable,  to  adhere  strictly  to  the  contract  drawings ; 
and  the  above  adjustment  of  cost  is  fair  for  both  sides  ;  but  a  contractor 
is  much  more  ready  to  agree  to  additions  to  the  sum  he  is  to  receive, 
than  to  any  reductions  from  it  on  account  of  work  omitted  as  un- 
necessary. It  is,  however,  most  important  to  include,  as  far  as  possible, 
in  the  specification  and  schedule  of  prices,  all  classes  of  work  likely  to 
be  requited ;  for  any  deviations  from  the  specified  works,  and  any  kinds 
of  work  not  put  down  in  the  schedule  of  prices,  afford  the  contractor 
an  opportunity  of  claiming  a  higher  proportionate  rate,  which  it  is 
difficult  to  adjust  fairly;  and  these  modifications  and  additions  make 
up  the  claim  for  "  extras,"  which  not  unfrequently  constitute  a  consider- 
able and  unwelcome  augmentation  of  the  original  contract  sum.  A 
specification  carelessly  drawn  up,  or  ambiguously  worded,  and  an  in- 
adequate list  of  classes  of  work  in  the  schedule  of  prices,  rnay  eventually 
involve  a  company  in  considerable  additional  expense ;  for  a  contractor 
is  only  bound  to  carry  out  the  works  in  the  manner,  and  according  to 
the  stipulations  contained  in  the  specification ;  and  the  cost  of  alterations 
in  the  works  is  only  regulated  by  the  schedule  of  prices  so  far  as  they 
are  applicable. 

Progress  of  the  Works. — As  soon  as  the  contractor  is  ready  to 
commence  the  works  he  has  undertaken  to  carry  out,  the  company 
must  put  him  in  possession  of  the  required  land,  so  that  he  may  be 
unable  to  claim  compensation  for  delay  or  hindrance  on  this  account. 
In  most  specifications,  the  contractor  is  made  responsible  for  the  correct 
setting  out  of  the  works;  but  without  relieving  the  contractor  of  his 
legal  liability,  this  work  is  generally  best  performed  by  a  competent 
resident  engineer,  leaving  the  contractor  free  to  check  the  correctness 
of  the  lines  and  levels  if  he  thinks  fit. 

The  stability  of  many  classes  of  work  essentially  depends  upon  the 
strength  and  good  quality  of  the  materials  employed,  and  the  manner 
in  which  the  work  is  executed.  It  is  the  engineer's  duty  to  see  that 
samples  of  all  materials  used  in  the  works  are  subjected  to  adequate 
tests  or  inspection,  as  the  case  may  be,  and  to  ensure  thorough  super- 
vision of  the  execution  of  all  important  portions  of  the  work.  Thus, 
whilst  large  quantities  of  earthwork  may  be  carried  out  in  excavations 
and  embankments  with  Httle  looking  after,  supervision  is  required  in  all 
kinds  of  construction  work,  such  as  brickwork,  masonry,  and  ironwork, 
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and  more  particularly  in  works  which  depend  for  their  soundness  on 
their  manner  of  execution,  and  those  which  are  subsequently  hidden 
from  view,  such  as  foundations,  concrete,  especially  under  water, 
reservoir  dams,  retaining  and  dock  walls,  tunnels,  sewers,  and  conduits. 
In  fact,  a  thorough  and  efficient  system  of  testing,  inspection,  and  super- 
vision, is  essential  for  the  satisfactory  carrying  out  of  works. 

All  the  plant  and  materials  required  for  the  execution  of  the  works 
are  usually  provided  by  the  contractor ;  and  a  stipulation  is  generally 
inserted  in  the  specification  that,  on  being  brought  on  to  the  works, 
they  shall  become  the  property  of  the  company,  with  the  object  of 
their  not  being  hable  to  be  seized  in  the  event  of  the  contractor  be- 
coming bankrupt,  and  in  order  that  they  may  be  retained  for  the 
prosecution  of  the  works  if  the  contractor  fails  to  carry  out  his  contract. 
The  plant  and  unused  materials  only  revert  to  the  contractor  on  the 
completion  of  the  works. 

Payments  for  Works. — Provision  is  made  in  the  specification  for 
making  payments  on  account  to  the  contractor,  at  intervals  of  one  or 
two  months,  for  work  done,  according  to  measurements  made  by  the 
resident  engineer,  calculated  at  the  rates  given  in  the  schedule  of  prices. 
In  practice,  the  most  convenient  method  of  ascertaining  the  value  of 
the  work  done  during  the  specified  interval,  is  to  measure  the  total 
amount  of  work  executed,  and,  after  arriving  at  its  value,  to  deduct  the 
total  value  of  work  done  at  the  preceding  measurement.  A  deduction 
of  ten  per  cent,  is  usually  made  from  each  certificate,  thus  made  out,  of 
the  value  of  the  work  done  during  the  several  intervals,  which  is  retained 
by  the  company  till  the  completion  of  the  works,  when  half  of  the  total 
amount  thus  retained  is  paid  over  to  the  contractor,  and  the  other 
half  is  only  paid  at  the  expiration  of  the  term  of  maintenance,  on  the 
engineer  certifying  that  the  works  have  been  completed  and  maintained 
to  his  satisfaction,  in  accordance  with  the  provisions  of  the  contract. 

Completion  of  the  Works. — As  the  capital  expended  on  works 
is  generally  unremunerative  till  the  works  have  been  finished,  and  the 
benefits  to  be  derived  from  the  works  remain  in  abeyance,  a  period  is 
commonly  named  in  the  specification  within  which  the  works  are  to  be 
completed.  Often,  however,  unforeseen  contingencies,  accidents,  and 
additional  works  delay  the  final  completion  of  the  works ;  and  though 
sometimes  a  penalty  is  named  in  the  specification,  proportionate  to  the 
time  by  which  the  time  occupied  in  the  performance  of  the  contract 
exceeds  the  stipulated  period,  its  enforcement  upon  the  contractor  is 
surrounded  by  difficulties.  Generally  the  best  security  for  the  speedy 
completion  of  works,  is  the  interest  the  contractor  has  in  releasing 
his  plant  and  being  paid  his  retentions.  Contractors  and  their  agents 
naturally  vary  considerably  in  their  capacity  for  organization,  and  the 
power  of  carrymg  out  works  with  efficiency  and  rapidity;  and  the 
command  of  a  large  capital  is  a  great  assistance  in  the  prosecution  of 
works.  A  contractor  with  limited  capital  will  naturally  try  to  do  the 
most  paying  work  first,  regardless  of  the  general  progress  of  the  work, 
and  will  place  as  little  plant  as  possible  on  the  ground;  whereas  a 
contractor  with  ample  means  is  able  to  provide  an  adequate  supply  of 
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plant  at  the  outset,  and  concerns  himself  more  about  the  final  outcome 
from  the  works  on  their  completion,  than  about  an  immediate  profit. 
The  works,  indeed,  are  necessarily  far  more  likely  to  be  efficiently  and 
expeditiously  carried  out  under  the  latter  conditions  than  under  the 
former;  but,  though  the  engineer  would  naturally  prefer  to  entrust 
the  work  to  the  most  competent  of  the  contractors  tendering  for  it, 
the  lowness  of  a  tender  is  generally  allowed  to  override  all  other 
considerations. 

Remarks  on  the  Carrying  out  of  Works. — Probably  the  best 
work  is  accomplished  when  entrusted  to  a  competent  executive  engineer, 
without  the  intervention  of  a  contractor;  but  the  ultimate  cost,  under 
these  conditions,  is  necessarily  more  uncertain,  and,  except  in  the  case 
of  dredging  and  certain  classes  of  sea-works,  is  liable  to  be  larger  than 
with  a  contract.  Works  are  executed  under  the  most  unsatisfactory 
conditions  when  the  contractor  provides  the  funds  for  the  undertaking, 
or  finances  it,  as  it  is  said ;  for  then  the  contractor  can,  in  a  great 
measure,  dictate  his  own  terms,  and  secure  a  predominating  influence 
in  the  management,  so  that  the  engineer  is  hampered  in  the  performance 
of  his  duty  of  rigorous  supervision,  which  furnishes  the  main  safeguard 
for  the  efficient  carrying  out  of  the  works. 

Thorough  inspection  and  supervision  are  second  only  in  importance 
to  correctness  of  design  for  the  successful  prosecution  of  works,  especially 
those  carried  out  by  contract ;  for  the  contractor  naturally  pays  most 
attention  to  the  economical  conduct  of  the  works,  and  generally  relies 
on  the  engineer  and  his  subordinates  seeing  to  their  efficiency  and 
conformity  with  the  contract.  Excellency  of  workmanship  cannot, 
indeed,  make  up  for  deficiencies  in  the  design ;  but  a  good  design  may 
be  seriously  impaired  by  inferior  work ;  and  sound  work  must  be  com- 
bined with  a  suitable  design,  to  secure  a  successful  result. 


CHAPTER   IV, 

EXCAVATIONS,     DREDGING,     PILE  -  DRIVING,     AND 
COFFERDAMS. 

Objects  of  operations — Excavation  :  ordinary  excavation,  removal  of  earth- 
work, executed  by  piecework  ;  excavators  and  steam-navvies,  methods 
of  working  ;  excavation  in  hard  rock  ;  formation  of  embankments  ; 
methods  of  removing  excavations — Dredging :  objects  ;  types  of  dred- 
gers ;  bag  and  spoon  ;  bucket-ladder  dredgers,  stationar)'  and  hopper  ; 
dipper  bucket  dredger ;  grab  ;  sand-pump— Remarks  on  dredging 
machines — Methods  of  breakingaip  rock  under  water,  blasting,  floating 
diving-bell,  in  New  York  harbour,  rock-breaking  plant ;  conveyance  of 
dredged  materials,  by  chain  of  buckets  and  waggons,  by  waggons  on 
barges,  through  long  shoots,  through  floating  tubes  ;  remarks,  com- 
parison of  excavating  and  dredging,  cost  of  dredging — Pile-driving  : 
piles,  cap  and  shoes  ;  ordinary  pile-driving  ;  steam  pile-drivers  ; 
gunpowder  pile-drivers  ;  water-jet  ;  bearing  piles  ;  sheet  piling — 
Cofferdams :  objects  and  construction ;  single-sheeted  cofferdam  ; 
double  row  of  piles  with  puddle  wall ;  iron  or  steel  caissons,  instances  ; 
earthwork  dams  ;  closure  of  dams,  timber,  and  embankments. 

Certain  operations  will  be  considered  in  this  chapter  which  are  very 
largely  employed  in  carrying  out  civil  engineering  works.  Excavation, 
in  some  form  or  other,  can  very  rarely  be  dispensed  with  in  the  execu- 
tion of  works ;  and  it  often  constitutes  a  very  important  branch  of  the 
undertaking,  and  involves  a  large  proportion  of  the  expenditure,  as,  for 
instance,  in  the  construction  of  railways,  canals,  and  docks.  Dredging, 
though  not  so  extensively  applicable  to  the  execution  of  works  as 
excavation,  is  essentially  necessary  for  certain  classes  of  works,  such  as 
the  deepening  of  rivers  and  canals,  the  improvement  of  the  approach 
channel  to  harbours,  and  the  maintenance  of  the  depth  in  docks  and 
harbours.  Pile-driving  is  resorted  to,  in  many  cases,  for  the  formation 
of  cofferdams  to  exclude  water  from  foundations,  and  for  providing 
stable  foundations  on  soft  soil  by  the  insertion  of  bearing  piles,  as  well 
as  in  the  construction  of  quays,  wharves,  and  jetties ;  whilst  cofferdams 
are  often  indispensable  preliminary  works  in  the  formation  of  docks, 
and  for  laying  the  foundations  of  piers  for  bridges  across  rivers. 

Excavation. 

Excavation   and    dredgifig   consist   essentially   of   two    operations 
namely,  the  digging  out  of  the  material  from  the  site  which  it  occupies 
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in  a  more  or  less  compact  mass,  and  its  removal  to  a  suitable  place  of 
deposit ;  but  whilst  excavation  relates  to  digging  operations  conducted 
in  the  open  air,  dredging  consists  in  removing  the  material  from  under 
"ivater. 

Ordinary  Excavation.^All  excavations  are  commenced  by 
manual  labour,  the  soil  being  dug  out  by  a  gang  of  labourers  with 
spades  or  shovels,  and  loaded  into  barrows,  which  are  then  wheeled  by 
another  gang  along  lines  of  planks  to  the  place  of  deposit,  or  tipped  into 
waggons.  The  earth  has  often  to  be  loosened  by  pickaxes  from  the  face 
of  the  excavation  before  it  can  be  shovelled  up ;  and  when  a  gully  or 
trench  has  been  carried  into  a  cutting,  bars  are  commonly  driven  down 
at  intervals  along  the  top  on  each  side,  in  a  line  with  the  face  and  a 
short  distance  back,  eventually  forming  a  longitudinal  crack,  thereby 
releasing  a  long  block  of  material  from  the  mass,  so  that  it  can  be 
thrown  down  into  the  trench  to  be  removed  by  shovels,  or  tipped  direct 
into  waggons  standing  below  on  a  line  of  rails  laid  along  the  trench. 
In  India,  baskets  are  used  by  the  natives  instead  of  wheelbarrows, 
which  they  carry  to  the  place  of  deposit.  When  the  excavations  are 
considerably  below  the  level  of  the  depositing  ground,  as  in  dock  works, 
steep  inclined  planes  are  made  with  planks  along  the  side  slopes,  up 
which  the  men  ascend  holding  their  wheelbarrows  with  straight  arms, 
being  hauled  up  by  means  of  a  chain  attached  to  the  front  of  the  wheel- 
barrow, which  passes  over  a  pulley  on  a  staging  at  the  top  of  the  incline, 
and  is  drawn  along  by  a  horse.  Skips  also,  raised  by  a  steam-crane 
standing  on  a  wall,  are  employed  for  removing  excavated  material  from 
the  bottom. 

Waggons  drawn  by  horses  along  a  line  of  rails  are  the  ordinary  means 
of  conveying  the  earthwork  from  the  cutting,  for  a  moderate  distance,  to 
the  place  of  deposit.  When,  however,  the  "  lead,"  or  the  distance  to  be 
traversed,  is  long,  or  the  excavation  is  proceeding  rapidly,  so  that  a  train 
of  waggons  is  quickly  filled,  locomotives  are  employed  for  conveying 
the  waggons  to  their  destination. 

The  powerful  men  who  generally  carry  out  extensive  excavations  on 
large  public  works  are  called  navvies.  Such  work  is  usually  executed 
as  piecework,  the  men  being  paid  in  proportion  to  the  amount  of  work 
done,  which  leaves  them  more  freedom  of  action  as  to  the  periods  of 
their  work,  and  obviates  any  necessity  for  supervision,  beyond  seeing 
that  the  excavation  is  performed  at  the'  required  places,  and  to  the 
proper  lines  and  levels. 

Excavators  and  Steam-navvies. — Where  large  quantities  of 
excavation  have  to  be  carried  out,  as,  for  instance,  for  docks,  ship- 
canals,  and  large  railway  cuttings,  and  especially  where  the  climate  is 
unhealthy,  labour  is  scarce,  or  strikes  are  liable  to  occur,  mechanical 
appliances  have  been  resorted  to  for  saving  manual  labour  and 
expediting  the  work.  These  excavators  and  steam-navvies  are  made 
according  to  two  distinct  types,  the  excavators,  worked  by  steam,  being 
furnished  with  a  chain  of  buckets,  like  an  ordinary  bucket-ladder 
dredger,  and  the  steam-navvies  working  with  a  single  large  bucket. 

An  excavator  generally  works  along  the  top  of  a  cutting,  with  the 
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ladder  canying  the  chain  of  buckets  extending  down  the  slope,  and 
planes  off  a  slice  of  the  slope  by  the  revolution  of  its  buckets  and  its 
gradual  onward  motion  along  a  line  of  rails  laid  at  the  top  of  the  slope, 
as  shown  in  Fig.  i ;  and  therefore  it  is  very  serviceable  for  the  enlarge- 
ment of  cuttings.  Sometimes,  indeed,  with  a  modified  arrangement, 
this  form  of  excavator  is  employed  at  the  bottom  of  a  cutting  for 
extending  it,  by  placing  the  ladder  in  a  horizontal  position,  and  project- 
ing it  in  advance  of  the  truck  which  carries  it,  so  that  the  chain  of 
buckets  in  revolving  may  excavate  the  face  of  the  cutting.^  This  type 
of  excavator,  however,  though  tried  at  the  Panama  Canal  works, 
excavates  somewhat  at  a  disadvantage  in  the  bottom  of  a  cutting  as 
compared  with  a  steam-navvy ;  whilst  the  ordinary  type  working  from 

BUCKET-LADDER    EXCAVATOR. 
Fig.  1. 


Fee 


the  top  has  been  very  extensively  used,  having  been  first  introduced  on 
the  Suez  Canal  works,  and  subsequently  adopted  on  the  Danube 
regulation  works,  the  enlargement  of  the  Ghent-Terneuzen  Canal,  the 
formation  of  the  Tancarville  Canal,  the  Panama  Canal  works,  and  the 
Manchester  Ship-Canal. ^  These  excavators  possess  the  advantage  of 
raising  the  material  to  the  top  of  the  cutting,  thereby  reducing  the  cost 
of  haulage ;  but  the  track  upon  which  they  travel  has  to  be  laid  very 
solidly,  with  heavy  steel  rails  and  stout  sleepers,  to  carry  the  heavy 
weight  without  settlement ;  and  where  the  ground  is  soft,  precautions 
have  to  be  taken  to  prevent  the  machine  tipping  over  into  the  cutting. 

'  I.e  Genie  Civil,  vol.  v.  p.  393  and  plate  42. 

^  Proceedings  0/  the  Iiistihition  of  Mechanical  Engineers,  Liverpool  Meeting,  July, 
1891,  pp.  419-424- 
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Moreover,  these  excavators,  which  work  very  economically  and  quickly 
in  loose,  soft  soils,  such  as  sand,  gravel,  loam,  and  light  clay,  are  unable 
to  cope  efficiently  with  stiff  clay,  boulders,  and  soft  rock. 

The  steam-navvy  excavating  with  a  single  bucket,  which  is  some- 
times given  a  capacity  of  2\  cubic  yards,  is  a  more  powerful  machine 
than  the  steam-excavator,  and  able  to  attack  any  kind  of  material  up  to 
soft  rock ;  and  it  is  very  suitable  for  excavating  in  the  bottom  of  a  cutting 
and  extending  it.  In  the  large  machines,  the  bucket  is  carried  by  a 
stout,  long  beam,  moving  in  a  strongly-framed  revolving  jib  by  means 
of  chains,  affording  the  bucket  a  considerable  range  of  work  in  front 
and  round  to  the  sides  (Fig.  2).  In  the  smaller  machines,  the  bucket  is 
hinged  to  the  lower  part  of  the  jib  of  a  revolving  steam-crane,  and 
worked  by  chains  and  a  pulley  hanging  from  the  top  of  the  jib,  which 
form  of  machine  possesses  the  advantage  of  being  lighter,  and  therefore 

STEAM-NAVVY. 
Fig.   2. 
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more  easily  shifted  from  place  to  place,  and  less  damaging  to  the  roads, 
and  is  capable  of  being  used  as  a  steam-crane  when  not  required  for 
excavating.  The  bucket  of  these  machines  is  provided  with  a  movable 
bottom  turning  on  a  hinge,  so  that  when  a  catch  is  released,  the  flap 
bottom  opens  downwards,  releasing  the  contents  of  the  bucket  into  a 
waggon  below  without  the  necessity  of  turning  the  bucket  over.  Steam- 
navvies  are  now  ordinarily  used  in  most  large,  deep  excavations,  such  as 
those  required  for  docks  and  ship-canals. 

Excavating  in  Hard  Rock. — Where  rock  has  to  be  excavated 
which  is  too  hard  and  compact  to  be  loosened  by  a  pick  or  attacked  by 
a  steam-navvy,  holes  have  to  be  drilled  in  it,  either  by  hand  or  by 
drilling  machines  worked  by  steam  or  compressed  air.  Charges  of 
blasting  powder,  dynamite,  rackarock,  tonite,  or  other  powerful  explosive, 
are  then  inserted  in  the  holes,  formed  at  suitable  distances  apart ;  and 
by  firing  these  mines,  the  rock  is  shattered.  The  use  of  percussion  and 
rotary  drilling  machines,  first  introduced  at  the  headings  of  the  Mont 
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Cenis  tunnel,  have  greatly  expedited  excavation  in  rock;  and  the 
adoption  of  compressed  air  for  driving  them,  facilitates  the  ventilation 
of  the  long  headings  in  forming  tunnels  under  high  mountains. 

Formation  of  Embankments. — In  the  construction  of  a  rail- 
way, the  formation  of  embankments  across  valleys  constitutes  as 
important  a  part  of  the  work  as  excavating  cuttings  through  ridges. 
One  operation,  indeed,  is  the  complement  of  the  other,  as  the  materials 
removed  from  the  cuttings  serve  to  form  the  embankments.  The  earth- 
work from  a  cutting  is  loaded  into  tip-waggons,  with  a  hinged-movable 
side  in  front,  retained  in  place  by  an  iron  hook ;  and  a  train  of  loaded 
waggons  is  drawn  by  horses,  or  a  locomotive,  near  to  the  end  of  the  tip 
of  the  adjacent  embankment  in  course  of  formation.  The  waggons  are 
then  uncoupled,  to  be  drawn  singly  in  succession  to  tip  their  contents 
over  the  extremity  of  the  embankment.  Some  old  sleepers  are  placed 
across  the  termination  of  the  line  of  rails  at  the  tip-end  of  the  embank- 
ment ;  and  the  body  of  the  tip-waggon  is  so  connected  in  front  to  the 
frame  carrying  the  wheels,  and  unconnected  at  the  back,  as  to  be 
capable  of  tipping  up.  Each  waggon  is  drawn  separately  by  a  horse,  at 
an  increasing  speed,  towards  the  end  of  the  tip  ;  and  on  approaching  the 
extremity,  the  horse  is  pulled  aside  by  his  driver,  who  unhooks  the 
hauling  chain ;  the  man  at  the  tip-end  knocks  up  the  hook  which  kept  up 
the  movable  side  of  the  waggon  in  front,  as  the  waggon  runs  past  him ; 
and,  the  waggon  being  suddenly  arrested  in  its  course  by  the  sleepers 
across  its  road,  the  acquired  momentum  causes  the  free  body  of  the 
waggon  to  rise  at  the  back  and  shoot  out  its  contents  down  the  slope  of 
the  tip.  The  embankment  is  thus  gradually  pushed  forward,  and  is  at 
the  same  time  consolidated  by  the  passage  of  the  waggons  over  it  on 
the  top,  and  by  the  shock  of  the  tipping. 

Various  Methods  of  removing  Excavations. — In  moun- 
tainous districts,  quarries,  bridge,  dock,  and  other  engineering  works, 
the  transport  of  spoil  and  materials  by  means  of  cable-ways  and  skips 
is  now  commonly  employed.  This  system  as  applied  to  the  removal 
of  excavated  material  at  the  Chicago  Drainage  Canal  is  sketched  in 
Fig.  3,  the  steel  cables  with  a  span  of  700  feet  being  supported  from 
two  movable  towers.'  In  dock- work  the  cable- way  has  been  used  at 
Key  ham,  Gibraltar,  and  Malta  Dockyard  Extensions,  the  cable- ways  in 
the  first  example  having  a  span  of  1520  feet,  the  load,  8  tons,  being 
lifted  at  150  feet  per  minute  and  traversed  to  tip  at  1000  feet  per 
minute.  The  main  cables  were  steel-wire  ropes  9  inches  in  circum- 
ference with  a  breaking  stress  of  190  tons.^  The  system  is  also  to  be 
applied  at  the  Gatun  Locks  in  the  Panama  Canal.  In  bridge-work 
cable-ways  have  been  used  at  the  building  of  Vauxhall,  Newcastle-on- 
Tyne,  and  Victoria  Falls  Bridges ;  while  the  Famatina  cable-way  in  the 
Argentine  Andes  is  a  remarkable  example  of  the  system  applied  to 
the  transport  of  ore  from  the  mines  to  the  smelting  works. 

'  "The  TravelUng  Cableway  and  some  other  Devices  employed  by  Contractors 
on  the  Chicago  Main  Drainage  Canal,"  Lidgtnvood  Manufacturing  Comp.iny,  New 
York,  pp,  7-29. 

-  PrKCA'Jnigs  lust.  C.E.,  vol.  clxxii. 
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Another  method  of  conveying  the  excavated  materials  from  the 
bottom  of  a  cutting  to  a  high  spoil-bank  at  some  distance  from  the  side, 

CABLE-WAY. 

Fig.  3.— Chicago  Drainage  Canal. 
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was  adopted  on  the  works  of  the  Chicago  Drainage  Canal,  by  the  help 
of  a  cantilever  crane,  or  hoist,  travelling  along  one  edge  of  the  cutting. 
This  crane  consisted  of  a  straight,  steel  truss,  353  feet  long,  resting 
on  two  central  supports,  and  braced  above.  The  truss  dipped  down- 
wards over  the  cutting  to  the  further  side,  and  rose  at  the  opposite  end 
over  the  spoil-bank  at  the  back  (Fig.  4).  Loaded  skips  were  conveyed 
along  this  truss,  and  their  contents  were  deposited  on  the  moundj  which 

CANTILEVER   CRANE. 
Fig.  4. — Chicago  Drainage  Canal. 
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could  be  thus  raised  to  a  height  of  90  feet  from  the  surface  of  the 
ground ;  and  each  of  these  cranes  conveyed  and  deposited  about  600 
cubic  yards  of  material  per  day.^ 

Endless  travelling  belts  are  well-known  methods  of  conveyance, 
especially  in  grain  warehouses ;  and  a  machine  was  designed  for  the 
Chicago  Drainage  Canal  works,  for  conveying  the  excavations  from  the 
bottom  of  the  canal  to  the  spoil-banks  on  each  side,  worked  on  this 
principle.  This  cantilever  steel-belt  conveyor  consisted  of  a  bridge 
spanning  the  cutting,  with  cantilever  arms  at  the  two  ends  rising  above 

•   "The   Chicago   Drainage    Canal,"    IngersoU    Sergeant   Drill    Company,   New 
York,  pp.  6  and  19. 
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the  spoil-banks  on  each  side,  having  lengths  of  172  and  148  feet 
respectively,  the  total  length  of  the  machine  between  the  extreme  ends 
of  the  cantilevers  being  640  feet.  The  belt,  formed  of  steel  pans  linked 
together,  dipped  down  into  the  cutting,  where  the  pans  were  loaded  by 
ploughs  worked  by  steam,  and  passed  over  drums  at  the  ends  of  the 
two  cantilever  arms;  the  material  raised  from  the  cutting  being  deposited 
on  the  bank  from  a  height  of  90  feet.^  This  machine,  which  was 
wrecked  by  a  gale  in  1895,  and  had  to  be  rebuilt,  was  able  to  carry  and 
deposit  about  1000  cubic  yards  in  the  day. 

Bridges  with  open  floors,  spanning  the  spoil-banks  at  the  sides  of 
the  Chicago  Drainage  Canal,  and  travelling  sideways,  were  also  used 
for  the  deposit  of  the  excavations,  the  material  being  brought  on  to  the 
bridge  either  by  waggons  drawn  up  an  incline  from  the  cutting,  or  by  a 
rubber-belt  conveyor  fed  with  crushed  material  by  a  granulator  supplied 
by  a  steam-navvy.- 

Dredging. 

Dredging  consists  in  excavating  under  water,  and  raising  the  exca- 
vated materials  ;  but  just  as  in  ordinary  excavation  on  land,  the  removal 
of  the  dredged  materials  to  a  suitable  site  forms  an  essential  portion  of 
such  operations.  Moreover,  when  the  material  to  be  removed  consists 
of  rock  too  hard  to  be  broken  up  by  the  steel  teeth  of  a  bucket  or  grab, 
blasting,  as  in  ordinary  excavation,  though  under  more  difficult  con- 
ditions, or  the  breaking  up  of  the  rock  by  blows,  constitutes  an  indis- 
pensable preliminary  operation  to  dredging. 

Four  distinct  types  of  machines  are  used  for  dredging,  namely,  the 
bucket-ladder,  the  dipper  bucket,  the  grab,  and  the  sand-pump,  the 
choice  depending  upon  the  nature  of  the  work  and  the  conditions  under 
which  it  has  to  be  carried  out ;  whilst  the  primitive  contrivance  termed 
the  bag  and  spoon,  is  employed  for  the  removal  of  small  quantities  of 
loose  material. 

Bag  and  Spoon. — A  leather  or  canvas  bag  is  encircled  at  its 
mouth  by  an  iron  ring  fastened  to  the  end  of  a  long  pole,  constituting 
the  spoon ;  and  it  is  worked  by  two  men  in  a  barge,  to  which  it  is 
loosely  attached,  one  man  guiding  the  upper  end  of  the  pole,  whilst 
the  other  drags  the  bag  along  the  bottom  of  the  river  by  means  of  a  rope 
or  chain  fastened  to  the  lower  end  of  the  pole,  which  is  wound  up  by 
a  crab  at  the  far  end  of  the  barge  (Fig.  5).  The  material  is  thus 
scooped  up  by  the  flattened  ring  at  the  bottom,  and,  entering  the  bag, 
is  drawn  up  by  the  chain  and  deposited  in  the  barge.  This  machine  is 
only  suitable  for  deepening  small  channels,  removing  small  isolated 
shoals,  or  procuring  gravel  and  sand  from  a  river  for  building  purposes. 

In  the  aquamotrice,'  an  iron  scoop  or  bucket  is  substituted  for  the 

'  "Contractors'  Methods  employed  on  the  Chicago  Drainage  Canal,"  Lidgerwood 
Manufacturing  Company,  New  York,  p.  34. 
=  /bid.,  pp.  30-33  and  36-39. 
'  Aiinaks  dcs  Fonts  ct  Chaussi'es,  1S74  (2),  p.  ]8S. 
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bag,  so  hinged  to  the  handle  that  it  can  be  turned  over  to  release  its 
contents;  and  the  barge  being  moored  in  position,  the  chain,  draggin<J 
the   scoop   or   bucket    along    the   bottom,    and  ° 

eventually  raising  it  to  the  surface,  is  wound  up 
by  paddlewheels  turned  by  the  current  at  the 
sides  of  the  barge.  This  machine  raised  gravel 
and  shingle  from  the  bed  of  the  Garonne,  at  a 
total  cost  of  \\d.  per  cubic  yard. 

Bucket-ladder  Dredger.— This  dredger 
consists  of  a  vessel  of  small  draught,  carrying 
a  long  girder  or  beam,  one  end  of  which  is  held 
up  by  a  staging  on  the  deck  of  the  vessel,  and 
the  other  end  can  be  lowered  as  required  for 
dredging;  and  a  continuous  row  or  ladder  of 
iron  or  steel  buckets,  connected  by  a  pair  of 
endless  chains,  revolves  round  the  girder  by 
means  of  a  tumbler  at  each  end,  the  motion 
being  imparted  by  turning  the  top  tumbler  by 
steam-power  (Fig.  6).  The  buckets,  provided 
with  strong  steel  lips,  and  occasionally  with 
claws  to  disintegrate  stiff  material,  passing  in 
succession  horizontally  along  the  bottom,  scoop 
up  the  material;  and,  then  assuming  a  more 
upright  position,  they  raise  their  contents  out  of 
water,  and  turning  bottom  upwards  after  going 
round  the  top  tumbler,  discharge  their  load  into 
a  shoot,  which  leads  the  dredged  material  into  a 

central  tank  in  the  vessel,  or  into  a  barge  alongside.  The  vessel,  which 
is  anchored,  is  slowly  moved  forwards  or  sideways  by  hauling  on  its 
moorings  to  extend  the  deepening.  The  ladder  of  buckets  is  generally 
placed  centrally  in  the  vessel,  a  long  well  being  provided  in  the  central 
line  of  the  vessel,  through  which  the  ladder  is  lowered  for  dredging ;  but 
sometimes  the  ladder  is  situated  on  one  side  of  the  vessel,  and  occasionally 
a  ladder  of  buckets  has  been  put  on  each  side  of  a  vessel.  By  placing  the 
ladder-well  in  the  fore  part  of  the  dredger,  extending  out  to  the  bows, 
and  adopting  traversing  gear  by  which  the  ladder  can  be  carried 
forward  when  required,  the  dredger  can  cut  its  own  channel  in 
advance;  but,  on  the  other  hand,  the  opening  in  the  bows  somewhat 
impairs  the  speed  and  seaworthiness  of  the  vessel.  The  depth  to  which 
a  bucket-ladder  dredger  can  excavate  depends  on  the  length  of  the 
ladder,  and  therefore  in  a  great  measure  on  the  size  of  the  vessel,  for 
the  ladder-well  must  be  long  enough  to  enclose  the  raised  ladder  when 
the  vessel  is  steaming  along;  and  the  size  of  the  buckets  must  be 
regulated  according  to  the  strength  of  the  machinery  employed  for 
driving  them,  and  may  be  larger  for  soft  soil  than  for  compact  strata. 

There  are  two  distinct  forms  of  bucket-ladder  dredgers,  known 
respectively  as  stationary,  and  hopper  dredgers.  Stationary  dredgers, 
though  often  provided  with  propelling  machinery  for  shifting  their 
position,  remain  dredging  as  continuously  as  practicable  at  the  required 
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site  and  discharge  the  dredged  materials  into  barges  towed  by  tugs  to 
the 'place  of  deposit,  or  into  steam  hopper  barges  which  discharge  their 
contents  in  deep  water  by  opening  flap  doors  at  the  bottom  of  the 
hopper  or  central  well. 


Hopper  dredgers  combine  the  dredging  machinery  and  the  central 
well  with  flap  doors  at  the  bottom,  or  hopper,  in  the  same  vessel,  so 
that  these  dredgers  load  themselves,  and  convey  the  dredged  material 
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to  the  place  of  deposit.  Their  dredging  is,  accordingly,  intermittent, 
being  only  carried  on  till  their  hopper  is  full ;  after  which  some  time  is 
occupied  in  going  to  and  from  the  depositing  ground. 

Stationary  dredgers  more  fully  utilize  their  dredging  machinery,  and 
have  a  smaller  draught  than  hopper  dredgers  with  their  load ;  but  they 
necessitate  a  larger  plant,  and  take  up  a  larger  width  in  the  channel 
with  their  attendant  barges.  Stationary  dredgers,  accordingly,  are  the 
best  when  the  amount  of  dredging  is  large  and  concentrated,  the 
available  depth  small,  the  width  of  the  navigable  channel  ample, 
and  the  place  of  deposit  distant ;  whilst  hopper  dredgers  are  preferable 
where  the  dredging  is  moderate  and  scattered,  the  money  available  for 
dredging  plant  limited,  the  channel  narrow,  and  the  depositing  ground 
within  a  moderate  distance. 

Dipper  Bucket  Dredger. — This  type  of  dredger,  which  may  be 
regarded  in  principle  as  a  greatly  magnified  form  of  the  bag  and  spoon 
worked  by  steam,  is  practically  the  same  machine  as  the  steam-navvy, 
with  the  only  difiference  that  the  huge  bucket  with  its  beam  and 
supporting  derrick  are  carried  by  a  barge  instead  of  a  truck ;  and  the 
machine  is  transported  on  water  and  excavates  in  it,  in  place  of  on 
land  and  in  dry  earth  (see  Fig.  2,  p.  39).  As,  however,  the  weight 
of  the  machine  is  of  little  consequence  when  floating  on  water,  as 
compared  with  running  on  land  along  lines  of  way  which  can  sometimes 
with  difficulty  be  maintained  on  soft  ground,  dipper  bucket  dredgers 
can  be  provided  with  larger  buckets,  worked  by  more  powerful 
machinery,  and  having  a  greater  range  of  work  than  steam-navvies. 

Grab  Bucket  Dredger. — The  grab,  as  this  type  of  dredger  is 
often   designated,   consists   of    an    iron   or   steel    semi-cylindrical   or 


GRAB    BUCKETS. 

Fig.  8.- 


-Hemispherical. 


Fig.  7. — Semicylindrical. 


Scale  ,'5. 


hemispherical  bucket,  separating  when  opened  from  the  bottom  into 
two,  three,  or  four  sections,  with  sharp  edges  or  claws  at  their  lower 
ends  for  penetrating  and  disintegrating  the  ground  on  to  which  it  is 
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lowered,  or  for  gripping  boulders,  piles,  trunks  of  trees,  or  other 
obstacles  to  be  raised  (Figs.  7,  8,  and  9).  The  grab  is  hung  by  chains 
from  a  crane,  or  attached  to  the  end  of  a  spear  pushed  down  from  a 

derrick  or  beam ;  and  the 
penetration  is  effected  by 
the  impact  of  the  open 
bucket,  or  the  push  of  the 
spear,  aided  by  the  weight 
of  the  bucket.  The  jaws, 
which  have  been  held  open 
by  chains  in  lowering  the 
bucket,  tend  to  close  by 
their  weight  when  released 
in  the  act  of  raising,  the 
closing  being  aided  by 
levers  ;  and  the  sections,  in 
coming  together,  enclose 
the  material  penetrated,  or 
grip  the  obstruction,  which 
is  then  raised  and  removed. 
The  inability  of  the  grab 
to  penetrate  adequately  in- 
to compact  or  adhesive 
ground,  unless  forced  down 
by  hydraulic  power  (Fig.  g), 
limits  its  general  applicabi- 
lity to  loose  soils  and  rough 
obstacles ;  but  it  can  raise 
suitable  materials  from  any 
depth  required  in  practice, 
and  its  operations  are  not 
stopped  by  small  waves. 

Sand-pump  Dredger. 
— The  raising  of  pure  sand 
from  the  bed  of  a  channel 
is  most  readily  and  eco- 
nomically effected  by  a 
sand-pump  or  suction  dred- 
ger, which  consists  of  a  long 
pipe  lowered  from  a  vessel 
and  dipping  slightly  into  the  sand  to  be  dredged,  up  which  a  stream  of 
water  and  sand  is  drawn  by  a  centrifugal  pump  on  the  vessel,  and  dis- 
charged into  the  hopper  of  the  dredger  or  into  a  barge  alongside,  when 
the  sand  settles  in  the  hopper  or  barge,  and  the  water  eventually 
escapes  overboard  (Fig.  10).  Silt  can  also  be  raised  in  the  same 
manner,  but  as  it  settles  less  readily  than  sand,  a  much  larger  propor- 
tion flows  away  with  the  water ;  whilst  silt  mixed  with  the  sand  greatly 
reduces  the  quantity  of  material  raised  in  a  given  time,  by  its  being  much 
less  readily  drawn  up  in  suspension,   owing  to  the  adherence  of  the 
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48    CUTTERS  AND  WA  TER-JETS  FOR  SUCTION  DREDGERS. 

particles  together.  The  employment,  however,  of  rapidly  revolving 
cutters  encircling  the  bottom  of  the  pipe,  and  thus  disintegrating  and 
putting  into  suspension  the  material  to  be  dredged,  has  been  found, 
not  only  to  increase  largely  the  proportion  of  pure  sand  raised  with  the 
stream  of  water  drawn  up  the  pipe,  but  also  to  render  the  raising  of  a 
mixture  of  silt  and  sand,  and  even  clay,  by  suction  comparatively  easy 
(Fig.  ii).     By  fitting. a  flexible  piece,  or  a  telescopic  joint  at  the  end  of 


A.— Cutters. 


APPLIANCES    FOR    SUCTION    DREDGERS. 
Fig.  11. 


B.— Water-jets. 
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the  pipe,  the  suction  dredgmg  can  be  continued  in  exposed  places  when 
the  waves  do  not  exceed  three  or  four  feet  in  height.  Powerful  sand- 
pump  dredgers  have  been  used  since  1890  on  the  sand  bar  at  the  mouth 
of  the  Mersey  m  Liverpool  Bay,  the  latest  of  these,  the  "Leviathan" 
bemg   capable   of  dredging   70,000   tons   of  sand   in  24   hours    and 
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300,000  tons  in  one  week  of  5I  days;  ^  whilst  on  the  Mississippi  below 
Cairo,  a  powerful  suction  dredger,  provided  with  revolving  cutters 
surrounding  the  suction-pipe,  has  proved  able  to  raise  nearly  5000  cubic 
yards  of  sand  per  hour  from  the  shifting  bars  encumbering  the  river.^ 
Still  more  recently,  however,  comparative  trials,  made  in  1898,  with  two 
precisely  similar  suction  dredgers  purposely  built  for  dredging  on  the 
Mississippi  bars,  one  furnished  with  water-jets  and  the  other  with 
cutters,  for  stirring  up  the  sand  and  silt  close  to  the  mouth  of  the 
suction-pipe,  conclusively  proved  that  the  water-jets  render  the  dredging 
much  more  effective  than  the  cutters,  for  the  materials  forming  the  bars 
of  the  Mississippi;  and  the  second  vessel,  accordingly,  has  had  water- 
jets  substituted  for  the  cutters.^ 

Remarks  on  Dredging  Machines. — The  selection  of  the  type  of 
dredger  to  be  employed  must  be  determined  by  the  conditions  of  the 
site,  the  extent  and  position  of  the  shoals  to  be  removed,  and  the  nature 
of  the  material  to  be  dredged.  The  bag-and-spoon  dredger  is  only  suit- 
able for  a  very  limited  amount  of  work,  in  soft  or  loose  soil.  The 
bucket-ladder  dredger  is  best  adapted  for  removing  large  quantities  of 
materials,  ranging  in  quality  from  silt  to  boulder-clay  and  soft  laminated 
rock,  in  fairly  sheltered  sites ;  and  the  systematic,  extensive  deepening 
of  rivers,  harbours,  and  canals,  has  been  mainly  carried  out  by  dredgers 
of  this  type. 

The  dipper  bucket  dredger  has  been  largely  used  in  the  United 
States  for  the  improvement  of  navigation  on  large  rivers ;  and  it  is  very 
serviceable  for  extensive  deepening,  and  for  rough  work  in  compact 
strata ;  but  it  is  not  so  well  suited  for  continuous  deepening '  to  a 
moderate  extent  over  a  long  distance,  and  for  maintaining  the  depth, 
as  the  bucket-ladder  dredger  with  its  smaller  and  numerous  buckets. 

The  grab  dredger  is  a  comparatively  cheap  machine,  and  is  very 
useful  in  removing  silt  and  loose  soil  from  docks,  foundations,  the  inside 
of  cylinders,  and  other  confined  situations,  and  in  raising  rough  obstruc- 
tions, boulders,  and  large  pieces  of  blasted  rock,  from  considerable 
depths  in  exposed  places  ;  but  unless  furnished  with  specially  powerful 
appliances,  it  is  unable  to  penetrate  effectively  any  compact  strata. 
Aloreover,  though  it  may  be  advantageously  employed  for  removing 
detached  shoals  of  loose  material  of  limited  extent,  a  grab  is  unsuited 
for  rapidly  and  economically  carrying  out  extensive  works  of  deepening. 

The  sand-pump  dredger  has  proved  the  most  economical  and  effi- 
cient machine  for  lowering  sandy  shoals ;  and  these  qualities,  and  the 
power  of  working  in  exposed  situations,  have  enabled  this  type  of 
dredger  to  open  out  and  maintain,  at  a  reasonable  cost,  an  adequately 
deep,  navigable,  approach  channel  across  a  flat  sandy  foreshore  on  the 
seacoast,  to  the  ports  of  Calais,  Dunkirk,  and  Ostend,  and  other  ports 
on  sandy  coasts,  and  more  recently  to  form  a  low-water  channel  across 

•    "The   Sand    Dredger    Brancker,"    A.    Blechynden,    International    Maritime 
Congress,  London,  1893,  and  Annual  Report,  1909. 

^  "Report  of  the  Chief  of  Engineers,   U.S.  Army,  for  the  year  1896,"  part  vi. 

P-  3423- 

=  Jbid.,  1898,  part  v.  p.  3138  and  plates  6-1 1. 
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ROCK-BLASTING  DIVING-BELL. 
Fig-  12. 


the  Mersey  bar.  The  sand-pump,  moreover,  when  provided  with  water- 
jets  or  revolving  cutters,  is  rendered  capable  of  dealing  efficiently  with 
silty  and  clayey  shoals. 

Breaking  up  Rock  under  Water.— Sometimes  rocky  reefs, 
stretching  across  rivers  and  harbours,  present  barriers  to  improvements 
of  the  navigable  channel,  which  require  to  be  broken  up  before  deepen- 
ing by  dredging  can  be  accomplished ;  and  the  enlargement  of  the  Suez 
Canal  where  it  traverses  rocky  strata,  has  also  necessitated  the  breaking 
up  of  the  rock  before  the  widening  and  deepening  could  be  effected; 
Oidinarily  a  barge  is  moored  over  the  site  of  the  reef,  from  which  holes 
are  drilled  in  the  rock,  in  which  dynamite  cartridges  are  inserted ;  and 
the  rock  is  shattered  by  the  explosion  of  the  charges,  and  can  then  be 
raised  by  a  dredger.  An  improved  modification  of  this  system,  adopted 
for  the  removal  of  rocks  in  the  St.  Lawrence  and  at  the  "  Iron  Gates  " 
of  the  Danube,  consists  in  boring  holes  by  steam  Ingersoll  drills  inside 

iron  tubes  resting  on  the  rock, 
to  protect  the  drills  from  the 
current,  clearing  out  the  holes 
by  a  jet  of  water,  and  ex- 
ploding simultaneously  a  series 
of  dynamite  charges  in  the 
holes  by  electricity.^  Props 
are  lowered  down  from  the 
moored  drilling  barge,  by  aid 
of  which  the  barge  is  raised 
slightly  out  of  water  to  secure 
it  from  wave  nrotion  during 
the  drilling. 

Sometimes  the  drilling  of 
the  holes  for  blasting  isolated, 
submerged  rocks  in  harbours, 
has  been  effected  by  divers, 
as,  for  instance,  in  Holyhead 
and  Alderney  harbours  ;  and 
occasionally  diving-bells  have 
been  resorted  to,  thereby 
giving  the  miners  more  free- 
dom for  their  work,  as  in 
blasting  some  small  detached 
rocks  impeding  the  approach- 
channel  to  New  York  harbour. 
A  special  form  of  diving- 
bell,  supplied  with  compressed 
air,  has  been  used  for  lowering  a  rock  in  Brest  harbour,  and  for  deepening 
the  rocky  channel  of  access  to  the  naval  dockyard  at  Cherbourg,  having 
a  bottomless  working  chamber,  6^  feet  high,  below,  and  an  air  compart- 
ment above,  ballasted  so  as  to  float  upright,  with  a  central  shaft  rising 

'  "  La  Regiilarisation  des  Portes  de  Fer,"  Bela  de  Gonda,  Congies  international 
de  Navigation  interieure,  Paris,  1892,  pp.  75-78. 
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ROCK-BREAKING    RAMS. 
Fig.  13. 


above  the  liighest  water-level,  and  aflFording  communication,  by  the  aid  of 
air-locks,  between  a  raised  platform  at  the  top  and  the  working  chamber 
at  the  bottom  ^  (Fig.  12).  This  diving-bell  is  sunk  on  to  the  submerged 
rock  by  letting  water  into  the  air  compartment,  above  the  working 
chamber,  through  valves  in  die  side ;  and  the  men  mine  the  rock  forming 
the  floor  of  the  working  chamber,  by  the  help  of  compressed  air.  When 
a  charge  has  to  be  fired,  the  men  seek  shelter  in  the  large  air-locks  at 
the  base  of  the  shaft  on  the  roof  of  the  working  chamber ;  and  the 
diving-bell  can  be  readily  floated  off  the  rock  again  when  required,  by 
admitting  compressed  air  into  the  air  compartment  through  valves  in 
the  roof  of  the  working  chamber,  which  ejects  the  water  previouslv 
introduced  to  sink  the  apparatus. 

In  the  approach  to  New  York  harbour  from  Long  Island  Sound, 
two  extensive  rocky  shoals  presented  serious  dangers  to  navigation, 
namely,  Hallett's  Reef  project- 
ing out  from  the  shore,  and 
Middle  Reef  rising  up  in  mid- 
channel,  3  acres  and  9  acres  in 
area  respectively,  above  the  26- 
foot  contour  of  depth.  As  the 
ordinary  methods  of  blasting 
rock  under  water  would  have 
been  too  slow  and  costly  under 
such  conditions,  a  shaft  was  sunk 
in  each  case,  and  a  network  of 
galleries  was  formed  under  the 
whole  area,  leaving  pillars  of 
rock  supporting  the  roof.-  Holes 
were  then  bored  in  the  pillars 
and  roof,  and  blasting  charges 
inserted,  which,  after  the  admis- 
sion of  water  for  tamping,  were 
exploded  simultaneously  by 
electricity  from  the  shore,  dyna- 
mite being  mainly  used  in  the 
first  case,  and  rackarock  com- 
posed of  potassium  chlorate 
and  nitro-benzol,  together  with 
the  explosion  of  most  of  the  charges  by  the  concussion  resulting  from 
the  firing  of  the  primary  exploders,  in  the  second  case.  Most  of  the 
rock  thus  shattered  had  to  be  removed  by  grab  dredgers,  in  order  to 
obtain  the  requisite  navigable  depth  of  26  feet  over  the  site  of  the  reefs. 

A  method  of  shattering  submerged  rock  without  the  use  of  explo- 
sives, consisting  in  breaking  up  the  rock  by  repeated  blows  caused  by 
the  fall  of  a  chisel-pointed  heavy  weight,  has  been  adopted  with  success 
in  widening  the  Suez  Canal  through  the  rocky  cuttings,  in  the  Danube, 
the  Manchester  Canal,  at  Malta,  Blyth  and  elsewhere.     The  long  steel 

'  Mhnoires  de  la  Socieli des  highiieiirs  Cizi'ls,  1880  (2),  p.  455. 
'  Frociidings  Inst.  C.E.,  vol.  kx.xv.  p.  264,  and  plate  6. 
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rock  cutters,  with  hardened,  detachable  points,  weighing  from  6  to 
15  tons,  have  a  fall  of  6  to  10  feet,  guided  by  staging,  and  are  raised 
again  by  steam  winches.  These  cutters,  delivering  from  35  to  150 
blows  per  hour,  will  break  up  about  2  cubic  feet  per  blow,  the  effect 
varying  with  the  nature  of  the  rock.  The  distance  between  the  points 
on  the  rock  where  the  blows  are  delivered  is  from  3  to  47  feet  (Fig.  13).' 
Removal  and  Deposit  of  Dredged  Materials. — Besides  the 
system  of  hopper  dredgers  or  hopper  barges  depositing  their  loads  in 
deep  water,  so  commonly  employed  for  the  disposal  of  dredged  materials, 
other  methods  have  sometimes  been  resorted  to.  When  dredgings  dis- 
charged into  barges  have  to  be  deposited  on  land,  the  unloading  of  the 
barges  has  been  facilitated  by  using  a  chain  of  buckets,  projecting  and 
worked  from  a  jetty  extended  out  from  the  bank,  to  remove  the  soft 
material  from  the  barge,  and  discharge  it  through  a  shoot  into  waggons 
which  convey  it  to  the  spoil-bank  on  the  land.^  Sometimes,  in  order  to 
avoid  this  duplicated  scooping  up  and  discharge  of  the  material,  the 
waggons  are  run  on  to  the  barges  from  a  specially-constructed  landing- 

LONG   SHOOT   FOR    DISCHARGING    DREDGINGS. 
Fig.  14.— Suez  Canal. 
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Stage,  so  that,  being  brought  alongside  the  dredger,  they  can  be  loaded 
du-ectly  with  the  material  falling  from  its  buckets  ;  and,  being  run  a^ain  on 
to  the  land  at  the  stage,  they  convey  their  load  straight  to  its  destination  ^ 
Where  large  quantities  of  material  have  to  be  conveyed  only  a  short 
distance  to  the  side,  as  in  dredging  ship-canals  through  lakes  or  low 
ground,  and  occasionally  in  deepening  rivers,  long  shoots  or  floating 
tubes  from  the  dredger  to  the  bank  have  been  adopted  with  advantage 
Thus  in  constructmg  the  Suez  Canal,  shoots  5  feet  wide,  and  havin^  a 
maximum  length  of  230  feet,  conveyed  the  materials  from  the  dredgers 
to  forni  the  side  banks  (Fig.  14),^  the  passage  of  mud  or  sand 
along  the  shoot,  having  a  minimum  inclination  of  1  in  25  to  i  in  20 
bemg  aided  by  a  stream  of  water,  and  in  the  case  of  clay  or  other 

'  Proceedings  Inst.  C.E.,  vol.  xcvii.,  clxx.,  clxxiv. 

^  Annales  des  Fonts  et  Chaussees,  1875  (1)1  P-  405. 

'  Ibid.,  1S80  (I),  p,  29,  and  plate  2,  tigs.  12  and  13. 

*  Mhncire^  de  la  Soctele  des  Ingenienrs  Cwi/s,  Paris,  1866,  p.  494,  and  plate  70. 
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stiff  material,  by  travelling  endless  chains  as  well ;  and  similar  shoots 
have  been  used  on  the  Maas,  the  Ghent-Terneuzen  and  Panama  canals, 
and  other  works. 

Long  wooden  tubes,  15  inches  in  diameter,  connected  by  leathern 
joints  and  buoyed  up  by  floats,  were  employed  during  the  formation 
of  the  Amsterdam  Ship-Canal  through  the  lakes  by  dredging,  for 
conveying  the  dredged  materials  a  maximum  distance  of  900  feet  to 
the  side  banks,  the  dredgings,  mixed  with  water,  being  forced  through 
the  tubes  by  a  centrifugal  pump  capable  of  discharging  the  materials 
8  feet  above  the  water-level. ^  By  joining  on  a  centrifugal  pump  about 
halfway  along  the  floating  tube,  the  sand  and  silt  dredged  for  the 
enlargement  of  the  Ghent-Terneuzen  Canal  could  be  discharged  as 
much  as  28  feet  above  the  water-level,  and  conveyed  considerably 
further  off  along  a  shoot ;  and  by  adjusting  another  pump  further  along 
the  tube,  the  materials  could  be  deposited  more  than  half  a  mile  away 
from  the  dredger.^ 

Remarks  on  Dredging. — Dredging  possesses  advantages  over 
excavating  in  the  facility  with  which  dredgers  of  the  largest  size  and 
capacity  for  work  can  be  moved  from  place  to  place,  in  comparison  with 
the  care  and  labour  required  in  shifting  large  excavators  and  steam- 
navvies,  and  also  in  the  cheap  transport  by  water  of  the  dredgings  to 
the  place  of  deposit.  On  the  other  hand,  excavation  can  be  executed 
with  greater  precision  than  dredging ;  and  whilst  the  excavated  materials 
are  utilized  on  railways  in  forming  embankments,  and  on  dock  works  in 
forming  quays  on  low-lying  lands,  dredgings,  except  when  discharged 
on  to  the  side  banks,  are  generally  merely  got  rid  of  in  the  cheapest 
available  manner.  On  the  whole,  however,  dredging  is,  in  the  majority 
of  caseF,  the  cheaper  method  of  executing  earthwork ;  and  under  con- 
ditions when  either  system  can  be  used,  the  preference  is  generally 
given  to  dredging,  of  which  portions  of  the  Suez  Canal  works  were  a 
notable  instance.  • 

The  cost  of  dredging  depends  upon  the  nature  of  the  material,  the 
concentration  of  the  work,  and  the  distance  of  the  place  of  deposit,  even 
more  than  the  cost  of  excavation  does  ;  and  though  often  merely  the 
actual  working  expenses  and  cost  of  repairs  are  adopted  as  the  basis 
for  ascertaining  the  cost  of  dredging,  interest  on  the  capital  expended  in 
the  dredging  plant,  and  an  allowance  for  the  depreciation  of  the  plant, 
constitute  essential  items  in  a  proper  estimate  of  cost.  Extensive 
dredging  operations  have  been  carried  out  with  bucket-ladder  dredgers 
on  various  rivers,  at  prices  ranging  between  y^f.  and  3^.  per  cubic  yard,^ 
though  in  some  instances  the  expenditure  has  been  notably  larger ; 
whilst  on  the  Manchester  Ship-Canal,  grabs,  steam-navvies,  and  exca- 
vators removed  earthwork  at  a  cost  of  from  only  3^^.  to  \hd.  per  cubic 
yard,*  which  cannot,  however,  be  regarded  as  an  ordinary  price  for 

'  Proceedings  Inst.  C.E.,  vol.  Ixii.  p.  6. 

^  "  Le  Canal  de  Terneuzen-Gand,  et  ses  Installations  Maritimes,"  O.  Bnmeel  and 
E.  Braum,  p.  21. 

'  "Rivers  and  Canals,"  L.  F.  Vernon-Harcourt,  2nd  Edit.,  vol.  i.  pp.  79  and  80. 

*  Proceedings  of  the  Institution  of  Mechanical  Engineers,  Liverpool  Meeting, 
July,  iSgr,  p.  424. 
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excavation.  The  cost  of  dredging  in  the  extensive  deepening  of 
channels  has  been  very  materially  reduced  of  late  years,  by  the  intro- 
duction of  larger  and  more  efficient  machines ;  and  this  reduction  has 
been  specially  noticeable  in  dredging  with  sand-pumps.  Thus  whereas 
the  first  price,  in  1876,  for  removing  sand  from  the  approach-channel 
to  Dunkirk  harbour,  across  the  sandy  foreshore,  by  sand-pumps, 
amounted  to  i^.  gd.,  it  was  gradually  reduced  during  subsequent  years 
down  to  about  2d. ;  and  the  raising  of  large  quantities  of  sand  from  the 
Mersey  bar  by  powerful  suction  dredgers,  has  been  accomplished  at  a 
cost  of  about  i^d.  per  cubic  yard.^ 


Pile-driving. 

The  driving  of  piles  into  the  ground  constitutes  an  important 
part  of  many  temporary  and  permanent  works,  where  the  ground  is 
soft,  the  influx  of  water  has  to  be  guarded  against,  or  works  have  to  be 
carried  out  in  water. 

Piles. — Small,  straight  trunks  of  trees,  stripped  of  their  branches, 
and  driven  down  with  their  smaller,  upper  end  downwards,  are  some- 
times used  as  bearing  piles  for  supporting  structures  on  an  alluvial 
foundation,  as,  for  instance,  in  Holland.  Usually,  however,  piles  are 
formed  from  long,  squared,  fir  timber,  encircled  with  an  iron  ring 
shrunk  on  at  the  head  to  prevent  the  pile  splitting  under  the  blows 
of  the  ram,  and  protected  at  the  pointed  end  by  an  iron  shoe  fastened 
to  the  sides  of  the  pile  by  straps  and  spikes.  Single  piles,  or  the  main 
piles  of  a  cofferdam,  are  furnished  with  a  pointed  shoe  to  facilitate 
the  penetration  of  the  pile  into  the  ground ;  but  in  driving  a  row  of  piles 
close  together  to  form  sheet-piling  for  cofferdams,  or  other  purposes, 
,  the  intermediate  piles  are  sometimes  provided  with  a  wedge-shaped 
cast-iron  shoe,  with  its  bottom  edge  in  line  with  the  piling,  and  slanting 
slightly  downwards  towards  the  adjacent  pile  previously  driven,  so  as 
to  make  the  pile  in  driving  come  close  up  to  its  neighbour.  Concrete 
piles,  plain  or  reinforced,  have  been  successfully  used.  In  the  former 
case,  hollow  forms  or  moulds  are  first  driven  and  concrete  filled  in,  the 
mould  being  withdrawn.  In  the  latter,  the  reinforcement  consists  of 
steel  bars  bedded  in  the  concrete  pile  which  is  moulded  vertically  and 
driven  in  the  usual  way. 

Ordinary  Pile-driving.— Piles  are  driven  into  the  ground  by 
successive  blows  of  a  heavy  cast-iron  weight  falling  on  their  head. 
This  weight,  called  a  monkey  or  ram,  weighs  generally  from  half  a  ton 
to  over  a  ton ;  it  is  raised  by  a  rope  or  chain  passing  over  a  pulley  at 
the  top  of  a  wooden  framework,  termed  a  pile-engine  (Fig.  15),  which, 
by  means  of  a  groove  in  its  nearly  vertical  front  face,  in  which  a 
projection  from  the  ram  slides,  serves  to  guide  the  weight  in  its 
descent.  The  fall  given  to  the  ram  varies  from  a  few  feet  up  to  a 
maximum    of  about   40   feet,  according   to    circumstances ;    and    the 

'  British  Association  Report,  Liverpool  Meeting,  lSg6,  p.  556. 
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catch  at  the  end  of  the  lifting  tackle  which  holds  the  ram  in  its  ascent, 
on  encountering  an  obstacle  on  the  pile-engine,  placed  at  the  desired 
height,  on  being  pulled  by  a  rope,  releases  the  ram,  which  drops  upon 
the  head  of  the  pile  below. 

Though  the  ram  is  some-  pile-engine. 

times    raised   by    manual  '^'S-  '5. 

labour  by  the  help  of  a 
winch,  an  endless  chain, 
worked  by  steam,  provided 
with  catches  at  intervals 
to  raise  the  ram,  enables 
more  rapid  blows  to  be 
dealt  with  ease  and  regu- 
larity. 

The  pile  must  be  of 
sound  timber  free  from 
cracks  or  knots,  otherwise 
it  is  liable  to  be  injured 
in  the  process  of  driving. 
As  the  driving  proceeds, 
the  descent  of  the  pile  at 
each  blow  diminishes, 
owing  partly  to  the  in- 
creasing area  of  pile  ex- 
posed to  friction  against 
the  ground,  and  partly  to 
the  greater  compactness 
of  the  soil  generally  as 
greater  depths  below  the 
surface  are  reached,  so 
that  the  fall  of  the  ram  has 
to  be  increased ;  and  often 
at  last,  three  or  four  blows 
are  needed  to  drive  the 
pile  down  an  inch.  When 
this  resistance  to  driving 
has  been  reached,  the 
driving  should  be  discon- 
tinued, as  such  a  slow  de- 
scent is  liable  to  be  merely 
the  result  of  the  brushing 
up  of  the  pointed  end  of 
the  pile  against  the  iron 
shoe  under  the  blows  of 
the  ram.  The  efficiency 
of  the  blow  is  greatly  af- 
fected by  the  solidity  of 
the  pile-head,  for  when 
fibres  are  brushed  up,  a  considerable  portion  of  the  force  of  the  blow 
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is  dissipated  in  bending  the  elastic  fibres ; ''-  and  a  notable  reduction 
of  power  is  experienced  when,  owing  to  the  low  level  of  the  pile,  a 
solid  piece  of  timber  has  to  be  interposed  between  the  pile  and  the  ram.'^ 
Steam  Pile-drivers. — Nasmyth's  pile-driver  is  the  oldest  and 
best-known  form  of  these  machines.^  It  consists  of  a  heavy  iron  frame 
resting  on  the  pile,  which  forms  the  cylinder,  with  a  hammer  or  ram 
constituting  the  piston  inside  it,  which  is  rapidly  raised  and  lowered 
three  or  four  feet  by  steam-power,  deahng  blows  on  the  head  of  the 
pile  at  the  rate  of  60  to  80  per  minute  (Fig. 
16).  Though  the  hammer  in  this  machine 
has  been  made  considerably  heavier  than  ordi- 
nary rams,  reaching  4  tons  in  weight,  its  small 
fall,  in  spite  of  the  aid  of  steam,  renders  its 
impact  much  less  than  that  of  a  ram  with  a 


NASMYTH'S    PILE-DRIVER. 
Fig.  16. 


STEAM    PILE-DRIVER. 
Fig.  17. 


U\ 


STEAM    PIPE.! 


exHAUST  P1FE. 


PISTON  ROD, 


large  fall ;  but,  nevertheless,  the  rapidity  of  its  blows  makes  it  much 
more  efficient  in  sandy  or  silty  soils,  for  the  pile  is  kept  in  almost 


'   Transactions  of  the  American  Society  0/  Civil  Engineers,  vol.  xii.  p.  441. 

'  Proceedings  Inst.  C.E.,  vol.  xxvii.  p.  277. 

'  "James  Nasmylh,  an  Autobiography,"  pp.  274-275. 
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constant  motion,  so  that  the  soil  has  not  time  to  settle  round  the  pile 
between  the  blows,  as  occurs  in  ordinary  pile-driving.  Moreover,  the 
jumping  up  of  a  pile  after  a  blow,  which  is  a  common  occurrence 
in  driving  through  quicksand,  is  prevented  by  the  weight  of  the  frame 
and  hammer,  amounting  to  7  tons,  which,  also  assists  the  descent  of 
the  pile,  as  well  as  by  the  quick  succession  of  the  blows.  The 
driving  of  a  pile  with  this  machine  is  effected  in  a  few  minutes, 
which  would  occupy  over  an  hour  or  more  by  the  ordinary  method. 
In  other  forms  of  steam  pile-drivers,  the  ram  itself  forms  the  cylinder 
in  which  a  piston  is  fitted.  In  one  type,  the  piston-rod  rests  upon  the 
head  of  the  pile  (Fig.  17);  and  the  ram  is  raised  and  lowered  by 
admitting  steam  between  the  piston-head  and  the  top  of  the  ram,  and 
then  letting  it  escape  when  the  ram  has  reached  its  highest  point, 
causing  the  fall  of  the  ram.  In  another  type,  the  piercing  of  the  bottom 
of  the  ram  for  the  exit  of  the  piston-rod  is  obviated  by  providing  a  frame 
supported  on  the  pile,  from  the  top  of  which  the  ram  is  hung  by  its 
piston,  and  is  raised,  as  in  the  former  case,  by  admitting  steam 
between  the  top  of  the  ram  and  the  piston-head,  which,  however,  in 
this  instance,  is  at  the  bottom  of  the  piston-rod  instead  of  at  the  top. 

Gunpowder  Pile-driver. — By  fitting  a  steel  cap  on  the  top  of  a 
pile,  with  a  central  hollow  in  it  for  receiving  a  cartridge,  piles  can  be  driven 
by  the  explosion  of  gunpowder.^  The  ram  is  provided  at  the  bottom 
with  a  piston  which  fits  the  cylindrical  hollow  in  the  mortar  or  cap ; 
and  the  ram  having  been  raised  and  a  cartridge  inserted  in  the  mortar, 
on  releasing  the  ram  the  piston  enters  the  barrel  of  the  mortar,  and 
developing  heat  by  the  compression  of  the  air,  explodes  the  cartridge, 
causing  the  projection  of  the  ram  upwards  again,  being  controlled  in 
its  course  by  guides,  and  driving  down  the  pile  by  the  reaction  resulting 
from  the  explosion.  The  ram  can  be  arrested  at  any  desired  point  in 
its  ascent;  and  the  best  rate  of  working  has  been  found  to  be  about 
twelve  blows  per  minute — a  convenient  rate  for  the  introduction  of  the 
cartridges,  which,  if  supplied  more  rapidly,  are  liable  to  be  exploded 
at  orice  by  the  undue  heating  of  the  mortar  or  the  ignited  remains  of 
the  preceding  cartridge,  involving  the  waste  of  the  cartridge  and  the 
drawing  up  of  the  ram.  The  charge  of  the  cartridge  is  varied  according 
to  the  nature  of  the  ground,  to  avoid  injuring  the  pile  by  an  undue 
strain ;  and  the  system  has  proved  efficient,  rapid,  and  economical. 

The  Water-jet  in  Aid'  of  Pile-driving. — By  placing  two 
flexible  pipes,  or  hoses,  down  opposite  sides  of  a  pile,  with  their  nozzles 
extending  below  the  pile  and  directed  centrally  under  its  point,  from 
each  of  which  a  powerful  jet  of  water  under  pressure  is  discharged, 
the  soil  under  the  pile  is  greatly  loosened,  and  to  some  extent  scoured 
out,  so  that  the  pile  descends  much  more  freely,  and  far  less  driving  is 
required.  The  system  is  most  efficient  in  pure  sarid ;  and  the  driving 
of  piles  and  panels  of  sheeting  in  this  material  at  the  Calais  Harbour 
^^'orks,  was  effected  by  the  water-jet  in  about  one-eighth  the  time 
occupied  by  the  ordinary  method.^     The  water-jet  is  also  advantageous 

'  Deutsche  Bauzeilutig,  1875,  p.  433. 

'  Annaks  dcs  Pouts  et  Chaussces,  1878  (l),  p.  74- 
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in  mud  and  soft  clay ;  but  where  gravel  predominates,  or  in  hard  clay 
or  peat,  or  where  driftwood  or  other  large  obstacles  are  encountered, 
the  jet  is  of  little  value.  As  the  force  of  the  blows  for  making  the 
piles  penetrate  the  soil,  can  be  greatly  reduced  by  the  diminution  in 
compactness  and  adherence  produced  by  the  water-jet,  it  is  possible 
to  drive  timber  by  its  aid,  which  would  be  too  fragile  to  be  used  under 
ordinary  conditions. 

Bearing  Piles.  ^Piles  driven  into  a  sandy  or  silty  stratum  for 
supporting  the  piers  of  bridges,  dock  walls,  or  other  structures,  bear 
the  weight  imposed  upon  them,  either  by  reaching  firm  ground  below 
the  soft  stratum  on  which  they  rest,  or  by  the  mere  adherence  or 
compression  of  the  sand  or  silt  encompassing  them,  varying  with  the 
compactness  of  the  material  pressing  against  their  sides  and  the  depth 
to  which  they  are  driven.  Bearing  piles,  however,  should,  if  practicable, 
be  driven  down  to  a  solid  stratum,  as  their  supporting  power  is 
thereby  much  increased,  having  been  found  in  some  instances  to 
amount  to  five  times  that  due  to  adherence  alone.  Nevertheless, 
where  the  sand  or  silt  extends  to  a  considerable  depth,  a  long  pile 
derives  a  fair  supporting  power  from  the  enveloping  material  when 
time  is  allowed  for  it  to  consolidate  round  the  pile  after  driving. 

Sheet-Piling. — Piles  are  often  driven  close  together  in  a  row  on 
works,  to  exclude  water  from  excavations,  to  prevent  a  run  of  water 
under  walls  or  the  sills  of  a  lock,  to  facilitate  the  excavation  of 
foundations,  or  to  retain  slopes  of  earth.  The  main  piles  of  this  sheet- 
piling  are  driven  well  down  a  'i&\s  feet  apart;  and  the  intermediate 
sheeting  of  piles,  half-balks,  planks,  or  panels,  are  driven  close  together 
between  them,  forming  a  continuous  sheeting  of  timber,  the  joints 
being  sometimes  caulked,  where  exposed,  to  make  the  structure  more 
water-tight. 

Iron  Sheet- Piling. — Sheet-piling  to  stop  a  run  of  water,  of  cast- 
iron  or  mild  steel,  has  been  frequently  made  use  of  A  modern 
example  of  the  former  is  found  in  the  Nile  Barrage  at  Asyut,^  while 
in  the  Hodbarrow  Outer  Barrier,  Millom,  Cumberland,'^  mild  steel  piling, 
consisting  of  riveted  combinations  of  rolled  steel  sections  and  plates, 
was  successfully  employed.  The  total  amount  of  metal  used  at  Asyut 
was  4046  tons,  and  at  Hodbarrow  4416  tons.  The  joints  of  the  cast- 
iron  piling  at  Asyflt  were  grouted. 

Cofferdams. 

For  excluding  water  from  dock  works,  the  piers  of  river  bridges, 
and  other  structures  exposed  to  the  influx  of  water  during  construction, 
timber  cofferdams  are  often  constructed  with  a  single  or  double  row  of 
sheet-piling.  The  sheet-pihng  is  kept  in  position  and  strengthened  by 
horizontal  timber  walings  bolted  to  the  main  piles,  the  number  of  rows 
of  walings  depending  upon  the  height  of  the  cofferdam  above  the 
surface  of  the  ground.     Cofferdams,  moreover,  are  generally  supported 

'  Proceedings  Inst.  C.E.,  vol.  clviii.,  p.  26. 
''  Ibid,,  vol.  clxv.,  p.  156. 
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COFFERDAM. 
Fig.  18. 


at  the  back  against  the  water-pressure  in  front,  by  a  mound  of  earthwork, 
and  by  raking  timber  struts  at  intervals,  butting  against  low  piles  behind. 

Single-sheeted  Cofiferdams. — Single-sheeted  cofferdams  are  used 
where  the  available  space  is  small,  and  the  height  required  for  the  dam 
is  moderate ;  but  considerable  care  has  to  be  taken  in  driving  the  piles 
or  panels,  as  the  sheeting  in  this  case  constitutes  the  watertight  barrier 
which  has  to  keep  out  the  water.  The  piles  must  be  accurately  sawn  at 
their  side  faces,  to  ensure  close  contact  between  parallel  surfaces,  and 
driven  in  groups,  if  the  stratum  is  soft  enough,  between  two  rows  of 
walings  on  each  side ;  and  leakage  can  be  reduced  by  caulking  the 
joints,  or  under  specially  favourable  conditions,  by  grooving  and 
tonguing  the  piles,^  and  depositing  a  narrow  band  of  clay  along  the 
outer  face  of  the  dam,  where,  on  being  exposed  to  the  water-pressure, 
the  piles  are  liable  to  retreat  a  little  from  the  foreshore  in  front.  ^ 

Cofferdam  with  Puddle  Wall. — The  more  ordinary  form  of 
cofferdam,  for  large  works  and  a 
considerable  water-pressure,  consists 
of  two  rows  of  whole  piles  driven 
parallel  to  each  other,  about  four  or 
five  feet  apart,  into  a  watertight 
stratum,  the  interval  between  the 
two  lines  of  sheeting  being  filled  in 
with  puddled  clay  brought  up  in 
thin  layers  from  a  little  below  the 
surface  of  the  watertight  stratum, 
so  as  to  form  a  watertight  wall  of 
clay  enclosed  within  the  sheeting, 
raised  above  the  highest  water-level. 
Walings  on  each  side  of  the  dam, 
connected  horizontally  by  bolts 
through  each  pair  of  main  piles  in 
the  two  rows,  brace  together  the  two 
rows  of  sheeting,  and  prevent  their 
spreading  out  towards  the  top  under 
the  pressure  of  the  clay  filling  (Fig. 
1 8).  Numerous  examples  of  this 
type  could  be  cited,  notably  that 
used,  with  some  modifications  in 
detail,  at  Keyham  Dockyard  Ex- 
tension, where  the  combined  length 
of  double  and  single  pile  dams 
amounted  to  nearly  ij  miles,  strutting 
on  the  inside  with  abutment  piling 
being  used.  At  Gibraltar  Dockyard 
Extension  the  dam  was  supported  by  an  inner  bank  of  earthwork. 

Iron  or  Steel  Caissons. — Sometimes  the  site  to  be  built  upon  is 
enclosed  by  one  or  more  wrought-iron  caissons,  instead  of  by  a  timber 
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'  Proceedings  Inst.  C.E.,  vol.  xxxi.  p.  28,  and  plate  3. 

'  Transactions  of  the  Institution  of  Civil  Engineers  of  Ireland,  vol.  xiii,  p.  92. 
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cofferdam.  Thus  a  portion  of  the  Thames  Embankment  was  built 
within  the  shelter  of  rows  of  elliptical  plate-iron  caissons,  with  the  view 
of  reducing  the  cost  of  construction  by  using  the  caissons  two  or  three 
times  over  in  different  parts  of  the  work.^  The  foundations  of  four  of 
the  circular  piers  upon  which  the  cantilevers  of  the  Forth  Bridge  rest, 
were  each  formed  on  the  rock  within  a  plate-iron  enclosure,  fitted  at 
the  bottom  to  the  sloping  rock,^  where  it  would  have  been  impossible 
to  erect  an  ordinary  pilework  cofferdam.  The  two  large  river  piers, 
also,  of  the  Tower  Bridge  were  each  founded  within  a  group  of  twelve 
plate-iron  caissons,  strutted  across  with  timber,  which  presented  much 
less  obstruction  to  the  waterway  of  the  Thames  than  an  ordinary  pile- 
work  and  puddle  cofferdam,  round  the  site  of  each  pier,  would  have 
done ;  ^  and,  moreover,  the  caissons  could  be  taken  to  pieces,  on  the 
completion  of  the  foundations  of  the  pier,  in  a  much  shorter  time  than 
the  removal  of  ordinary  cofferdams  would  have  occupied. 

Earthwork  Dams. — Often  in  dock  works,  when  the  site  of  the 
works  has  to  be  reclaimed  from  the  foreshore  of  an  estuary,  and  there 
is  abundance  of  materials  from  the  excavations,  an  embankment  is 
formed  round  the  site  for  shutting  out  the  river,  which  provides  at  the 
same  time  a  convenient  place  for  the  deposit  of  the  earthwork,  and  is 
serviceable  in  the  formation  of  quays.  These  embankments  generally, 
unlike  ordinary  cofferdams,  form  part  of  the  permanent  work ;  but  the 
earthen  dam  formed  across  St.  Mary's  creek  in  front  of  the  Chatham 
Dockyard  extension  works,  was  resorted  to  in  preference  to  a  timber 
cofferdam  for  the  sake  of  economy.* 

Closure  of  Dams. — One  of  the  chief  difficulties  in  the  construction 
of  dams  is  the  final  closing  of  them  when  the  range  of  tide  is  consider- 
able, as  the  tidal  influx  and  efflux  produce  a  strong  scour  in  proportion 
as  the  central  gap  is  reduced  in  width,  when  the  area  from  which  the  tide 
has  to  be  excluded  is  large.  With  timber  cofferdams,  openings  are 
provided  through  the  dam  at  suitable  places  for  the  influx  and  efflux  of 
the  tide,  till,  on  the  completion  of  the  dam,  these  openings  are  closed  by 
lowering  large  timber  panels  across  them. 

The  closing  of  earthen  dams  has  to  be  effected  by  raising  the  bank 
gradually  over  a  long  length,  so  as  to  reduce  the  tidal  scour  by  the 
large  width  given  to  the  aperture.  Then,  instead  of  attempting  to  let 
out  the  water  from  the  enclosure  at  low  water  of  spring  tides  before 
closing  the  bank,  it  is  safer  to  effect  the  raising  of  the  bank  above  high 
tide  as  rapidly  as  practicable  during  the  lowest  neap  tides,  and  to 
complete  the  bank  to  its  full  height  before  the  following  spring  tides. 
By  leaving  water  in  the  enclosed  area,  the  pressure  on  the  bank  is 
diminished  till  it  can  be  thoroughly  consolidated,  and  the  scour  through 
the  aperture  is  also  reduced  j  whilst  by  selecting  neap  tides  for  closing 
the  bank,  the  amount  of  material  needed  to  raise  it  above  high  water 
in  advance  of  the  tide  is  a  minimum,  and  the  bank  can  be  raised  higher 
just  beforehand  without  being  exposed  to  undue  scour. 

'  Proceedings  Inst.  C.E.,  vol.  liv.  p..  12,  and  plate  2. 

'  Ibid.,  vol.  cxxi.  p.  310  ;  and  "  The  Forth  Bridge,"  W.  Westhofen,  p.  18. 

'  Ibid.,  vol.  cxiii.  p.  1 19,  and  plate  4.      '  Ibid,,  vol.  xxxi.  p.  26,  and  plate  2,  fig.  I . 
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FOUNDATIONS,    AND    PIERS    OF   BRIDGES. 

Importance  of  foundations — foundations  :  classification — Ordinary  founda- 
tions, broadened  base,  bearing  piles— Foundations  in  water-bearing 
strata,  various  methods  of  dealing  with  water  or  running  sand — Con- 
gelation process  through  running  sand — Injection  of  cement  grout  into 
quicksand — Well-foundations — Sinking  wells,  methods  employed  for 
bridge  piers  and  dock  walls — Advantages  and  difficulties  of  well- 
foundations — Foundations  in  water,  various  systems  employed — Screw- 
pile  foundations — Iron  piles  with  disc  at  base — Iron  cylinders  for  piers 
of  bridges,  instances — Wrought-iron  caissons,  instances  of  their  employ- 
ment for  deep  foundations  of  bridge  piers — Compressed-air  foundations, 
advantages,  chief  points  of  system,  precautions  necessary  ;  for  Antwerp 
quays  in  river  Scheldt ;  for  bridge  piers  ;  for  Eiffel  Tower ;  partial 
employment  of  system  ;  adoption  of  removable  caissons — Piers  of 
Bridges  :  superstructure — Influence  of  pier  foundations  on  design  of 
bridges,  instances  in  illustration — Provision  for  navigable  channel, 
allowance  required  for  possible  future  improvement  in  channel — Loads 
on  foundations  of  bridge  piers,  instances. 

Foundations  involve  some  of  the  most  important  and  difficult  problems 
with  which  the  civil  engineer  has  to  deal,  and  require  wide  practical 
experience,  in  most  cases,  for  their  successful  carrying  out.  The 
nature,  indeed,  of  the  strata  to  be  built  upon  inay  be  indicated  to 
some  extent  by  the  geology  of  the  district;  but  it  should  be  ascertained 
more  precisely  by  borings  or  trial  pits.  When  the  nature  and  condition 
of  the  strata  have  been  adequately  determined,  experience,  observation, 
and  sometimes  experiments  are  needed  to  choose  the  kind  of  foundation, 
and  the  method  of  executing  it,  best  suited  to  the  special  conditions  of 
each  case.  The  piers  of  bridges,  moreover,  are  so  dependent,  as 
regards  their  design  and  distance  apart,  upon  the  nature  of  the  strata 
upon  which  they  have  to  rest,  and  in  the  case  of  bridges  across  rivers 
upon  the  condition  of  the  channel  and  bed,  that  they  necessarily  have 
to  be  considered  in  conjunction  with  foundations. 

Foundations. 

Foundations  may  be  of  three  descriptions,  namely,  ordinary 
foundations  on  land;  foundations  below  the  natural  water-level,  from 
which  the  water  is  excluded  during  construction  ;  and  foundations  laid 
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actually  under  water,  or  from  which  the  surrounding  water  has  to  be 
kept  away  by  special  contrivances  during  their  progress.  The  founda- 
tions of  many  structures  belong  to  the  first  category,  but  are  liable  to 
merge  into  the  second  when  the  excavations  have  to  be  carried  some 
depth  below  the  surface  to  reach  a  sufficiently  solid  stratum,  or  when 
the  site  is  close  to  a  river  or  the  sea ;  whilst  the  chief  difficulties  are 
generally  encountered  in  the  last  class  of  foundations,  which  present  the 
greatest  variety  of  conditions.  The  stability  of  foundations  depends 
upon  the  compactness  or  tenacity  of  the  strata  in  relation  to  the  load 
imposed  by  the  structures  erected  upon  them ;  whilst  in  the  case  of 
retaining  or  dock  walls  founded  upon  clay  or  slippery  laminated  strata, 
it  is  essential  to  take  precautions  against  their  slipping  forward,  by 
bestowing  great  care  on  the  filling-in  at  the  back,  and  by  carrying  down 
the  foundations  some  feet  below  the  surface  in  front,  so  as  to  provide  a 
solid  face  for  the  lower  part  of  the  wall  to  butt  against,  and  thus  enable 
the  wall  to  resist  the  pressure  from  behind. 

Ordinary  Foundations. — Ground  sufficiently  solid  to  support 
structures  of  moderate  height  is  often  found  three  or  four  feet  below 
the  surface  of  the  soil,  if  free  from  the  influence  of  water;  and  the 
building  is  invariably  broadened  out  at  the  bottom  by  footings,  assisted 
often  by  a  batter  on  the  face  increasing  the  width  of  the  work  in  pro- 
portion to  the  increase  in  the  load  to  be  borne  at  the  lower  part,  and 
sometimes  by  stepping  out  the  work  at  the  back,  as  in  the  case  of 
retaining  and  dock  walls,  thereby  spreading  the  weight  over  a  wider 
base.  Where  somewhat  unfavourable  ground  is  encountered,  the  bear- 
ing surface  is  readily  extended  by  a  wide  layer  of  concrete  at  the 
bottom,  which  is  frequently  reinforced  with  embedded  steelwork. 

When  the  soil  is  soft  and  yielding,  as  in  alluvial  formations,  bearing 
piles  have  often  to  be  resorted  to  for  high  and  heavy  structures,  con- 
stituting the  ordinary  system  for  the  foundations  of  buildings  in 
Holland ;  or  when  for  any  reason  the  driving  of  piles  is  inexpedient, 
the  load  can  be  distributed  over  a  large-enough  area  by  an  extensive 
layer  of  concrete,  to  enable  the  soil  to  bear  the  weight.  Bearing  piles 
are  generally  connected  together  at  their  heads  by  a  series  of  walings, 
upon  which  planking  is  sometimes  laid ;  or  the  heads  of  the  piles  may 
be  encased  in  a  layer  of  concrete  spread  over  the  surface,  a  system 
which,  besides  effectually  bonding  the  piles  together,  provides  a  firm,  level 
base  for  the  erection  of  the  structure. 

Foundations  in  Water-bearing  Strata.— Frequently,  even  on 
land,  considerable  quantities  of  water  are  met  with  in  laying  founda- 
tions, owing  to  the  excavations  being  carried  below  the  line  of  saturation 
of  the  underground  water,  or  the  opening  out  of  springs,  or  occasionally 
from  percolation  from  rivers  or  the  sea.  Similar  difficulties  are  commonly 
encountered,  on  an  extensive  scale,  in  the  construction  of  docks,  the 
formation  of  tunnels,  and  the  laying  of  sewers,  where  most  of  the  work 
has  to  be  carried  out  at  some  depth  below  the  surface.  The  amount 
of  water  to  be  dealt  with  varies  greatly  in  different  works,  depending 
upon  their  position,  the  nature  of  the  strata  traversed,  the  volume  of 
flow  of  the   underground   streams,  and   sometimes  on  the   accidental 
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lapping  of  a  large  fissure  or  spring.  The  water  is  ordinarily  removed, 
during  the  construction  of  the  foundations  or  other  works  exposed  to  it, 
by  leading  it  in  trenches  or  pipes  away  to  a  pump,  by  which  it  is  raised 
and  discharged  into  a  suitable  channel.  When  the  water  boils  up 
under  pressure  at  a  particular  spot,  it  can  be  controlled  by  being  led 
into,  and  allowed  to  rise  in  a  vertical  pipe  or  enclosure,  till  the  height 
of  the  column  of  water  in  the  pipe  counterbalances  the  pressure ;  and 
as  soon  as  the  adjacent  foundation  is  completed,  the  pipe  can  be  closed 
by  cement  grout,  and  the  influx  thus  permanently  stopped. 

The  danger  of  boils,  or  any  other  rapid  influx  of  water  into 
foundations  which  are  kept  dry  by  pumping,  consists  in  the  removal 
of  the  sand  or  silt,  often  brought  along  in  suspension  by  the  current  of 
water  from  adjacent  strata,  producing  underground  hollows  liable  to 
cause  settlement  above  them,  which,  if  occurring  under  the  works 
themselves,  under  cofferdams  or  embankments  excluding  the  water, 
or  under  neighbouring  buildings,  may  entail  very  serious  damage. 
Accordingly,  it  is  essential  for  the  safety  of  foundations,  or  other  works 
executed  in  water-bearing  strata,  that  any  continued  influx  of  sand  or 
silt  with  the  water  should  be  stopped.  In  carrying  the  London  main 
drainage  works  through  fine  sand,  a  well  was  sunk  below  the  foundations, 
beyond  the  line  of  the  sewer,  without  resorting  to  pumping ;  and  a 
layer  of  gravel,  some  feet  in  thickness,  was  then  deposited  at  the  bottom 
of  the  well,  which  enabled  the  water  to  be  pumped  up  the  well,  through 
the  gravel,  from  the  neighbouring  foundations,  without  disturbing  the 
sand.^  Another  plan  of  dealing  with  sand  charged  with  water,  is  to 
surround  the  site  of  the  foundation  by  sheet-piling  driven  down  to  a 
firmer  stratum,  after  which  the  water  can  be  pumped  out  of  the 
enclosure,  and  the  sand  removed  to  any  requisite  depth,  or  a  light 
structure  founded  on  the  enclosed,  consolidated  sand. 

Congelation  Process  through  Running  Sand. — Congelation 
of  the  soil  by  freezing  liquids  has  been  successfully  employed  in 
running  quicksand,  for  sinking  shafts,  or  for  carrying  excavations  for 
foundations  down  to  a  firmer  stratum.  The  freezing  is  effected  by 
sinking  a  series  of  pipes  vertically  into  the  quicksand  round  the  site 
to  be  excavated,  into  which  a  cold,  unfreezable  liquid  is  introduced  and 
kept  in  circulation ;  and  in  a  recent  modification,  liquid  ammonia  alone 
has  been  used,  which  in  evaporating  produces  an  intense  cold,  owing 
to  the  latent  heat  absorbed  by  it  in  becoming  gaseous.^  By  thus 
congealing  the  ground,  pumping  and  the  resulting  influx  of  sand  and 
settlement  of  the  adjacent  land  are  avoided.  Moreover,  the  excavations 
can  be  carried  down  through  the  hardened  soil,  where  otherwise  strong 
timbering  of  the  sides  or  very  flat  slopes  would  be  necessary.  This 
system  is  very  efficient;  but  its  large  cost  restricts  its  application  to 
those  cases  whose  conditions  are  so  unfavourable  as  to  render  other 
methods  almost  inapplicable. 

Injection  of  Cement  Grout  into  Quicksand. — By  driving 
down  a  series  of  pipes  into   quicksand  to  the  depth  required  for  the 

'  Proceedings  Inst.  C.E.,  vol.  xli.  p.  118. 

'   The  Colliery  Guardian,  December  i,  1893,  p.  960. 
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foundations  on  each  side  of  a  proposed  work,  and  forcing  water  down 
the  pipes  on  one  side,  which,  following  the  line  of  least  resistance,  rises 
in  the  pipes  on  the  opposite  side,  cavities  are  formed  in  the  sand  by  the 
current  between  the  pipes.  These  cavities  are  then  filled  by  injecting 
cement  grout  into  them  down  one  set  of  pipes,  after  closing  the  outlet 
pipes ;  and  thus  a  fairly  solid  floor  is  formed  in  the  sand,  which  can  be 
increased  in  thickness  above  or  below,  by  raising  or  lowering  the  pipes 
slightly,  and  repeating  the  process.^  Side  walls  also  can  be  similarly 
formed  by  successively  raising  partially  alternate  pipes  in  each  row, 
and  following  a  similar  process,  thus  eventually  forming  a  solid  trench, 
from  which  the  quicksand  can  be  removed,  and  a  sewer  laid  in  it, 
without  encountering  undue  infiltration. 

Well-Foundations. — Circular,  brick  wells,  resting  upon  a  wooden 
curb  at  the  bottom  tapered  down  to  a  cutting  edge,  and  gradually 
built  up  at  the  top,  as  the  sinking  proceeds  by  the  excavation  of  the 
ground  below  the  curb  through  the  central  hollow,  have  been  employed 
for  centuries  by  the  natives  of  India  for  forming  foundations  in  sandy 
or  silty  soil.  This  well  system  has  been  used  at  sites  from  which  the 
water  has  been  excluded,  of  which  the  dock  walls  at  Glasgow  founded 
upon  concrete  wells  furnish  a  recent  instance,  as  well  as  for  foundations 
in  the  water  for  bridge  piers,  weirs,  and  quay  walls.  In  India,  the  wells 
are  commonly  built  up  brick  by  brick,  thereby  dispensing  with  plant  to 
a  great  extent;  but  elsewhere  they  are  generally  raised  by  successive 
rings  of  brickwork  or  concrete ;  and  iron  or  steel  curbs  have  been  used 
in  place  of  wood  in  several  large  cylinders,  to  afford  greater  strength  to 
the  cutting  edge. 

Sinking  Wells  for  Foundations. — The  ground  is  generally 
removed  from  below  the  wells  by  some  machine  which  can  be  worked 
from  the  top,  and  excavate  under  water.  Sand  is  sometimes  raised  by 
a  sand-pump,  and  grabs  are  also  employed  for  removing  sand  or  other 
loose  materials ;  but  special  machines  are  needed  for  dealing  with 
compact,  adhesive  strata,  such  as  indurated  silt  or  clay.  Bull's  heavy, 
grab  bucket  fitted  with  powerful  lever  arms,  and  other  heavily-weighted 
grabs  furnished  with  claws,  have  proved  efficient  in  fairly  stiff  soil ; 
whilst  Gatmell's  double  "jham"  grab,  lowered  with  two  strong  loaded 
blades  with  their  points  downwards,  capable  of  being  raised  to  a 
horizontal  position  by  projecting  arms  worked  by  chains,  proved  able 
to  excavate  stiff  clay  from  the  bottom  of  the  wells  of  the  piers  of  the 
Empress  Bridge  across  the  Sutlej,  at  a  depth  of  over  loo  feet  (Fig.  19).^ 
Occasionally  divers  are  sent  down  to  excavate  the  ground,  remove 
obstacles  encountered  by  the  cutting  edge,  or  to  recover  lost  grabs ; 
but  divuig  work  at  a  considerable  depth  in  a  river-bed,  within  the 
confined  space  of  a  well,  has  been  found  very  dangerous  to  health 
in  some  cases.  ^  The  wells  are  weighted  on  the  top  to  aid  their 
descent ;  and  the  depth  to  which  the  excavations  have  to  be  carried 
below  the  curb  to  make  the  wells  sink,  depends  on  the  nature  of  the 
material.     In  the  wells  of  the  Empress  Bridge,  a  depth  of  two  feet 

'  Engineering  N'eivs,  New  York,  vol.  xxvii.  p.  420. 
'  Proceedi?igs  Inst.  C.E.,  vol.  Ixv.  p.  248,  and  plate  3.  '  Ibid.,  p.  251. 
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sufficed  in  sand,  whilst  twelve  to  fifteen  feet  were  needed  in  clay,  the 
actual  sinking  being  started  by  lowering  the  water  as  rapidly  as 
practicable  inside  the  well,  thereby  increasing  the  weight  on  the  curb, 
and  causing  a  scour  of  material  from  under  the  curb  into  the  well,  by 
the  inrush  of  water,  which  also,  mainly  passing  down  from  the  river  above 
along  the  outside  of  the  well,  facilitates  its  descent  by  reducing  the  skin- 
friction. 

The  quay  walls  of  some  docks  have  been  founded,  in  marshy  or 
alluvial  ground,  on  large,  square,  rubble-masonry  wells  sunk  down,  by 
excavating  inside,  to  a  solid  stratum.  This  system,  for  instance,  has 
been  resorted  to  in  constructing  the  Bellot  Docks  at  Havre,  on  the  silty 
foreshore  of  the  Seine  estuary ;  for  founding  a  portion  of  the  walls  of 
the  Bordeaux  Dock  in  the  alluvial  ground  adjoining  the  Garonne,  and 
of  the  Penhouet  Dock  at  St.  Nazaire,'  alongside  the  outlet  of  the  Loire 
estuary  (Fig.  20) ;  and  for  carrying  down  the  foundations  of  the  walls 
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Fig.  20.— St.  Nazaire  Dock  Walls. 
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Fig.  19. 
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of  the  Third  Dock  at  Rochefort,  through  fifty  to  ninety  feet  of  soft 
alluvium,  in  marshy  ground  bordering  the  Charente.  On  completing 
the  sinking,  these  wells  are  filled  up  with  masonry  or  concrete ;  and  the 
spaces  left  between  adjacent  blocks  having  been  arched  over,  a 
continuous  quay  wall  is  erected  along  the  top. 

'   "  Ports  Maritimes  de  la  France,"  vol.  v.  p.  169. 
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Advantages  and  Difficulties  of  Well-Foundations.— Well- 
foundations  possess  the  advantage  of  enabling  a  solid  foundation  to 
bo  reached,  underlying  a  considerable  thickness  of  mud,  siltj  or  sand, 
without  the  necessity  of  enclosing  the  site  by  a  cofferdam  or  caisson 
and  pumping  it  dry ;  and  they  reduce  the  amount  of  excavation 
required  to  a  minimum.  They  are,  moreover,  equally  applicable  in 
alluvial  soil  on  land,  in  the  silty  foreshore  of  a  river  or  estuary,  or  in 
the  soft  bed  in  the  middle  of  a  large  river.  The  chief  difficulties 
connected  with  them  are,  the  occasional  rapid  influx  of  silt  in  passing 
through  very  soft  ground  fully  charged  with  water,  as  happened  in 
sinking  the  wells  of  the  Rochefort  dock;  the  hindrance  presented  to 
the  sinking  by  embedded  trunks  of  trees  or  boulders ;  and  the  liability 
of  the  well  to  sink  irregularly,  and  thus  to  be  forced  out  of  the  vertical, 
owing  to  variations  in  the  resistance  of  the  underlying  strata,  and 
especially  in  coming  down  on  to  a  bed  of  sloping  rock,  a  condition  the 
wells  of  the  St.  Nazaire  dock  walls  were  exposed  to,  necessitating  very 
special  precautions  in  completing  the  sinking  (Fig.  20).  The  inrush  of 
sand,  silt,  and  water,  which  is  liable  to  occur  in  sinking  a  well  through 
soft,  water-bearing  strata,  occasionally  filling  the  well  and  overflowing  at 
the  top,  can  only  be  prevented  by  keeping  an  excess  of  water  in  the  well, 
which  compresses  the  ground  at  the  bottom,  and  thereby  considerably 
augments  the  difficulty  of  excavation,  or  by  roofing  over  the  lower  part 
of  the  well,  and  excavating  and  sinking  with  the  help  of  compressed 
air,  as  found  necessary  in  places  for  the  dock  walls  at  Rochefort  (Fig. 
32,  p.  77).  Large  wells  are  less  liable  to  diverge  from  the  vertical  than 
small  wells  of  the  same  height.  Any  divergence  has  to  be  rectified  by 
excavating  on  one  side  of  the  well  at  the  bottom,  by  weighting  the  ground 
with  stone  on  one  side,  or  putting  in  shores  to  push  the  well  back  to  the 
vertical,  or  by  pulling  the  well  over  at  the  top  by  chains ;  for  besides 
the  change  from  the  requisite  position  when  the  well  leaves  the  vertical, 
the  resistance  to  sinking  is  largely  augmented.  When  a  well  reaches 
a  sloping  face  of  rock  on  one  side,  it  has  to  be  temporarily  supported 
on  the  opposite  side  by  timber  piles  or  other  form  of  props,  till  the 
rock  can  be  cut  away  to  a  level  bed  to  receive  the  well,  or  stepped 
down,  and  the  well  completed  down  to  the  lower  part  of  the  rock  by 
building  up  underneath,  termed  underpinning,  as  effected  in  some  parts 
of  the  St.  Nazaire  dock  walls  (Fig.  20). 

Foundations  in  Water. — In  many  cases,  it  is  possible  to  carry 
out  foundations  on  sites  covered  with  water  by  encircling  the  site  with 
a  cofferdam,  caisson,  or  other  watertight  barrier,  and  pumping  out  the 
water ;  and  then  proceeding  with  the  excavations,  and  the  construction 
of  the  foundations  of  a  bridge  pier,  quay  wall,  or  other  structure 
surrounded  by  water,  in  the  ordinary  manner.  When,  however,  the 
depth  of  water  is  considerable,  and  especially  when  a  very  thick  layer 
of  sand  or  silt  has  to  be  traversed  before  reaching  a  firm,  water-tight 
stratum,  other  systems  have  to  be  resorted  to  for  carrying  out  the 
foundations,  depending  upon  the  conditions  of  the  site,  the  load  to  be 
borne,  and  the  nature  and  extent  of  the  work. 

In  the  case  of  breakwaters,  the  foundations  are  often  spread  over 
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a  wide  base,  and  raised  to  a  suitable  height,  by  depositing  a  mound 
ot  rubble  stone  or  concrete  blocks  in  the  water  along  the  line  of  the 
work,  upon  which  the  superstructure  is  erected.  If  the  mound  is  not 
raised  to  low-water  level,  concrete  blocks  are  laid  in  rows  or  courses  on 
the  mound,  and  raised  to  low  water,  upon  which  the  solid  structure  is 
built.  If  the  bottom  is  a  firm  formation,  such  as  rock^  chalk,  stiff  clay  or 
boulders  and  shmgle,  the  breakwater  or  quay  wall  is  built  up  to  low  water 
by  concrete  blocks  on  the  bottom  previously  levelled  by  helmet  divers 


FOUNDATION    OF    FASCINES. 
Fig.  21.— Embankment  across  Lake  Y. 


CYLINDRICAL    FOUNDATIONS. 
Fig.  22.— Plantation  Quay,  Glasgow. 
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or  men  in  a  diving-bell,  or  by  concrete-in-mass  within  framing,  lowered 
in  closed  skips  with  movable  bottom,  or  concrete  in  bags.  Embank- 
ments have  been  formed  in  the  water  on  very  soft  silt,  by  first  depositing 
one  or  two  layers  of  fascine  mattresses,  which,  owing 
to  their  lightness,  flexibility,  and  continuity,  bear  up 
the  weight  of  the  embankment  in  the  soft  ground, 
with  only  a  moderate  amount  of  settlement  (Fig.  21). 
Bearing  piles  have  been  largely  used  for  sup- 
porting the  piers  of  river  bridges  on  soft  soil,  and 
also  for  the  foundations  of  river  quays,  the  pilework 
being  consolidated  in  very  soft  ground  by  the  de- 
posit of  rubble  stone  round  the  piles.  Where 
timber  is  abundant,  it  has  also  been  employed  in 
the  form  of  cribwork  for  breakwaters  and  river  piers. 
In  the  lake  harbours  of  Korth  America,  the  crib- 
work  is  floated  out  to  its  site,  and  sunk  by  being 
loaded  with  rubble  stone ;  whilst  the  pockets  of  the 
cribwork  for  the  foundations  of  the  piers  of  the 
Poughkeepsie  Bridge,  across  the  Hudson  River,  were 
filled  with  concrete.  Well-foundations  have  been 
used  for  quay  walls  alongside  a  river,  as,  for  in- 
stance, at  the  Plantation  Quay  on  the  Clyde  at 
Glasgow  (Fig.  22),!  where  also  triple  cylinders  built 
up  in  rings  2\  feet  deep,  and  sunk  with  a  cast-iron 
shoe,  were  used.^  A  somewhat  similar  arrangement 
of  triple  cylinders  has  also  been  employed  at 
Keyham  Dockyard  Extension  for  wharf  walls  where 
the  depth  from  coping  to  rock  level  varied  from 
30  to  100  feet,  through  mud  overlying  shillet-rock. 

'  Proceedings  Insl.  C.E.,  vol.  xxxv.  p.  188,  and  plate  7,  fig.  I. 
'  Proceedings  Inst.  Mechanical  Engineers,  1895. 
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Well-foundations  have  also  been  used  for  piers  of  bridges  in  mid^ 
river,  a  good  example  of  which  is  presented  by  the  wells  on  which  the 
piers  of  the  Empress  Bridge  were  founded  (Fig.  23).' 

Screw-pile  Foundations. — ^Where  a  bridge  or  viaduct  with 
moderate  spans,  has  to  be  carried  across  a  river 
or  estuary  with  an  alluvial  bed  of  considerable 
depth,  iron  screw-piles  have  been  adopted  with 
advantage.  These  piles,  being  formed  in  pieces 
joined  together,  can  be  given  any  length ;  they 
present  much  less  obstruction  to  the  current, 
in  proportion  to  their  strength,  than  timber  piles ; 
when  braced  together  in  clusters  of  three,  they 
form  a  rigid  pier ;  they  cause  very  little  disturb- 
ance of  the  ground  in  being  screwed  down  by 
being  turned  round  at  the  top  by  long  bars ;  and 
the  projection  of  the  screw  increases  considerably 
the  bearing  surface  of  the  pile  on  the  soft 
foundation  (Fig.  24).  This  form  of  foundation 
and  bridge  pier  combined,  has  been  mainly  used 
in  England,  India,  and  the  United  States ;  and 
the  same  system  has  been  employed  in  erecting 
lighthouses  on  sandbanks,  of  which  the  Maplin 
Sands  lighthouse  in  the  Thames  estuary,  and  the 
Walde  lighthouse  on  a  sandbank  off  Calais  harbour  are  instances. 

Hollow  Iron  Piles  with  a  Disc  at  the  Bottom. — Cast-iron 
cylindrical  piles  with  a  disc  at  the  base,  resemble  screw-piles  in 
principle,  for  the  disc  provides  the  additional  bearing  surface  in 
this  case,  which  in  the  former  was  furnished  by  the  screw  (Fig.  25). 
These  piles  are  sunk  in  sand  or  silt  by  a  stream  of  water  under  pressure, 
from  a  pipe  lowered  down  inside  the  pile,  scouring  away  the  ground 
from  under  the  disc.  The  piles  are  very  readily  sunk  through  pure 
sand  by  this  process ;  but  when  the  presence  of  silt  renders  the  ground 
more  compact,  and  the  sinking  consequently  slow,  it  was  found,  in 
constructing  the  Leven  and  Kent  viaducts  across  Morecambe  Bay, 
where  these  piles  were  first  used,^  that  by  providing  the  bottom  of  the 
disc  with  sharp  radial  ribs,  and  slightly  turning  the  pile,  the  ribs,  by 
stirring  up  the  soil,  brought  it  more  under  the  influence  of  scour,  and 
hastened  the  sinking.  On  completing  the  sinking  by  the  water-jet,  a 
few  blows  on  the  pile  from  a  heavy  ram  with  a  small  fall,  serves  to  bring 
the  disc  on  to  a  solid  bearing,  rendering  the  sand  compact  underneath 
it,  which  had  been  disturbed  by  the  jet. 

Iron  Cylinders  for  Foundations. — A  plan  which  has  often  been 
resorted  to  for  founding  the  piers  of  bridges  in  the  middle  of  a  river, 
consists  in  lowering  an  iron  cylinder,  formed  of  a  series  of  superposed 
rings  made  of  segments  joined  together,  on  to  the  bed  of  the  river, 
previously  levelled  by  dredging,  and  gradually  sinking  it  to  a  suitable 


'  Proceedings  Inst.  C.E.,  vol.  Ixv. 

^  Proceedings  Inst.  C.E.,  vol.  xvii.  p.  443,  and  plate  10. 
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stratum  by  weighting  it  on  the  top  and  excavating  inside ; '  and  the  pier 
is  then  formed  inside  the  cylinder,  by  filling  the  enclosed  space  with 
concrete  and  brickwork  (Figs.  26  and  27,  p.  70).  The  cylinder  in  this 
system  of  foundations,  resembles  a  cylindrical  well  in  the  way  it  is  sunk, 
and  a  caisson  in  providing  a  water-tight  skin,  within  the  shelter  of  which 
the  pier  is  constructed.  It  differs,  however,  from  a  well-foundation  in 
forming  only  the  outer  lining  of  the  pier,  instead  of  an  integral  part  of 
the  structure ;  and  it  differs  from  an  ordinary  open  caisson,  in  remaining 
in  place  after  the  completion  of  the  pier  inside.    The  bottom  ring  of 


DISC    PILES. 
Fig.  25.— Leven  and  Kent  Viaducts. 
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these  cylinders,  with  a  cutting  edge  at  the  base,  is  made  thicker,  and 
generally  less  high  than  the  rest,  owing  to  the  special  strain  to  which  it 
is  exposed.  The  Charing  Cross  and  Cannon  Street  railway  bridges, 
across  the  Thames  at  London,  are  examples  of  bridges  with  piers  built 
within  cast-iron  cylinders  lowered  from  staging  and  sunk  by  the  aid  of 
divers,  and  subsequently  by  dredging  with  a  bag  and  spoon,  through  the 
surface  layers  of  mud  and  gravel,  into  the  watertight  stratum  of  London 
clay,  enabling  the  latter  portion  of  the  excavation  through  the  clay,  and 

'  Proceedings  Inst.  C.E.,  vol.  xxii.  p.  513,  and  plate  17  ;  and  vol.  xxvii.  p.  413, 
and  plate  15. 
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the  depositing  of  concrete  in  the  cylinders  up  to  the  ground-level,  and 
the  building  with  brickwork  from  thence  to  the  top,  to  be  carried  out  in 
the  same  manner  as  on  land.  In  both  these  bridges,  the  cylinders  were 
reduced  above  the  smface  of  the  ground,  by  a  conical  ring,  from  14  feet 
to  10  feet  in  diameter  in  the  Charing  Cross  Bridge  (Fig.  27),  and  from 
18  feet  to  12  feet  in  diameter  in  the  other.  By  this  arrangement,  the 
cylinders,  which  rest  upon  a  wide-enough  base  at  the  bottom  to  avoid 
imposing  an  undue  load  on  the  clay  foundation,  present  a  smaller 
obstruction  to  the  waterway  by  their  reduced  diameter  above.  The 
concrete,  moreover,  which  provides  a  cheaper  filling  for  the  wide,  lower 
portion  of  the  cylinders  than  brickwork,  can  safely  sustain  the  weight  of 
the  bridge  on  the  enlarged  area ;  whereas  the  brickwork  which  fills  up 

CYLINDRICAL   BRIDGE   PIERS.  CYLINDER. 

Fig   27.— Charing  Cross  Bridge  Pier 


RINGS    OF    CYLINDER. 
Fig.  26.— Charing  Cross  Bridge  Pier. 
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the  narrower  upper  part  of  the  cylinders,  is  capable  of  supporting  the 
greater  load  resulting  from  the  reduction  in  the  section  of  the  pier. 
The  cylinders  in  each  pier  are  connected  at  the  top  by  transverse 
wrought-iron  girders. 

The  piers  of  the  original  Victoria  railway  bridge  across  the  Thames 
at  Pimlico,  were  built  within  the  shelter  of  ordinary  double-sheeted 
cofferdams;  but  the  subsequent  extensions  of  the  piers  for  widening 
the  bridge,  were  founded  up  to  low  water  within  cast-iron  cylinders  sunk 
into  the  London  clay,  which  were  continued  up  to  above  high  water  by 
removable  wrought-iron  cylinders,  to  keep  out  the  water  during  the 


CYLINDERS  AND   CAISSONS   FOR  RIVER  PIERS.       7 1 


CYLINDERS    FOR    PIER. 
Fig.  28.— Chittravati  Bridge. 
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sinking,  and  till  the  concrete  and  brickwork  foundations  were  raised  to 
low-water  level ;  after  which,  these  cylinders  were  removed,  the  spaces 
in  the  foundations  between  the  cylinders  were  arched  over,  and  the  pier 
built  in  a  continuous  block  of  masonry  above.^ 

The  i2-feet  cast-iron  cylin- 
ders, with  a  bottom  ring  of 
wrought  iron  for  the  cutting 
edge,  which  form  in  pairs  the 
foundations  of  the  eighteen 
piers  of  the  Madras  Railway 
bridge  across  the  River  Chittra- 
vati (Fig.  28),  were  sunk  down 
to  the  rock  through  a  maxi- 
mum depth  of  i%\  feet  of  sand, 
clay,  sand  with  stones  and  clay, 
and  boulder-clay.^  The  sink- 
ing through  the  thick  top  layer 
of  sand  was  easily  effected,  the 
placing  of  the  cylinders  in  their 
position  being  much  facilitated 
by  the  bed  of  the  river  being 
dry  for  nine  months  in  the 
year,  though  water  is  reached 
3  feet  below  the  bed ;  but  the 
progress  was  slow  in  clay, 
owing  to  the  inability  of  the 
ordinary  grabs  to  excavate  it. 
The  boulders,  however,  in  the 
stratum  overlying  the  rock, 
necessitated    the    employment 

of  divers  for  their  removal,  aided  sometimes  by  dynamite  for  breaking 
up  the  larger  boulders  j  and  the  sinking  of  the  cylinders  of  four  of  the 
piers  was  completed  by  means  of  compressed  air. 

Wrought-iron  Caissons  for  Foundations. — Cylindrical  founda- 
tions are  necessarily  discontinuous ;  and  the  descent  of  cylinders  vertically 
is  more  difficult  to  accomplish  than  that  of  large  caissons.  Accordingly, 
where  the  foundations  have  to  be  spread  over  a  large  area,  owing  either 
to  the  nature  of  the  stratum  to  be  built  upon,  or  the  considerable  load 
to  be  borne,  as  in  the  case  of  some  bridge  piers,  and  where  this  has  to 
be  effected  with  as  little  obstruction  as  possible  to  the  waterway,  con- 
tinuous wrought-iron  caissons  enclosing  the  whole  site  of  each  pier,  but 
separated  generally  into  sections  by  partitions,  present  advantages  over 
cylinders;  whilst  these  caissons  are  provided,  like  cylinders,  with  a 
cutting  edge  round  the  outside,  and  are  sunk  by  similar  means. 

The  seven  piers  of  the  railway  bridge  across  the  main  channel  of  the 
Hawkesbury  estuary  in  New  South  Wales,  were  founded  by  means  of 


FeEt.    ro    J 

I. nil" 


.SCALE   OF  FEET.  _    „ 

10  Xo         30         ^O  ^0  FE  ET. 

I 1 I I 1 


'  Proceedings  Inst.  C.E.,  vol.  xxvii.  p.  71,  and  plate  3. 
'  Ibid.,  vol.  ciii.  p.  13S,  and  plate  7,  fig.  i,  and  plate  8. 
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wrought-iron  caissons,  48  feet  long,  and  24  feet  wide,  splayed  out  in  the 
bottom  20  feet,  to  52  feet  and  24  feet  respectively  (Fig.  30),  with  the 
object  of  facilitating  their  descent,  which  were  floated  into  position  by 
help  of  a  false  bottom,  and  sunk  through  a  stratum  of  mud,  reaching  a 
thickness  of  about  120  feet,  to  a  sandy  bed  below,  the  bottom  of  the 
foundation  of  one  of  the  piers  being  162  feet  below  high  water  of  spring 
tides.^  Three  vertical  shafts  were  formed  in  the  caisson,  8  feet  in 
diameter  and  widening  out  at  the  bottom,  through  which  the  dredging 
was  effected  ;  and  the  caisson  was  weighted  with  concrete  in  the  spaces 
between  the  shafts  and  the  sides  of  the  caisson  (Figs.  29  and  30). 


CAISSON    FOR    PIER. 
Figs.  29  and  30.— Hawkesbury  Bridge,  N.S.W. 
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When  the  stratum  of  sand  was  reached,  the  shafts  were  filled  with 
concrete ;  and  the  masonry  piers  were  erected  upon  these  foundations 
from  about  low-water  level. 

The  piers  of  the  large  spans  of  the  Dufferin  Bridge  crossing  the 
Ganges  at  Benares,  were  each  founded  by  aid  of  an  elliptical,  wrought- 
iron  caisson,  with  a  major  axis  of  65  feet  and  a  minor  axis  of  28  feet, 
provided  with  a  cast-steel  cutting  edge,  and  divided  into  three  compart- 
ments by  two  partitions.^  The  caisson  was  formed  with  an  inner  shell 
braced  to  the  outer  skin,  and  the  partitions  also  with  two  shells;  and 
the  intervening  spaces  were  filled  up  with  brickwork.  The  caisson  was 
lowered  on  to  the  bed  of  the  river  between  two  pontoons,  its  height 
varying  from  10  to  50  feet,  according  to  the  depth  of  water  at  the  site; 
and  the  brickwork  of  the  outer  lining,  and  of  the  partitions,  was  continued 
above  the  top  of  the  caisson,  with  an  increased  thickness  by  corbelling 
over  inside,  being  built  up  as  the  sinking  progressed,  to  keep  the  top  of 
the  structure  well  above  the  water.  These  foundations,  indeed,  only 
differ  from  ordinary  well-foundations  in  the  iron  caisson  lining  for  the 
bottom  portion,  and  the  elliptical  form  of  the  foundation  with  its  three 
hollow  compartments ;  for  the  lining  of  brickwork,  the  dredging  inside 

'  Proceedings  Inst.  C.E.,  vol.  ci,  p.  3,  and  plate  I. 
"  Ibid.,  vol.  ci.  p.  16,  and  plate  3, 
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the  hollows  for  sinking,  and  the  building  up  of  the  brickwork  on  the  top 
as  the  sinking  proceeds,  constitute  the  essential  principles  of  well- 
foundations.  Three  of  the  piers  of  this  bridge  rest  upon  stiff  clay  at 
only  a  moderate  depth  below  the  river-bed,  as  this  stratum  is  little 
subject  to  scour,  and  has  been  adequately  protected  by  rubble  stone 
deposited  round  the  piers ;  but  the  foundations  of  all  the  other  piers, 
in  the  sandy  bed  of  the  other  part  of  the  channel,  and  in  the  sandy 
right  bank  beyond  the  low-water  channel,  have  been  carried  down 
considerable  depths  below  the  surface,  mostly  through  sand,  to  secure 
them  from  any  chance  of  being  undermined  by  scour  during  floods,  or 
from  changes  in  the  position  of  the  main  channel.  The  foundations  of 
the  two  deepest  piers  were  sunk  about  80  to  90  feet  in  the  sandy  bed  of 
the  main  channel,  to  a  depth  of  140  feet  below  the  low-water  level 
of  the  river,  and  190  feet  below  the  highest  flood-level;  whilst  the  two 
piers  on  the  sandy  right  bank,  nearest  to  the  low-water  channel,  were 
sunk  through  145  feet  and  165  feet  of  sand  to  depths  of  171  feet  and 
183  feet  below  flood-level.  The  increased  scour  resulting  from  the 
reduction  in  the  waterway  produced  by  the  piers,  has  increased  the 
maximum  depth  of  the  river  at  the  site,  from  37  to  65  feet  in  the  dry 
season,  and  from  100  to  120  feet  during  the  floods. 

The  two  piers  of  the  railway  bridge  across  the  River  Hiigli  at  Hiigli, 
were  each  founded  within  a  wrought-iron  caisson,  66  feet  long,  with 
semicircular  ends,  25  feet  wide  and  108  feet  high,  divided  into  three 
open  compartments  by  two  box-shaped,  watertight  partitions,  15  feet 
wide,  providing  the  buoyancy  required  for  floating  the  caisson  into 
position  and  keeping  it  afloat  till  it  reached  the  bed  of  the  river.^  The 
bottom  i6-feet  height  of  the  caisson  was  floated  out  from  the  bank; 
and  the  remainder  was  built  up  in  rings,  4  feet  high,  lowered  from 
staging  on  two  pontoons  as  the  caisson  descended.  The  river  has  a 
depth  at  the  site  of-  the  piers  of  about  30  feet  at  the  lowest  low  water; 
and  the  caissons  had  to  traverse  about  60  feet  of  silt  before  reaching 
the  yellow  clay,  into  which  they  were  carried  about  10  to  12  feet.  The 
excavation  at  the  bottom  of  the  caissons  was  effected  by  a  boring  tool 
working  in  each  compartment;  and  the  material  was  removed  from  the 
caisson  through  a  siphon  by  aid  of  an  ejector,  and  discharged  into  the 
river.  The  sinking  was  assisted  by  the  weight  of  the  successive  rings  as 
they  were  added,  and  the  3-feet  brick  lining  built  on  a  series  of  iron 
ledges  round  the  semicircular  ends,  by  filling  the  buoyancy  partitions 
with  concrete  below  and  brickwork  above,  and,  as  soon  as  the  caisson 
was  embedded  in  the  clay,  by  pumping  out  some  of  the  water.  The 
caisson  was  finally  filled  for  about  the  lower  half  of  its  height  with 
concrete,  and  then  with  brickwork  up  to  the  top,  which  emerged  some 
feet  out  of  water. 

These  examples  suffice  to  indicate  the  unfavourable  conditions 
under  which  caissons  have  been  successfully  employed  for  foundations, 
and  the  great  depths  to  which  they,  as  well  as  cylinders,  have  been 
sunk.     The  caissons  of  the  Hawkesbury  Bridge  afford  an  instance  of 

'  FroceeJings  Inst.  C.E.,  vol.  xcii.  p.  75,  and  plate  I. 
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caissons  being  given  an  increased  width  at  the  bottom,  with  the  object 
of  reducing  the  skin-friction  in  sinking;  but  vertical  sides  appear  to 
have  the  advantage  of  rendering  the  caisson  less  liable  to  cant  over 
during  its  descent. 

Compressed-air  Foundations. — In  sinking  wells,  caissons,  or 
cylinders  through  running  sand  or  very  fine  silt,  trouble  is  apt  to  occur 
through  the  sudden  influx  of  the  surrounding  material ;  and  difficulties 
are  experienced  when  foundations  have  to  be  laid  on  a  shelving  bed 
of  rock  at  a  considerable  depth  below  the  surface,  or  when  the  cutting 
edge  comes  in  contact  with  boulders  or  trunks  of  trees.  Moreover, 
with  open  foundations  sunk  through  water-bearing  strata,  and  not 
reaching  a  sufficiently  watertight  stratum  for  the  water  to  be  pumped 
out,  the  stratum  on  which  the  foundation  rests  cannot  be  thoroughly 
examined ;  and  the  bottom  layers  of  concrete  for  filling  up  the  central 
hollow  have  to  be  deposited  under  water.  By  the  use,  however,  of 
compressed  air,  sand  and  silt  can  be  kept  out ;  the  excavation  at  the 
bottom  of  the  caisson,  or  the  levelling  of  the  rocky  bed  can  be  effected 
in  the  usual  manner;  boulders,  trunks  of  trees,  or  other  obstructions 
under  the  cutting  edge  can  be  dealt  with,  the  foundations  can  be  laid 
bare,  and  the  whole  of  the  concrete  filling  can  be  deposited  out  of 
water.  The  only  objections  to  the  use  of  compressed  air  are,  that  it 
becomes  trying  to  the  workmen  at  considerable  depths  below  the  water- 
level,  and  that  it  is  liable  to  prove  more  costly  than  the  open-air 
methods  when  the  conditions  are  not  specially  unfavourable  for  these 
methods. 

The  essential  part  of  the  compressed-air  system  is  the  bottomless 
caisson,  not  less  than  6  feet  high,  forming  the  working  chamber  filled 
with  compressed  air,  in  which  the  men  excavate  the  material  at  the 
bottom  of  the  chamber,  and  thus  gradually  cause  the  caisson  to  descend 
till  it  reaches  a  firm-enough  stratum  to  bear  the  weight  of  the  structure, 
and  extends  to  a  sufficient  depth  in  the  sandy  or  silty  bed  of  a  river  to 
be  secure  from  scour;  after  which  it  is  filled  up  with  concrete.  The 
caisson  is  generally  constructed  of  wrought  iron  ;  but  occasionally  wood 
is  used  instead,  as  for  instance  the  caissons  for  the  piers  of  the  Brooklyn 
and  Harlem  bridges  at  New  York.  The  roof  of  the  working  chamber  is 
made  very  strong,  in  order  to  support  the  structure  built  on  it  within  the 
shelter  of  the  plate-iron  sides  erected  round  the  roof  at  the  top,  and 
raised  above  the  water.  Access  is  obtained  to  the  working  chamber 
through  one  or  more  vertical  shafts  erected  over  apertures  in  the  roof, 
each  provided  with  an  air-lock  at  the  top  or  bottom,  for  the  passage  of 
men  and  materials  from  the  open  air  into  compressed  air,  and  back  again. 
The  chamber  is  lighted  with  electric  light  to  avoid  the  smoke,  absorption 
of  oxygen,  and  heat  of  ordinary  lamps  in  the  compressed  air  and  con- 
fined space.  To  work  with  safety  under  compressed  air,  the  men 
should  be  healthy  and  temperate,  and  the  air  kept  pure  and  frequently 
renewed;  and  the  insensibility  which  occasionally  comes  over  a  man 
on  emerging  direct  from  a  high  pressure  into  the  open  air,  and  is  some- 
times attended  with  dangerous  or  even  fatal  results,  can  usually  be 
completely  cured  by  placing  a  man  thus  seized  in  a  chamber  of  pure 
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compressed  air  at  a  lower  pressure,  which  is  slowly  reduced  to  the 
normal  atmospheric  pressure."-     (See  p.  225.) 

The  foundations  of  the  Antwerp  quay  walls  in  the  River  Scheldt  are 
probably  the  most  extensive  continuous  works  which  have  been  carried 
out  under  water  by  compressed  air.  The  caissons,  with  the  working 
chamber  at  the  bottom,  6i  feet  high,  were  over  82  feet  long  and  29^  feet 
wide,  and  from  8^  to  1 9^  feet  in  height,  according  to  the  depth  of  water 
at  the  site  where  they  had  to  be  founded.^  The  caisson,  having  been 
built  on  shore,  was  floated  out  and  placed  in  position  between  two 
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Fig.  31. ^Antwerp  Quays. 
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barges  moored  in  the  river  and  connected  together  above,  containing 
the  air-compressing  machinery  and  materials ;  and  the  plate-iron  coffer- 
dam, carried  out  by  the  barges,  was  then  fastened  to  the  top  of  the 
caisson  (Fig.  31).  The  caisson  was  then  gradually  sunk  by  filling  with 
concrete  the  portion  of  the  caisson  on  the  top  of  the  roof  of  the  working 

'  Proceedings  Inst.  C.E.,  vol.  cxxx. ,  clxv. 

^  Mimoires  de  la  Societi  des  Ingenieurs  Civils,  i88l  (i),  p.  398,  and  plate  23  ; 
and  "  Travaux  Publics,  Ouvrages  executes  au  moyen  de  I'Air  Comprime,"  H.  Herseiit, 
p.  175,  and  plate  4,  figs.  6  and  7. 
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chamber,  which  was  strengthened  by  girders  to  support  the  weight  of 
the  wall,  and  building  the  wall  on  the  concrete  within  the  shelter  of  the 
plate-iron  sides  till  the  caisson  touched  the  bottom  at  high  tide.  The 
position  of  the  caisson  was  then  carefully  adjusted,  being  lightly  sus- 
pended by  chains  from  the  overhead  staging  on  the  barges,  aided  by 
the  introduction  of  some  compressed  air  below;  and  an  additional 
weight  of  wall  was  built  up  directly  the  caisson  had  been  finally  lowered 
into  position,  to  counteract  the  upward  pressure  which  the  compressed 
air  would  produce  in  the  working  chamber.  Compressed  air  was  then 
pumped  into  the  working  chamber ;  and  the  workmen  entered  the 
chamber  through  the  large  central  air-lock  and  shaft,  and  carried  down 
the  caisson,  with  the  superposed  8i-feet  length  of  wall,  by  excavating 
the  ground  under  the  chamber  till  a  solid  stratum  was  reached,  below 
the  layer  of  silt  forming  the  bed  of  the  Scheldt  in  front  of  Antwerp. 
Six  smaller  shafts,  in  addition  to  the  central  shaft,  were  carried  up  from 
the  roof  of  the  working  chamber,  two  small  ones  for  the  discharge  of  the 
excavated  materials,  and  four  for  filling  the  chamber  with  concrete  on 
the  termination  of  the  sinking,  openings  being  left  in  the  wall  for  these 
shafts,  which  were  subsequently  filled  with  concrete  after  the  removal  of 
the  shafts  and  plate-iron  sides  for  another  length  of  wall.  The  original 
caisson  forming  the  sides  and  roof  of  the  working  chamber,  was  the  only 
portion  of  the  plant  left  in  place ;  and  the  remainder  served  for  several 
lengths  of  wall,  since  the  construction  of  a  length  of  foundations  up  to  a 
little  above  low  water,  by  this  system,  only  occupied  25  days.  The 
aperture  necessarily  left  between  two  adjacent  lengths  of  wall,  was  closed 
at  the  face  and  back  by  timber  panels,  and  the  space  filled  up  with 
concrete,  so  that  a  continuous  quay  wall  could  be  erected  on  the  top. 

The  working  chamber  for  the  foundations  of  the  piers  of  river 
bridges,  has  to  be  made  large  enough  for  the  erection  of  the  pier  above 
it.  Thus  the  hexagonal,  wrought-iron  caissons  on  which  the  piers  of  the 
St.  Louis  Bridge  across  the  Mississippi  were  founded,  had  each  a  work- 
ing chamber  82  feet  long,  61  feet  wide,  and  9  feet  high,  with  seven 
shafts  giving  access  to  it,  having  their  air-locks  at  the  bottom  of  the 
shafts;  ^  and  the  two  piers  were  founded  on  rock,  at  depths  of  76  feet 
and  102  feet  respectively  below  low  water.  The  timber  caissons  on 
which  the  two  piers  of  the  Brooklyn  bridge  over  the  East  River  were 
founded,  had  working  chambers  167  feet  long,  102  feet  wide,  and  10 
feet  high,  with  nine  shafts  of  access,  and  were  sunk  to  depths  of  78  feet 
and  45  feet  respectively  below  high  water.  In  this  case,  tiers  of  balks 
were  raised  high  enough  on  the  roof  of  the  chamber  to  emerge  out  of 
water  when  the  caisson  touched  the  bottom,  enabling  the  masonry  pier 
to  be  built  upon  it  without  any  cofferdam  round  it.  The  central  pier 
of  the  Harlem  River  Bridge  at  New  York,  for  which  a  level  bed  had  to  be 
formed  in  a  sharply-sloping  face  of  rock,  was  founded  by  compressed  air 
in  a  working  chamber  104  feet  long,  54  feet  wide,  and  7  feet  high,  with 
timber  sides  3  feet  thick,  and  a  roof  6  feet  thick,  upon  which  the  masonry 
of  the  pier  was  built ;  ''■  and  access  to  the  chamber  was  provided  by  a 

'   "  A  History  of  the  St.  Louis  Bridge,"  C.  M.  Woodward,  p.  2or,  plates  7  and  13. 
''  Scientific  American,  April,  1887,  p.  244. 
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shaft  with  an  air-lock  at  the  top  for  the  men,  and  another  shaft  with  an 
air-lock  at  the  bottom  for  materials.  Six  of  the  circular  piers  supporting 
the  huge  cantilevers  of  the  Forth  Bridge,  rest  on  foundations  carried 
down  to  depths  of  from  64  to  89  feet  below  high  water  by  compressed 
air,  two  having  been  founded  on  a  bed  cut  in  a  face  of  sloping  rock, 
and  the  other  four  having  been  sunk  33  to  49  feet  through  mud  and 
clay  into  boulder-clay. "■  The  circular  plate-iron  caissons  used  for  these 
foundations   were    70    feet   in 

diameter,     with      a      working        well-sinking  by  compressed  air. 
chamber  at  the  bottom  7  feet  Fig-  32.— Rochefort  Dock  w^aii. 

high;  and  they  were  floated 
out,  and  sunk  in  position  by 
putting  concrete  into  the  upper 
portion  above  the  roof  of  the 
chamber.  When  the  sinking 
was  completed,  the  working 
chamber  was  filled  with  con- 
crete as  usual ;  and  the  concrete 
in  the  upper  part  of  the  caisson 
was  raised  to  low-water  level, 
and  the  masonry  piers  built 
upon  it. 

Compressed  air  has  been 
sometimes  used  for  foundations 
sunk  through  water  -  bearing 
strata  on  land,  of  which  the 
foundations  of  two  of  the  piers 
forming  the  base  of  the  Eiffel 
Tower  are  instances,  as,  in 
order  to  reach  a  gravel  bed  in 
the  case  of  the  two  piers  nearest 
the  Seine,  it  was  necessary  to 
carry  the  foundations  1 6^  feet 
below  the  ordinary  water-level 
of  the  river.  These  foundations 
were  laid  33  feet  below  the  ground  by  four  wrought-iron  caissons,  49  feet 
long  and  13  feet  wide,  for  each  pier,  sunk  by  the  aid  of  compressed  air.^ 
Occasionally  compressed  air  is  only  used  as  a  final  resource,  when 
the  open-air  system  is  greatly  impeded  by  boulders  or  other  obstructions, 
or  by  frequent  inrushes  of  sand  or  silt  and  water.  Thus  the  sinking  of 
four  out  of  the  eighteen  pairs  of  cylinders  of  the  Chittravati  Bridge,  was 
completed  by  compressed  air,  owing  to  the  difficulties  in  dealing  with 
numerous  boulders  at  a  considerable  depth;  and  the  masonry  wells  on 
which  the  walls  of  a  dock  at  Rochefort  were  founded,  were  designed  so 
that  a  vaulted  masonry  roof,  with  a  central  circular  opening,  could  be 
readily  built,   i6|-  feet  from  the  bottom,  forming  a  working  chamber 
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1  "The  Forth  Bridge,"  W.  Westhofen,  pp.  22-31. 

'  "  Le  Tqur  Eiffel  de  300  metres,"  Max  de  Nansouty,  p.  18. 
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(Fig.  32),  whenever,  in  sinking  through  50  to  90  feet  of  alluvium,  a  greatei 
influx  of  silt  or  water  occurred  than  could  be  coped  with  by  excavation 
and  pumping,  and  the  sinking  completed  by  compressed  air.^ 

In  order  to  reduce  the  cost  of  the  compressed-air  system  for 
foundations  in  shallow  water,  the  caissons  have  been  made  movable 
in  some  cases,  being  raised  by  screw-jacks  as  the  masonry  is  built  up, 
a  plan  adopted  for  the  foundations  of  two  piers  of  the  Garrit  bridge 
over  the  Dordogne,  for  some  of  the  foundations  of  the  Cep  bridge  over 
the  Charente,  and  for  the  foundations  of  the  outer  portions  of  the  two 
breakwaters  protecting  the  harbour  of  La  Pallice  at  La  Rochelle.^  By 
this  means,  the  caisson  forming  the  working  chamber  can  be  used  over 
again  for  successive  lengths  of  foundations,  instead  of  remaining  em- 
bedded in  the  masonry  which  considerably  augments  the  cost  in  the 
case  of  foundations  in  small  depths  of  water ;  and,  accordingly,  this 
system  enables  compressed  air  to  be  used  for  works  in  shallow  water  at 
a  reasonable  cost. 


Piers  of  Bridges. 

The  difficult  part  of  the  piers  of  river  bridges  has  already  been  dealt 
with  under  the  head  of  foundations  ;  whilst  the  upper  portion  of  these 
structures  which  is  exposed  to  view,  though  on  that  account  requiring 
neatness  in  construction,  affords  no  cause  for  anxiety,  and  little  scope 
for  engineering  skill.  In  some  cases,  as  for  instance  where  disc  piles, 
screw-piles,  or  cylinder  piers  are  adopted,  the  foundation  and  upper 
part  of  the  pier  form  a  single  structure ;  whereas  in  other  cases,  solid 
masonry  superstructures  of  reduced  thickness  are  erected  on  the  top  of 
the  broader  cylindrical,  brick  well,  or  other  foundations.  The  upstream 
end  of  the  pier  is  tapered  off  with  a  pointed  cut-water  to  a  little  above 
the  water-level,  to  direct  the  current  with  as  little  eddy  as  practicable 
through  the  waterways  between  the  piers ;  and  a  cut-water  has  to  be 
formed  at  both  ends  of  the  pier  in  a  tidal  river,  where  the  current 
flows  alternately  in  both  directions.  An  extended  cut-water,  or  ice- 
breaker, has  to  be  built  on  the  upstream  side  of  piers  in  rivers  exposed 
to  severe  frosts,  to  break  up  the  masses  of  floating  ice  coming  down  in 
the  spring,  so  that  they  may  pass  through  the  openings  of  the  bridge, 
and  not  heap  up  against  the  piers  and  block  the  river ;  and  piers  are 
often  protected  from  the  injurious  blows  of  floating  debris  by  timber 
pilework  and  fenders. 

Influence  of  Pier  Foundations  on  the  Design  of  Bridges. 
— The  design  of  a  bridge  depends  primarily  on  the  spans  selected  for 
its  openings ;  and  the  spans  again  are  determined  by  the  number  and 
positions  of  the  piers.  Since,  however,  the  cost  of  a  bridge  varies 
approximately  in  proportion  to  the  square  of  its  span,  it  is  evident  that 
where  the  piers  are  of  small  height  and  their  foundations  easy,  small 
spans  and  numerous  piers  provide  the  most  economical  form  of  viaduct. 

'  Annates  des  Fonts  el  Ckmissees,  1884  (i),  p.  150,  and  plate  13,  figs.  3  and  4. 
'  liiii.,  1889  (z),  p.  461,  and  plates  50-54. 
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When,  on  the  contrary,  the  piers  have  to  be  made  a  considerable 
height,  and  more  especially  at  sites  where  subaqueous  foundations  have 
to  be  carried  down  to  a  considerable  depth  below  the  bed  of  the  river, 
it  becomes  expedient  to  adopt  large  spans  in  order  to  reduce  the 
number  of  piers.  The  low  brick  viaducts  carrying  railways  above 
ground  through  towns,  or  across  lands  subject  to  floods,  and  also  the 
higher  viaducts  across  valleys  with  larger  spans,  afford  instances  of 
numerous  piers ;  and  the  same  system  is  resorted  to  where  iron  viaducts 
have  to  be  supported  by  disc  piles  or  screw-piles  in  a  stratum  of  sand  or 
silt  of.indefinite  depth,  for  under  these  conditions,  the  weight  which  can 
be  borne  by  the  piers  in  the  soft  foundation  without  settlement,  can  only 
be  kept  within  the  restricted  limits  by  adopting  a  large  number  of  piers 
supporting  small  spans,  of  which  the  Morecambe  Bay  viaducts  furnish  a 
notable  example,  with  spans  in  general  of  only  30  feet  betvveen  the  disc- 
pile piers.  Large  spans,  on  the  other  hand,  of  between  300  and  500 
feet,  have  been  adopted  for  many  bridges  across  rivers,  in  order  to  reduce 
the  number  of  river  piers,  of  which  the  Saltash,  St.  Lawrence,  St.  Louis, 
Moerdyk,  Hiigli,  and  Hawkesbury  bridges  are  instances ;  whilst  in  a  few 
cases,  it  has  been  possible  to  avoid  altogether  building  river  piers  at 
unfavourable  sites,  by  adopting  spans  sufficient  to  bridge  over  the  river 
or  gorge,  as  in  the  bridges  over  the  Niagara  and  Zambesi  gorges,  the 
Douro  bridge  at  Oporto,  the  central  arch  of  the  Garabit  viaduct  in 
France,  and  the  Sukkur  Bridge  across  the  Indus.  Moreover,  owing  to 
the  exceptional  obstacles  in  portions  of  the  East  River  and  the  Firth  of 
Forth  to  the  construction  of  piers,  spans  of  unprecedented  magnitude 
were  resorted  to  for  the  Brooklyn  and  Forth  bridges.  Accordingly,  the 
nature  of  the  foundations  for  the  piers,  and  the  general  conditions  of 
the  site  affecting  their  height,  have  a  very  important  influence  on  the 
spans  that  should  be  adopted  for  a  bridge  crossing  a  river,  estuary,  or 
arm  of  the  sea. 

Provision  for  Navigable  Channel.— In  crossing  the  navigable 
channel  of  a  river  or  estuary,  the  piers  of  the  bridge  have  to  be  arranged 
so  as  not  to  encroach  unduly  on  the  channel,  and  to  leave  an  ample 
width  for  the  passage  of  vessels.  Accordingly,  in  a  bridge  designed  to 
have  several  openings  of  small  span,  one  or  two  openings  of  larger  span, 
affording  an  adequate  waterway  between  the  piers  at  the  navigable 
channel,  have  to  be  provided.  Moreover,  where  no  special  local  con- 
ditions of  a  deep  gorge  or  valley,  or  high  adjacent  land,  of  themselves 
necessitate  a  high  bridge,  the  piers  must,  nevertheless,  be  raised  suffi- 
ciently high  to  afford  the  requisite  headway  for  vessels  under  the  bridge 
at  the  highest  navigable  water-level  of  the  river.  In  making  these  pro- 
visions, full  allowance  must  be  made  for  any  reasonable  prospective 
improvement  in  the  navigable  channel,  and  increase  in  the  size  of  the 
vessels  navigating  the  river;  and,  therefore,  besides  allowing  an  ample 
waterway  and  headway  through  the  openings  of  any  bridge  erected 
across  a  navigable  channel,  it  is  necessary  that  the  foundations  of  the 
piers  of  these  openings  should  be  carried  down  far  enough  below  the 
bed  of  the  river  to  secure  them  from  being  undermined  by  any  requisite 
deepening  of  the  channel. 
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Loads  on  Foundations  of  Piers  of  Bridges. — The  weight  that 
has  to  be  borne  by  bridge  piers  necessarily  augments  in  an  increasing 
ratio  with  an  increase  in  the  span  ;  whilst  the  actual  weight  imposed  upon 
the  foundations  increases  also  with  the  depth  to  which  the  piers  have  to 
be  carried,  owing  to  the  increased  height  of  the  pier.  Provision, 
accordingly,  has  to  be  made  for  the  weight  due  to  large  spans  and  a 
considerable  depth  of  foundation,  by  giving  the  pier  a  larger  base, 
depending  on  the  limit  of  weight  which  can  be  safely  borne  by  the 
stratum  on  which  the  pier  rests.  The  maximum  load  imposed  on  the 
deep  sandy  stratum  of  Morecambe  Bay  by  the  disc  piles,  reached  4  tons 
per  square  foot,  5  tons  having  been  found  by  experiment  to  be  the  limit 
of  the  safe  load ;  whilst  the  load  borne  by  the  compact  London  Clay 
under  the  large  Tower  Bridge  piers  is  the  same.  Greater  loads,  how- 
ever, than  4  tons  per  square  foot  have  been  safely  placed  upon  the 
London  Clay  by  piers  of  other  bridges  across  the  Thames  at  London, 
namely,  ^\  tons  at  Charing  Cross  Bridge,  4!  tons  at  Blackfriars  Railway 
Bridge,  and  nearly  6  tons  per  square  foot  at  Cannon  Street  Bridge. 
Considerably  greater  loads,  moreover,  have  been  placed  on  much  less 
compact  strata  by  bridge  piers  founded  at  great  depths  below  the 
surface,  without  producing  settlement,  as,  for  instance,  8|-  tons  per 
square  foot  on  hard  sand  at  the  Gorai  Bridge  in  the  Ganges  delta, 
9  tons  on  sand  at  the  Hawkesbury  Bridge,  and  on  yellow  clay  at  the 
Hugli  Bridge,  and  i  ly  tons  per  square  foot  on  sand  at  the  Dufiferin 
Bridge  across  the  Ganges  at  IBenares.  These  latter  weights,  however, 
are  probably  in  excess  of  the  actual  loads,  as  no  allowance  has  been 
made  for  skin-friction  and  buoyancy,  which  would  have  a  material 
influence  in  reducing  the  weight  of  the  piers  resting  on  the  foundation, 
at  the  great  depths  below  the  surface  to  which  they  have  been  sunk. 


CHAPTER   VI. 

ROADS,   AND    STREET-PAVING, 

Importance  of  roads — Roads:  laying"  out  ordinary,  in  mountainous  districts  ; 
formation,  metalling ;  rolling,  with  horses,  and  steam  ;  maintenance, 
wear,  influence  of  materials  and  strata,  effects  of  traffic,  repairs — Street- 
paving  :  necessity  for,  in  towns  ;  forms — Stone  paving  :  cobble-stones  ; 
stone  setts,  materials  for,  sizes,  instances  ;  foundations  ;  joints ;  cost ; 
merits  and.  defects — Wood  paving :  dimensions  of  blocks,  laying ; 
joints  ;  duration  ;  cost ;  advantages  of  hard  woods  ;  merits  and  defects — 
Brick  paving :  countries  making  use  of,  foundations  ;  qualities  needed  ; 
cost,  merits  and  defects — Asphalt  paving :  composition  of  asphalt, 
natural,  mastic,  Trinidad  ;  laying  ;  cost ;  merits  and  defects — Con- 
clusions about  street-paving :  relative  advantages  of  the  different 
pavings  ;  kinds  used  in  some  European  and  American  cities — Foot- 
paths :  country,  materials  employed  ;  town,  forms  of  paving  used  and 
their  relative  merits,  curbs. 

Roads  have  been  deprived  by  railways  of  their  commanding  position  as 
the  chief  means  of  communication,  and  the  pioneers  of  civihzation  ;  but 
though  railways  have  absorbed  most  of  the  long-distance  trafific,  and 
furnish  the  most  rapid  method  of  opening  up  new  countries,  roads  have, 
nevertheless,  acquired  an  enhanced  importance  from  the  great  growth  of 
trafific  produced  by  the  railways,  combined  with  the  rapid  increase  of 
population,  and  the  demand  for  improved  facilities  for  transit.  The 
great  growth,  also,  of  cities  and  towns,  the  progress  of  sanitary  science, 
and  the  requirements  of  a  higher  civilization,  have  necessitated  improve- 
ments in  the  paving  of  streets  subjected  to  large  trafific. 


Roads. 

Laying  out  Roads. — The  great  roadmakers  of  ancient  times,  the 
Romans,  used  to  lay  out  roads  in  a  straight  line  from  point  to  point, 
which  sometimes  resulted  in  a  road  going  over  a  hill  which  a  moderate 
detour  would  have  avoided,  as,  for  instance,  the  old  Dover  road  in  con- 
tinuation of  Watling  Street,  which  passes  over  the  summit  of  Shooter's 
Hill  between  Blackheath  and  Welling.  Possibly  this  course  was 
adopted  as  the  easiest  in  a  forest-clad  country,  or  for  strategic  reasons ; 
but  modern  practice  has  tended  more  and  more  to  seek  easy  gradients, 
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in  preference  to  directness  of  route,  for  country  roads  \\hich  are  gene- 
rally laid  along  the  natural  surface  of  the  ground,  as  economical  con- 
siderations preclude  the  levelling  of  these  roads  by  cuttings  and 
embankments,  except  to  a  very  limited  extent  at  specially  steep  places. 
An  example  of  this  change  of  practice  is  afforded  near  Grasmere,  in 
Westmoreland,  where  three  coach-roads  may  be  noticed.;  the  oldest, 
long  ago  abandoned,  being  the  most  direct,  and  traversing  the  spurs  of 
the  hills  protruding  into  the  valley  ;  the  next,  at  a  lower  elevation,  con- 
touring to  some  extent  the  spurs,  and  consequently  more  circuitous ; 
and,  lastly,  the  present  coach-road  in  the  valley,  which,  though  con- 
siderably longer,  has  comparatively  easy  gradients.  Roads  are  well 
adapted  for  following  the  contours  of  a  hilly  country,  as  sharp  turns  are 
admissible ;  and  zigzags  are  sometimes  resorted  to  for  reducing  the 
gradient  of  a  steep  ascent. 

In  mountainous  districts,  roads  should  be  laid  out  so  as  to  obtain  the 
minimum  amount  of  variation  of  level  practicable ;  and  long  steep 
gradients  should  be  provided  with  fairly  flat  short  pieces  at  intervals,  to 
afford  the  horses  resting-places  in  the  ascent,  and  to  reduce  the  injury 
to  the  road  caused  by  the  descent  of  the  drainage  in  the  event  of  a 
stoppage  of  the  cross  drains.  The  road  has  to  be  carried  gradually  up 
the  valley  leading  to  the  dividing  ridge,  following  along  one  of  the  side 
slopes,  so  as  to  make  the  gradient  as  uniform  as  possible  in  ascending  to 
the  pass  through  the  mountain  range. 

The  gradients  of  a  road  must  largely  depend  on  the  nature  of  the 
country  traversed;  but  the  natural  gradients  of  the  land  may  often  be 
materially  lightened  by  adopting  a  circuitous  course,  and  occasionally 
by  a  moderate  amount  of  cutting  and  embankment.  Telford,  in  the 
main  roads  he  laid  out,  endeavoured  usually  to  restrict  the  maximum  or 
ruling  gradient  to  i  in  30,  by  making  detours  where  necessary ;  ^  but 
sometimes  gradients  of  i  in  18,  or  even  i  in  15,  have  to  be  allowed. 
The  sacrifices  which  should  be  made  in  increased  length  of  road,  or 
earthwork  in  cuttings  and  embankments,  must  clearly  be  determined  by 
the  difficulties  of  the  district,  and  the  importance  of  the  vehicular 
traffic. 

Formation  of  Road. — On  firm  ground,  it  is  only  necessary  to  dig 
a  shallow  trench  or  drain  along  each  side  of  the  road,  to  level  small  in- 
equalities and  fill  up  hollows,  and  to  raise  the  road  about  4  to  6  inches 
towards  the  centre,  according  to  its  width,  for  the  sake  of  drainage, 
before  laying  on  the  materials  forming  the  lining  of  the  road,  which 
have  to  stand  the  wear  and  tear  of  the  traffic.  The  width  adopted  for  a 
road  varies,  according  to  its  importance,  from  about  20  feet  up  to  35 
feet  for  the  chief  main  roads.  The  surface  of  a  road  in  cross  section 
should  be  a  very  flat  ellipse,  or  preferably  two  straight  lines  sloping 
down  to  the  water-table  or  gutter  on  each  side,  joined  by  a  short  curve  in 
the  centre,  so  that  rain  falling  on  the  road  may  run  off  to  the  side  drains; 
and  the  removal  of  this  water  is  facilitated  by  a  longitudinal  gradient, 

'  "  Report  of  the  Commissioners  for  repairing  the  Roads  between  London  and 
Holyhead,"  1816  ;  and  "  Reports  of  Mr.  Telford  upon  the  Holyhead  Road,"  1819  and 
1820,  plates. 
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causing  it  to  run  down  the  side  drains  to  the  cross  drains  formed  at 
intervals,  leading  it  into  the  ditch  alongside  each  fence  bordering  the 
road. 

Mountain  roads,  cut  into  the  side  of  a  valley,  are  generally  given  a 
cross  slope  from  the  outside  down  towards  the  inside,  the  drainage 
from  the  road,  and  from  the  side  of  the  hill,  coming  into  a  channel  along 
the  inner  edge  of  the  road,  and  being  discharged  at  intervals  through 
culverts  passing  under  the  road  to  the  outer  slope.  1  By  this  means  the 
road  is  relieved  from  the  drainage  water  of  the  slope  above  it,  which  has 
to  flow  across  the  road  where  the  cross  slope  dips  toward  the  outside,  and 
from  the  gradual  disintegration  which  may  result  from  the  flow  of  water 
over  the  outer  edge  of  the  road ;  but  the  cross  drains  must  be  given  an 
ample  capacity,  to  prevent  the  possibility  of  the  road  becoming  a  sort 
of  waterway  during  exceptional  rainfall.  Slips  down  the  hilly  slope 
on  the  inner  side  of  a  mountain  road,  may  to  some  extent  be  prevented 
by  retaining  walls;  and  the  road  has  to  be  protected  at  ceitain  places 
from  avalanches,  or  the  descent  of  debris,  by  a  shelter  of  timber  or 
masonry,  or  by  carrying  the  road  inside  a  tunnel  across  exposed  slopes. 
Where  the  ground  is  soft,  a  layer  of  large  stones  or  pitching  on 
edge  is  required  to  consolidate  the  foundation  for  the  road ;  and  where 
the  road  has  to  traverse  marshy  land  or  a  bog,  the  land  should  be 
thoroughly  drained  before  the  road  is  formed  over  it,  or  layers  of 
fascines  may  be  deposited  on  the  marsh,  which  serve  to  support 
the  road. 

Metalling  Roads, — Broken  stone  is  the  material  commonly 
employed  for  the  coating  of  main  country  roads,  and  for  streets  with 
moderate  traffic  in  towns,  gravel  being  only  used  for  roads  having  little 
traffic.  McAdam,  in  the  early  part  of  the  nineteenth  century,  pointed 
out  that  roads  are  best  made  and  repaired  with  broken  stone,  when  the 
stones  are  hard,  angular,  and  of  fairly  uniform  size ;  ^  and  they  should 
be  broken  sufficiently  small  to  pass  through  a  ring  not  exceeding  2\ 
inches  in  diameter.  This  system  of  forming  roads  with  broken  stones 
of  definite  size,  termed  road-metal,  deposited  in  a  layer  6  to  10  inches 
thick  over  the  whole  surface,  has  been  called  macadamizing  after  its 
inventor,  and  has  been  universally  adopted.  The  interstices  between 
the  broken  stones  are  best  filled  up  by  spreading  small  gravel  on  the 
top,  with  a  small  proportion  of  the  gritty  scrapings  off  macadamized 
roads  in  wet  weather,  which  serve  to  consolidate  the  road.  In  byroads, 
only  about  the  central  12  to  15  feet  are  metalled. 

Rolling  of  Macadamized  Roads. — Formerly,  even  in  many  of 
the  London  streets,  the  consolidation  of  the  rough  layer  of  broken  stones 
was  left  to  be  gradually  effected  by  the  wheels  of  the  vehicles  passing 
over  it ;  and  during  dry  weather  the  rough  stones  remained  loose  for 
a  long  time,  and  were  very  prejudicial  to  horses  and  vehicles,  as  well  as 
very  onerous  to  traction.     At  the  present  day,  in  London  and  other 

'  Proceedings  Inst.  C.E.,  vol.  xxxviii.  p.  81. 

^  "Remarks  upon  the  Present  System  of  Road-malcing,  with  Observations,  ivilh 
a  View  to  the  Introduction  of  Improvements  in  the  method  of  Making,  Repairing, 
and  Preserving  Roads,"  J.  L.  McAdam.     Bristol,  181 6. 
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cities  and  towns,  and  even  in  many  country  districts,  the  consolidation 
of  the  layer  of  road-metal,  or  macadam,  is  accomplished  by  a  steam- 
roller, with  the  aid  of  a  suitable  quantity  of  clean  gravel  and  sand,  and 
ample  watering.  Rollers  drawn  by  six  or  eight  horses  were  often  used 
formerly  for  rolling  macadamized  roads,  as  the  rollers  are  comparatively 
cheap,  and  being  about  a  third  of  the  weight  of  steam-rollers,  cost  less 
to  transport  from  place  to  place.  Horse-rollers,  however,  are  awkward 
to  turn ;  and  they  are  less  effective  than  the  wider  and  heavier  steam- 
rollers, which  travel  in  either  direction ;  whilst  the  metalling  is  some- 
what disturbed  by  the  horses'  feet.  Moreover,  the  cost  of  traction  is 
considerably  less  with  steam-rollers,  in  proportion  to  the  work  done, 
than  with  horse-rollers ;  and  on  steep  gradients,  steam-rollers  are  far 
more  advantageous.^  Accordingly,  steam-rollers  are  decidedly  prefer- 
able to  horse-rollers,  provided  there  is  sufficient  work  to  keep  them 
fairly  occupied;  and  their  relative  economy  in  working  soon  compensates 
for  their  large  initial  cost. 

A  newly-formed  macadamized  road,  levelled  by  a  steam-roller, 
provides  a  smooth,  solid  carriage-way,  not  only  far  more  easy  for 
traction,  but  also  more  durable  than  unrolled  layers  of  stones,  which 
are  worn  and  disturbed  by  the  wheels  and  horses'  feet  before  becoming 
incorporated  into  the  roadway.  Soon  after,  however,  the  opening  of 
such  a  road,  some  of  the  sand  works  up  on  to  the  surface  under  the 
compression  of  the  traffic,  producing  mud  in  wet  weather,  which 
should  be  promptly  removed. 

Maintenance  of  Macadamized  Roads. — The  period  of  dura- 
tion of  a  road  in  good  order  depends  primarily  upon  the  amount  of 
traffic  passing  over  it,  and  the  hardness  and  toughness  of  the  material 
used  for  the  road-metal ;  and  it  is  also  affected  by  the  nature  of 
the  foundation,  and  its  being  kept  free  from  mud  in  wet  weather  by 
frequently  sweeping  with  a  large  revolving  broom  drawn  by  a  horse, 
enabling  it  to  dry  quickly,  and  preventing  the  formation  of  puddles.  On 
country  roads,  the  loss  by  wear  of  a  road  metalled  with  good  material 
varies  in  thickness,  according  to  the  traffic,  between  about  \  inch  and  i 
inch  in  a  year ;  but  in  streets  of  towns  with  large  traffic,  the  wear  may 
reach  about  4  inches  in  a  year.  The  best  materials  for  a  road  are  basalt, 
whinstone,  granite,  and  other  hard,  tough,  primitive  rocks  unaffected 
by  the  weather;  broken  flints  are  less  suitable  on  account  of  their 
brittleness ;  and  limestones,  which  are  often  used,  though  hard,  are 
liable  to  disintegration  by  wet  and  frost.  Gravel  is  only  suited  for 
roads  with  small  traffic ;  and  round,  unbroken  shingle  should  never  be 
used,  as  the  roundness  of  the  stones  prevents  their  binding  into  a 
compact  coating  for  the  road.  On  metalled  streets  and  roads  with 
large  traffic,  it  is  true  economy  to  employ  the  best  materials,  as  their 
large  cost  is  more  than  compensated  for  by  the  reduction  in  labour 
on  repairs,  and  the  advantages  to  the  public  of  not  having  the  traffic 
frequently  impeded  or  stopped  for  remaking  the  road.  In  country 
districts,  the  materials  are  generally  obtained  from  the  nearest  available 

'  Annahs  des  Fouls  et  Chaussks,  1S82  (i),  pp.  437  and  659. 
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quarry  or  gravel-pit ;  and  very  frequently  the  quality  of  the  materials, 
and  the  nature  of  the  substratum  are  indicated  by  the  condition  of  the 
roads,  for  the  maintenance  of  roads  is  necessarily  far  more  onerous  over 
clayey  or  chalky  strata,  with  only  indifferent  material  readily  available 
for  metalling,  than  on  sandy,  gravelly,  or  rocky  strata,  with  good  stone 
for  metalling  close  at  hand. 

In  forming  roads  through  low-lying  valleys,  the  surface  should  be 
raised  above  the  ordinary  flood-level  of  the  adjacent  river  or  stream ; 
and  trees  should  not  be  allowed  to  overhang  the  road,  as  the  drip  from 
them,  and  the  exclusion  of  sun  and  air  from  a  road,  keeps  it  damp  and 
soft,  and  therefore  more  subject  to  wear  and  less  easy  for  traffic. 

Where  the  traffic  is  large,  the  layer  of  road-metal  is  gradually  worn 
down  till  it  becomes  too  thin  to  support  the  traffic ;  and  hollows  are 
liable  to  be  formed  at  the  weakest  places,  producing  puddles  of  water 
in  wet  weather,  which  further  injure  the  road.  Moreover,  the  greatest 
traffic  occurs  along  the  centre  of  the  road,  which,  accordingly,  becomes 
flat,  and  is  no  longer  properly  drained.  The  repair  of  main  roads  and 
streets  should  be  effected  by  a  fresh  layer  of  road-metal  spread  over  the 
whole  metalled  surface,  and  by  reforming  the  road  again,  with  more 
material  in  the  centre,  to  its  original  section.  The  surface  of  the  road 
should  be  cleared  of  mud,  and  with  advantage  slightly  roughed  with  a 
pick,  or  preferably  in  towns  by  a  scarifier  armed  with  projecting  teeth, 
before  the  new  layer  is  deposited,  to  bind  the  new  metalling  to  the  old ; 
and  the  stones  of  the  new  layer  may  with  advantage  be  rather  smaller 
in  size  than  the  first  coating,  and  the  interstices  between  them  should 
be  filled  with  the  coarse  road-sweepings  saved  for  the  purpose,  consisting 
in  wet  weather  mainly  of  crushed  road-metal. 

In  country  districts,  the  traffic  keeps  to  the  centre  of  the  road,  which 
is  worn  into  hollows  in  soft  places  in  the  centre  by  the  horses'  feet ; 
and  a  rut  is  formed  on  each  side  by  the  wheels.  The  covering  of  the 
road  with  a  continuous  layer  of  fresh  road-metal  would  be  too  costly 
for  roads  of  minor  importance ;  and  the  sides  of  the  road  are  little 
worn  in  comparison  with  the  centre.  Filling  the  ruts  with  stones  is 
objectionable,  as  the  vehicles  tend  to  form  fresh  ruts  alongside,  and 
are  apt  to  scatter  the  stones  in  crossing  the  narrow  line.  Accordingly, 
on  the  approach  of  the  winter,  broad,  thin  patches  of  stones  are  placed 
at  intervals  across  each  rut  alternately,  as  well  as  on  the  worst  hollows 
in  the  centre  of  the  track.  These  patches  divert  the  traffic  to  some 
extent  towards  the  sides,  till  they  are  gradually  incorporated  in  the 
road ;  after  which,  patches  are  laid  down  in  the  intervals,  and  the 
metalling  is  thus  gradually  renewed  at  a  moderate  cost,  and  without 
the  strain  on  the  traffic  which  a  continuous  covering  of  unrolled  metal- 
ling would  produce.  Where,  however,  the  importance  of  the  road 
admits  of  the  cost  of  repairing  it  with  a  coating  of  broken  stones  and 
rolling  it,  this  system  should  be  adopted. 
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Street-paving. 

In  towns  where  the  traffic  in  the  central  districts  and  main  thorough- 
fares is  large,  macadamized  roads  wear  so  rapidly,  and  need  such 
frequent  repairs,  that  the  cost  of  renewals  and  the  hindrance  to  traffic 
beccme  so  great  as  to  necessitate  a  more  durable  lining  for  the  principal 
streets.  Moreover,  in  the  poor,  densely  populated  quarters  of  large 
cities,  the  dirt  and  refuse  absorbed  by  metalled  roads,  in  the  midst  of 
dirty,  ill-fed  inhabitants,  are  a  source  of  danger  to  health ;  whilst  the 
dust  and  dirt  produced  by  these  roads  are  objectionable  in  the  richer 
quarters,  where  it  is  expected  that  the  discomforts  attending  the  cooped- 
up  life  in  large  towns  will  be  reduced  to  a  minimum.  Accordingly, 
under  these  conditions,  a  less  absorbent  coating,  less  liable  to  be 
ground  into  dust  and  dirt,  and  more  easily  cleansed  than  macadam,  is 
essential. 

Different  Forms  of  Paving. — A  paving  of  stone  setts,  laid  in 
rows  across  the  road,  upon  a  solid  foundation,  has  been  extensively 
used  for  many  years  in  streets  having  a  very  large  traffic.  Wood  has 
also  been  adopted  for  the  coating  of  streets,  in  different  forms.  Thus, 
in  countries  where  timber  is  abundant  and  stone  is  difficult  to  obtain, 
plank  roads  have  been  formed — a  system  frequently  adopted  in  America, 
and  still  more  commonly  resorted  to  for  footpaths,  of  which  many 
instances  are  still  found  in  such  comparatively  old  cities  as  Quebec, 
Montreal,  and  Toronto  ;  but  the  life  of  a  planked  road  is  short,  owing 
to  w-ear  and  decay.  Another  form  of  wood  paving,  often  found  in 
Canadian  cities,  consists  of  cylindrical  blocks  cut  from  round  logs  of 
moderate  size,  and  bedded  in  sand  with  their  fibres  vertical,  which 
makes  a  fairly  good  roadway  for  a  moderate  traffic  when  newly  laid 
down ;  but  in  two  or  three  years  this  kind  of  paving  becomes  very 
irregular.  A  more  durable  paving  of  cylindrical  blocks  has  been  laid 
down  in  the  United  States,  by  filling  the  joints  with  cement ;  but  the 
wide  interstices  between  these  blocks  necessitate  the  employment  of  a 
large  proportion  of  cement.  The  ordinary  form  of  wood  paving  in 
streets,  consists  in  lining  the  surface  of  the  road  with  rectangular,  wood 
blocks  laid  on  a  firm  foundation  across  the  street,  like  stone  setts. 
Hard  bricks  have  been  long  employed  in  Holland  for  paving  streets  and 
roads,  and  have  sometimes  been  used  elsewhere,  within  recent  years, 
instead  of  stone  setts  or  wood  blocks.  Rock  asphalt,  founded  on  a 
layer  of  concrete,  is  another  paving  which  has  been  widely  introduced 
in  streets  having  the  largest  traffic — as,  for  instance,  in  the  city  of 
London  and  in  New  York. 


Stone  Paving. 

Cobble-stone  Paving.— Round  cobble-stones  bedded  in  the  road 
formation  furnish  the  simplest  form  of  stone  paving,  and  were  largely 
employed  formerly  in  various  provincial  toM-ns  in  England ;  but  such  a 
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paving  is  very  rough,  quite  unsuited  for  heavy  traffic,  and  very  difficult 
to  clean,  though  it  affords  a  fair  foothold  for  horses. 

Quality  and  Sizes  of  Stone  Setts  for  Paving. — The  best 
material  for  stone  setts  is  a  very  hard,  tough  stone,  not  liable  to  wear 
very  smooth,  such  as  granite  and  other  primitive  rocks,  composed  of 
quartz,  felspar,  and  hornblende  in  various  proportions.^  On  steep 
gradients,  somewhat  softer  stones,  such  as  millstone  grit  or  other  stones 
of  similar  quality,  specially  selected  owing  to  their  retaining  a  rough 
surface  under  wear,  should  be  used,  so  as  to  ensure  a  good  foothold  for 
horses.  Formerly  setts  from  6  to  9  inches  wide,  8  to  r4  inches  long, 
and  about  9  inches  deep,  were  commonly  employed  in  London  for 
paving  streets  with  large  traffic.  These  wide  setts  were  heavy,  and 
therefore  little  subject  to  disturbance,  and  expedited  the  laying  by 
reducing  the  number  of  rows  ;  but  they  generally  wear  smooth  and 
become  rounded,  so  that  horses  tend  to  slip  on  them,  and  on  inclines 
are  liable  not  to  be  arrested  by  the  joints.  Though  this  class  of  paving 
is  still  in  existence  in  London,  the  best  paving  is  now  laid  with  setts 
not  exceeding  3  inches  in  width,  so  as  to  bring  the  joints  closer 
together;  and  the  depth  has  been  reduced  from  9  inches,  with  a 
maximum  of  \2  inches,  down  to  between  6  and  ']\  inches,  being 
accompanied  with  a  corresponding  reduction  in  the  length,  which 
should  not  exceed  about  9  inches.  More  than  fifty  years  ago,  cubes 
of  Mount  Sorrel  granite,  with  dimensions  of  only  3  to  4  inches,  were 
employed  for  paving  the  departure  approach  to  Euston  Station,  and 
subsequently  a  part  of  Watling  Street  in  the  city,  with  remarkably 
satisfactory  results.  The  foundation  was  formed  of  three  4-inch  layers 
of  gravel  and  chalk,  of  diminishing  degrees  of  coarseness,  thoroughly 
rammed  and  consolidated,  upon  which  the  stones,  3  inches  wide,  from 
3  to  4  inches  deep,  and  4  inches  long,  were  laid  in  rows  on  a  i-inch 
bed  of  fine  sand,  and  brought  to  a  level  surface  by  the  blows  of  a 
55-lb.  wooden  rammer,  the  joints  being  filled  in  with  fine  gravel. 
This  pavement  afforded  a  good  foothold  for  horses  with  its  numerous 
joigts,  was  easy  for  traction  with  its  even  surface,  and  caused  com- 
.  paratfvelyjittle  noise  under  a  heavy  traffic;  whilst  its  wear,  after  32 
years  of  the'tery  heavy  traffic  along  Watling  Street,  was  hardly  per 
ceptible  where  it  had  been  left  undisturbed.  ^  Though  the  small  length 
of  the  stones  prevents  the  possibility  of  obtaining  the  bond  between  the 
rows  which  the  longer  stones  commonly  employed  afford,  nevertheless 
this  paving,  owing  to  the  number  of  its  joints,  is  well  adapted  for 
inclines,  where  a  good  foothold  for  the  horses  is  of  primary  importance. 

Foundations  for  Stone  Paving. — The  success  of  the  Euston  pave- 
ment was  due  in  a  great  measure  to  the  firmness  of  its  foundation,  in  which 
respect  the  earlier  stone  pavements  were  often  deficient.  Sometimes 
the  stone  setts  have  been  laid  upon  the  old  macadamized  surface  of  the 
road;  but  unless  this  surface  happens  to  be  very  solid,  the  paving 
settles  unequally,  producing  irregularities  and  hollows  in  the   surface, 

'  Proceedings  Inst.  C.E.,  vol.  Iviii.  p.  4. 
^  Ibid.,  vol.  ix.  p.  216. 
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which  are  injurious  to  the  vehicles,  dangerous  for  the  horses,  and 
damaging  to  the  setts.  The  foundations,  accordingly,  of  a  stone 
pavement  should  always  be  very  carefully  formed  with  consolidated 
layers  of  suitable  materials,  finished  off  with  a  solid,  even  surface, 
before  the  paving  is  put  on ;  and  in  streets  with  very  heavy  traffic, 
the  foundation  should  consist  of  a  layer  of  Portland  cement  concrete, 
not  less  than  6  inches  thick,  formed  with  a  smooth  surface  to  the  exact 
profile  of  the  road,  and  left  to  set  for  about  ten  days  before  the  laying 
of  the  setts  is  commenced.  A  layer  of  £•  to  i  inch  of  sand  should  be 
spread  on  the  top  of  the  concrete  foundation,  as  a  cushion  for  the  setts, 
to  prevent  them,  when  rammed  down  for  forming  an  even  surface,  from 
injuring  the  surface  of  the  concrete,  and  to  render  the  traffic  over  the 
setts  less  noisy.  When  a  consolidated  macadamized  layer,  or  an  old 
pitched-stone  foundation  reaches  very  nearly  the  level  of  the  foundation 
surface  of  the  road  to  be  paved,  bituminous  concrete  is  used  with 
advantage,  as,  unlike  cement  concrete,  it  is  not  liable  to  crack  when 
very  thin. 

Joints  of  Stone  Setts. — The  setts  are  laid  across  the  street  in 
parallel  rows  as  close  together  as  practicable,  with  about  three  longitudinal 
rows  on  each  side  along  the  curb  of  the  footway,  forming  the  gutters  lead- 
ing the  water  to  the  gullies  placed  at  suitable  intervals ;  and  the  joints 
between  the  setts  are  filled  up  with  sand,  gravel,  lime,  cement  grout  with 
gravel,  or  pitch  with  gravel.  Sand  and  gravel  fill  up  the  joints 
efifectually ;  but  they  admit  of  the  percolation  of  water  down  to  the 
foundation,  which,  if  consisting  partially  of  the  ordinary  soil,  may  be 
thereby  disintegrated;  and  they  also  absorb  impurities  ofif  the  road. 
Grouting  the  sand  or  gravel  in  the  joints  with  lime  or  cement  may 
provide  a  fairly  impermeable  roadway ;  but  its  imperviousness  is  liable 
to  be  impaired  by  the  traffic  being  turned  on  to  it  before  the  grout  has 
had  time  to  set,  or  by  any  movement  of  the  setts  under  the  shocks  of 
the  traffic ;  and  settlement  may  result  from  the  infiltration  of  water, 
unless  there  is  a  foundation  of  concrete.  Pitch,  liquefied  by  boiling  with 
creosote  oil,  poured  into  the  joints,  completely  fills  the  interstices 
between  the  gravel,  and  forms  an  elastic,  impervious  joint,  not  liable 
to  crack,  like  grout,  from  the  vibration  of  the  traffic ;  and,  consequently, 
this  asphaltic  kind  of  joint  serves  to  form  the  most  impervious  and 
durable  paved  roadway. 

Cost  of  Stone  Paving. — The  cost  of  laying  down  any  form  of 
paving  necessarily  varies  with  the  nature  of  the  foundation,  and  the 
quality  of  the  material  used;  but  with  granite  setts  laid  upon  a  concrete 
foundation,  the  cost  in  some  of  the  principal  cities  of  the  United  States, 
in  Toronto,  and  London,  appears  to  have  amounted,  on  the  average, 
to  between  i/i,s.  i,d.  and  i8i'.  i^d.  per  square  yard.^ 

Merits  and  Defects  of  Stone  for  Pavements.— Stone  paving, 
well  laid  with  hard  setts  on  a  solid  foundation,  wears  very  slowly  and 
uniformly  under  very  heavy  traffic,  and  is  therefore  an  economical 
pavement.    Moreover,  when  jointed  with  pitch  on  a  concrete  foundation 

'   "  Highway  Construction,"  A.  T.  Byrne,  New  York,  p.  72. 
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stone  paving  is  impervious  and  clean ;  whilst  with  thin  setts,  it  is 
suitable  for  gradients  up  to  about  i  in  16.  All  pavements  suffer  from 
frequent  partial  disturbances,  for  getting  at  gas  and  water  pipes,  and 
underground  tubes  used  for  various  other  purposes,  as  well  as  occasional 
interferences  for  the  repair  or  enlargement  of  sewers  ;  and  stone  paving 
presents  less  impediments  to  the  repairs  thereby  necessitated,  than 
some  other  pavements.  Subways  for  the  pipes  and  tubes  under  the 
streets,  would  obviate  these  inconveniences ;  but  their  cost  has  hitherto 
prevented  their  general  adoption. 

The  chief  objections  to  stone  paving  are  its  noise,  its  resistance  to 
traction,  its  hardness  and  roughness  for  quiet  and  light  traffic,  its 
slipperiness  if  formed  with  wide  setts  of  hard  stone,  and  its  want  of 
cleanliness  if  laid  with  permeable  joints  on  a  soft  foundation. 


Wood  Paving. 

Dimensions  and  Laying  of  Wood  Blocks. — A  concrete 
foundation,  which  is  desirable  with  stone  setts,  becomes  essential  when 
the  paving  is  formed  with  wood  blocks ;  for  the  wood  blocks  are  soon 
destroyed  by  the  puddles  and  jolts  resulting  from  irregular  settlement. 
The  ordinary  dimensions  for  wood  blocks,  laid  with  their  fibres 
vertical,  are  9  inches  in  length,  6  inches  in  depth,  and  3  inches  in 
width;  though  occasionally  they  differ  from  these  by  an  inch  more 
or  less  in  length  and  depth.  They  are  laid  on  the  concrete  founda- 
tion, about  6  inches  thick,  finished  off  to  the  proper  profile  of  the 
street,  in  rows  at  right  angles  to  the  traffic ;  and  this  arrangement 
is  preserved  for  vehicles  turning  at  the  intersection  of  streets,  by 
laying  some  of  the  rows,  on  each  side  of  the  turning,  diagonally  in 
opposite  directions,  or  in  some  instances  at  cross  streets,  by  laying 
the  whole  of  the  central  portion  common  to  the  two  roads,  diagonally 
at  right  angles  to  the  turn  round  each  of  the  four  corners.  Two  or 
three  rows  of  wood  blocks  are  laid  longitudinally  alongside  the  curb  on 
each  side,  to  form  a  gutter.  A  space  has  also  to  be  left  at  each  side,  of 
between  i  and  2  inches  in  width,  to  allow  for  the  expansion  of  the 
blocks,  after  being  laid  down,  from  their  absorption  of  moisture,  which 
is  greatest  with  soft,  dry  woods,  amounting  in  extreme  cases  to  i^  inches 
in  8  feet,  and  small  in  the  case  of  Australian  hard  woods  and  creosoted 
pine.  The  open  joint  thus  left  must  be  filled  up  with  sand  or  clay, 
which  is  gradually  raked  out  as  the  expansion  progresses,  till  it  reaches 
its  limit  in  a  year  or  two,  when  the  remaining  space  should  be  filled 
up  permanently  hke  the  other  joints. 

Joints  of  Wood  Blocks. — In  laying  the  rows,  the  requisite 
intervals  for  the  intervening  joints  are  secured  by  inserting  thin  wooden 
laths  between  the  rows,  or  by  driving  small  projecting  studs  into  the 
side  of  each  block,  so  as  to  keep  them  sufficiently  apart.  The  joints 
are  filled  with  Portland  cement  grout,  or  with  pitch ;  and  as  it  has  been 
found  that  the  wide  joints  of  |  to  1  inch  formerly  adopted,  are  not 
needed  for  providing  adequate  foothold,  the  cement-grout  joints  are  now 
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made  about  i  inch  thick ;  whilst  in  the  case  of  pitch,  the  blocks  can  be 
laid  close  together,  with  a  minimum  joint  of  yV  inch.  These  thin  joints, 
by  reducing  the  intervals  between  the  blocks,  prevent  the  spreading  out 
of  the  fibres  of  the  wood  under  the  traffic.  The  advantages  of  filling 
the  joints  with  pitch  are,  that  the  blocks  can  be  put  closer  together 
than  with  cement  grout;  that  the  traffic  can  be  admitted  on  to  the 
paving  directly  the  pitch  has  cooled,  whereas  the  cement  grout  would 
need  some  days'  rest  to  set;  that  the  pitch  joints  are  elastic,  adapting 
themselves  somewhat  to  expansion  or  contraction  ;  and  that  they  are 
more  impervious  than  cement  grout  in  the  event  of  a  very  severe  frost, 
which,  by  causing  the  blocks  to  shrink,  would  make  the  cement  crack. 
On  the  other  hand,  pitch  joints  are  said  to  be  subject  to  evaporation,  and 
consequent  decay,  in  hot,  dry  weather ;  but  this  defect,  if  it  exists,  can  be 
remedied  by  pointing  the  joints  with  cement  grout,  down  to  about  an 
inch  below  the  surface,  over  the  pitch  joint ;  and  the  pitch  joint  is  on  the 
whole  generally  preferred.  Before  a  street  paved  with  wood  is  opened 
for  traffic,  a  thin  layer  of  gravel  is  spread  over  the  surface,  which, 
being  pressed  into  the  wood  by  the  horses  and  wheels,  preserves  it  and 
roughens  it ;  and  gravel  or  sand  has  to  be  sprinkled  over  wood  paving 
when,  in  damp  weather,  the  surface  becomes  greasy  from  the  film  of 
mud  brought  by  the  traffic  from  the  neighbouring  macadamized  streets. 

Duration  of  Wood  Paving. — The  wear  and  life  of  wood  pave- 
ments are  necessarily  proportionate  to  the  weight  of  the  traffic,  and 
vary  according  to  the  quality  of  the  wood  used  for  the  blocks ;  but 
they  are  subject  to  modification  by  the  nature  of  the  traffic,  peculiarities 
in  the  climate,  the  width  of  the  joints,  and  the  general  soundness  or 
otherwise  of  the  blocks.  The  annual  wear  of  several  wood  pavements 
in  the  City  and  West  End  of  London,  was  found  to  vary  between  jL 
and  \  inch;  whilst  the  traffic  in  these  streets  per  day  of  i6  hours, 
ranged  between  279  tons  per  }'ard  in  width  in  Sloane  Street,  and 
1360  tons  in  Fleet  Street."^  The  average  life  of  a  wood  pavement  of 
soft-wood  blocks  is  about  seven  years  ;  but  some  wood  pavements,  by 
relaying  and  renewals,  have  lasted  several  years  longer ;  whilst  others 
have  had  to  be  entirely  renewed  in  five  years,  or  even  less,  when  the 
wood  has  proved  defective. 

Cost  of  Wood  Paving. — The  cost  of  laying  wood  paving  with 
a  concrete  foundation,  in  several  streets  in  London,  has  ranged  from 
10 J.  6i/.  up  to  lis.  per  square  yard;  whilst  wood  paving,  varying  in 
quality  and  ^\'ith  different  foundations,  in  various  cities  in  the  United 
States,  has  cost  from  4^.  up  to  15^.  per  square  yard ;  ^  and  in  Toronto, 
the  cost  has  varied  from  45.  ']d.  per  square  yard  for  wood  blocks  on  a 
gravel  foundation,  up  to  11s.  for  tamarack  on  a  concrete  foundation. 

Advantages  of  Hard  Woods  for  Paving. — Experiments  with 
various  kinds  of  woods  in  the  streets  of  Sydney,  have  demonstrated  the 
very  superior  durability  of  some  of  the  hard  woods  of  Australia,  especially 
tallow  wood,  spotted,  blue,  and  red  gum,  and  black  butt,  some  of 
the  blocks  laid  down  having  shown  a  maximum  wear  of  only  —^  inch, 

'  Proceedings  Inst.  C.E.,  vol.  Ixxviii.  p.  280. 
'  "  Highway  Construction,"  A.  T.  Byrne,  p.  93, 
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after  sustaining  for  eight  years  a  daily  traffic  of  about  750  tons  per  yard 
of  width. "■  The  life  of  this  hard-wood  paving,  if  properly  laid  on  a  good 
foundation,  has  been  estimated  at  a  minimum  of  twenty-one  years.  The 
greater  slipperiness  of  this  dense  wood  may  necessitate  making  the 
joints  not  less  than  i  to  |  inch  in  width;  and  the  greater  noise  observed 
in  some  cases  with  these  hard  woods,  could  be  easily  remedied  by  a  cushion 
of  sand  on  the  concrete  foundation.  These  dense  woods,  however, 
are  not  nearly  so  subject  to  expansion  by  absorption  of  moisture  as  soft 
woods ;  and  their  density  is  also  valuable  in  preventing  their  absorbing 
impurities  from  the  surface  of  the  streets.  The  cost  of  the  hard  woods 
for  a  long  time  prevented  their  adoption  for  pavements  in  Europe,  but 
they  have  now  come  into  very  general  use ;  and  their  freedom  from 
absorption,  and  their  long  life,  should  lead  to  their  extensive 
employment  in  large  towns. 

Merits  and  Defects  of  Wood  for  Pavements. — The  great 
merit  of  wood  is  that  it  is  the  least  noisy  of  all  pavements ;  whilst  it 
also  provides  a  fairly  good  foothold  for  the  horses,  is  very  suitable  and 
pleasant  for  quick  and  light  traffic,  and  has  a  neat  appearance.  Wood 
cannot,  however,  be  used  for  gradients  of  over  i  in  25  to  1  in  20 ;  and 
the  softer  woods,  when  uncreosoted,  absorb  impurities  and  are  not  easily 
cleansed.  Moreover,  soft-wood  paving  is  liable  to  wear  unevenly, 
forming  hollows  in  which  ^^•ater  collects,  hastening  the  decay  and 
leading  to  the  rapid  wear  of  the  adjacent  blocks  by  the  jolts  of  the 
passing  vehicles,  necessitating  costly  repairs ;  whilst  its  comparatively 
short  life  involves  complete  renewal  about  every  seven  years,  with  the 
accompanying  stoppage  of  the  traffic.  Most  of  these  objections, 
however,  can  be  greatly  mitigated  by  the  use  of  hard  woods,  at  an 
increased  initial  cost.  A  wood  pavement  is  not  well  adapted  for  repairs 
necessitated  by  disturbances  for  getting  at  pipes,  or  by  unequal  wear, 
for  it  is  difficult  to  make  the  surface  of  the  new  work  uniform  with 
the  old. 

Brick  Paying. 

Employment  of  Bricks  for  Pavements. — Bricks  have  been 
used  to  a  very  limited  extent  in  Great  Britain  for  paving  streets  ;  but 
brick  pavements  have  been  long  and  extensively  used  in  Holland, 
where  stone  of  any  kind  has  to  be  brought  from  a  great  distance  ;  and  they 
have  also  been  laid  down  within  the  last  quarter  of  a  century  in  several 
cities  in  the  United  States.  Bricks  have  been  laid  on  foundations  of 
sand  or  gravel ;  but  to  ensure  their  durability  under  heavy  traffic,  it  is 
most  important,  as  in  other  forms  of  paving,  that  they  should  be  laid  on 
a  solid  bed  of  concrete,  and  their  joints  filled  with  cement  grout  or  pitch. 

Qualities  of  Bricks  for  Paving. — Bricks  for  paving,  generally 
made  of  about  the  size  of  ordinary  building  bricks,  should  be  hard,  tough, 
and  non-porous.  Bricks  which  absorb  water  are  softer  than  close  bricks, 
and  are  disintegrated  by  frost ;  whilst  vitrified  bricks,  which  have  been 

'  Proceedings  Inst.  C.E  ,  vol.  xciii.  p.  368  ;  and  vol.  cxvi.  p.  265. 
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frequently  used  in  the  United  States,  though  hard,  are  hable  to_  be 
sHppery  and  to  crack.  The  bricks  are  laid  on  edge  in  rows  at  right 
angles  to  the  line  of  traffic,  as  in  the  case  of  granite  setts  and  wood 
blocks.  The  quality  of  the  bricks  necessarily  depends  on  the  nature  of 
the  clay  obtainable  in  the  district ;  and  the  adoption  of  _  a  brick 
pavement  must  be  in  great  m.easure  regulated  by  this  consideration. 
Good  brick  pavements  have  lasted  for  long  periods  in  Holland,  where 
the  absence  of  stone  and  the  dampness  of  'the  country  render  them 
specially  suitable ;  whilst  vitrified  and  other  kinds  of  bricks  have  proved 
durable  in  America,  where  in  the  prairie  regions,  the  scarcity  of  stone  and 
timber,  and  the  cost  of  asphalt  render  brick  the  only  available  paving. 

Cost,  Merits,  and  Defects  of  Brick  Paving.— The  cost  of 
brick  paving  in  the  United  States  appears,  on  the  average,  to  approxi- 
mate to  that  of  wood,  ranging  between  ^s.  2d.  and  11s.  Zd.  per  square 
yard  with  various  foundations ;  ^  whilst  the  life  of  good  brick  paving  is 
much  longer  than  that  of  wood  paving.  Brick  paving  is  liable  to  wear 
unevenly,  unless  the  bricks  are  very  carefully  selected,  owing  to 
differences  in  their  hardness  ;  and  it  is  less  durable  than  granite  paving, 
and  is  less  easily  repaired ;  but,  on  the  other  hand,  it  is  cheaper,  less 
noisy,  more  easily  cleaned,  offers  less  resistance  to  traction,  affords 
a  better  foothold  for  horses,  and  is  smoother  for  vehicles  than  stone 
paving.  Transverse  strength  and  endurance  in  the  "  rattler  "  are  tests 
commonly  applied  to  paving  bricks. 

Asphalt  Paving. 

Composition  of  Asphalt.— Various  compositions  mixed  with 
pitch,  and  sometimes  the  pitch  poured  between  the  joints  of  paving 
blocks,  have  been  called  asphalt ;  but  the  true  asphalt,  employed  for 
paving  carriage-ways  in  Europe,  is  a  natural  bituminous  limestone  com- 
posed of  carbonate  of  lime  impregnated  with  bitumen,  the  proportion  of 
which  should  lie  between  7  and  12  per  cent,  for  the  asphalt  to  be  suitable 
for  paving,  since  with  too  little  bitumen  the  asphalt  is  liable  to  crack,  and 
with  too  much  it  becomes  soft  under  the  sun's  heat.  The  quarries  from 
which  the  best  asphalt  for  paving  is  obtained,  are  situated  in  the 
Val  de  Travers  in  Switzerland,  Seyssel  in  France,  and  Limmer  in 
Hanover.  Mastic  asphalt  is  made  by  heating  natural  asphalt  with 
7  to  8  per  cent,  of  pure  bitumen,  to  a  temperature  of  between  390°  and 
480°,  causing  it  to  melt.  It  is  then  formed  into  round,  flat  blocks,  about 
T  foot  in  diameter  and  4  inches  thick,  in  which  form  it  is  conveyed  to  its 
destination  ;  and  it  has  to  be  remelted  with  bitumen  in  order  to  use  it.^ 

An  artificial  asphalt  is  used  in  America,  owing  to  the  cost  of  carriage 
of  the  natural  asphalt,  which  consists  of  bitumen  obtained  from  deposits 
at  Lake  Brea  in  Trinidad,  mixed  with  sand  and  some  pulverized  lime- 
stone, in  the  proportions  of  12  to  15  per  cent,  of  bitumen,  83  to  70  per 
cent,  of  sand,  and  5  to   15  per  cent,  of  pulverized  carbonate  of  lime. 

'   "  Highway  Construction,"  A.  T.  Byrne,  p.  153. 
'  Proceedings  Inst.  C.E.,  vol.  xliii.  p.  290. 
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The  bitumen,  after  the  removal  of  the  earthy  matter  contained  in  the 
crude  deposit,  is  heated  witli  a  heavy  paraffin  oil,  which  gives  it  great 
tenacity,  and  converts  it  into  a  strongly  cementing  substance,  which 
binds  the  artificial  mixture  into  a  solid  mass.  This  Trinidad  asphalt 
is  less  slippery  than  natural  compressed  asphalt,  owing  to  the  large 
proportion  of  sand  in  its  composition ;  but  this  relative  roughness  must 
also  render  it  more  subject  to  wear. 

Laying  Asphalt  Paving. — As  the  layer  of  asphalt  forming  the 
paving  surface  is  not  more  than  2  to  2:^  inches  thick,  it  is  of  the  utmost 
importance  for  its  maintenance  that  it  should  rest  upon  a  thoroughly 
solid  foundation,  not  subject  to  settlement  under  the  traffic;  and, 
consequently,  a  sound  concrete  foundation,  from  6  to  9  inches  thick, 
is  essential  for  an  asphalt  paving.  Compressed  asphalt,  formed  with 
the  powder  of  the  natural  rock  pulverized  in  a  disintegrator,  is  now 
always  used  in  Europe  for  the  paving  of  streets,  as  more  easily  laid 
down,  and  more  uniform  in  quality  than  mastic  asphalt,  which  is 
reserved  for  footpaths.  The  asphalt  powder  is  heated  to  about  260°, 
and  is  then  spread  on  the  thoroughly  set  and  dry  concrete  foundation, 
in  a  layer  about  3  inches  thick,  which  is  compressed  into  a  compact 
mass,  2  inches  thick,  by  ramming  it  with  heated  iron  punners  and 
roUing.i  The  surface  is  lightly  sprinkled  over  with  sand  before  the 
admission  of  the  traffic,  only  a  few  hours  after  the  completion  of 
the  work.  It  is  very  important  that  there  should  be  no  moisture  on 
the  surface  of  the  concrete  when  the  asphalt  is  laid  on,  for  the  heated 
powder  converts  the  water  into  steam,  which  in  escaping  forms  cracks 
in  the  asphalt. 

The  asphalt  made  with  the  aid  of  Trinidad  bitumen  is  laid  on  in  two 
coats  :  the  first,  or  cushion  coat,  being  mixed  with  rather  more  bitumen 
than  the  surface  coat,  and  laid  on  hot,  and  consolidated  by  a  roller  to 
a  thickness  of  half  an  inch;  and  then  the  surface  coat,  having  the 
proportions  given  above,  is  spread  on  the  first  coat  to  a  sufficient  thick- 
ness to  form  with  the  first  coat,  when  consolidated,  a  layer  from  2  to 
2\  inches  thick. 

Cost  of  Asphalt  Paving. — As  the  sources  of  asphalt  suitable  for 
street-paving  are  very  limited,  the  cost  of  paving  with  it  varies  with  the 
distance  of  the  locality  from  the  nearest  source  of  supply ;  and  the 
nature,  thickness,  and  facility  of  supply  of  the  materials  of  the  concrete 
foundation,  also  materially  affect  the  cost.  The  cost  per  square  yard 
of  asphalt  paving  in  the  principal  cities  in  the  United  States,  varies 
between  1.0s.  ^d.  and  i8j-.  gd.,  though  the  average  is  less  than  J2s.  6d., 
which  is  the  average  cost  at  Toronto ;  ^  whilst  at  Montreal,  it  ranges 
between  i4J'.  3(/.  and  16s.  6d.,  and  has  been  estimated  at  from  15^-.  ■jd. 
to  jSs.  gd.  in  London,  i6s.  8d.  to  17^.  iid.  in  Paris,  and  as  averaging 
14s.  ']d.  in  Berlin. 

Merits  and  Defects  of  Asphalt  Paving. — A  paving  of  com- 
pressed asphalt,  laid  upon  a  good  foundation,  furnishes  a  very  smooth, 

'  "The  Construction  of  Carriage-ways  and  Footways,"  H.  P.  Boulnois,  p.  69. 
■  "Highway  Construction,"  A.  T.  Byrne,  p.  114. 
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easy  roadway,  quite  impervious,  very  readily  cleaned  by  watering,  and 
repaired  without  any  difficulty.  Next  to  granite,  it  is  the  most  durable 
pavement,  its  wear  being  very  slight  under  the  heaviest  traffic,  and  also 
uniform.  Moreover,  except  for  the  clatter  of  the  horses'  feet  on  its 
hard  surface,  it  would  be  almost  noiseless.  These  qualities,  in  any 
comparison  of  the  relative  merits  of  the  chief  paving  materials,  give  it 
an  apparently  very  marked  superiority  over  the  other  pavements.  It 
labours,  however,  under  two  very  serious  defects,  namely,  great  slipperi- 
ness  in  damp  weather,  when  coated  with  a  greasy  film  of  mud  brought 
on  it  by  the  traffic  from  macadamized  streets,  and  an  absence  of  proper 
foothold,  which,  though  comparatively  immaterial  on  level  streets, 
except  for  starting  and  pulling  up  abruptly,  owing  to  the  ease  of 
traction,  renders  it  quite  unsuitable  for  gradients  exceeding  i  in  60 
to  I  in  50  as  the  extreme  limit.  The  first  defect  is  most  felt  in  moist 
climates  like  that  of  Great  Britain,  and  can  be  to  a  great  extent 
mitigated  by  ample  watering  directly  it  becomes  damp  ;  but  the  second 
defect  prohibits  its  use  on  steep  gradients. 


Conclusions  about  Street-paving. 

For  country  roads  and  streets  in  the  outskirts  of  towns,  macadam 
provides  the  only  adequately  economical  coating  for  supporting  the  wear 
and  tear  of  the  traffic.  In  the  back  streets  of  large  towns,  where  the 
traffic  is  comparatively  small,  but  an  impervious  pavement  is  expedient 
on  sanitary  grounds,  an  artificial  asphalt  paving  may  be  formed  by 
pouring  pitch  over  a  layer  of  road-metal,  so  as  to  fill  up  the  interstices ; 
and  then  a  thin  layer  of  smaller  stones  and  chippings  is  spread  on  the 
top  and  rolled,  which,  becoming  incorporated  with  the  pitch  forced  up 
from  below  by  the  pressure  of  the  roller,  completes  the  filling  of  the 
spaces  between  the  larger  stones,  and  forms  a  solid,  uniform  surface 
which  soon  becomes  hard,  and,  being  smooth  and  impervious,  is  readily 
cleansed. 

In  the  main  thoroughfares  and  central  portions  of  cities  and  large 
towns,  the  large  traffic,  the  desire  for  comfort  of  the  richer  inhabitants, 
and  the  want  of  sun  and  air  in  narrow,  crowded  streets,  prohibit  the  use 
of  macadam ;  and  the  choice  generally  lies  between  stone  paving,  wood, 
or  asphalt.  None  of  these  pavements  can  be  regarded  as  perfect. 
Stone  should  be  preferred  where  the  traffic  is  exceptionally  heavy,  the 
gradients  steep  in  places,  and  the  noise  of  little  importance — as,  for 
instance,  alongside  docks,  in  streets  lined  with  warehouses,  and  at  goods 
stations.  Asphalt  may  advantageously  be  substituted  for  stone  in  the 
business  portions  of  cities  and  towns,  where  the  reduction  of  the  noise 
of  a  large  traffic  is  an  inestimable  boon  to  the  busy  occupants  of  offices, 
and  the  cost  of  the  paving  is  of  comparatively  little  moment  owing  to 
the  high  ratable  value  of  the  adjacent  property,  provided  always  that 
the  gradients  are  very  moderate.  The  slipperiness,  moreover,  of 
asphalt  becomes  of  less  consequence  where  the  congested  traffic  is 
necessarily  somewhat  slow,  and  where  there  is  no  need  to  economize 
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the  water  for  cleansing  the  streets.  The  imperviousness  also,  rapidity 
in  drying,  and  cleanliness  of  asphalt  render  it  specially  suitable  for  the 
narrow,  ill-ventilated  streets  and  courts  of  an  overcrowded  poor  district. 
Wood  is  best  adapted  for  the  richer  residential  quarters  of  a  town,  where 
quiet  and  quickness  of  transit  are  of  primary  importance,  where  the 
traffic  is  moderate,  and  where  the  width  of  the  streets,  and  the  airiness 
and  good  sanitary  conditions  of  the  houses,  minimize  any  deficiency  in 
salubrity  arising  from  the  absorptive  qualities  of  soft  woods ;  whilst  this 
objection  could  be  almost  entirely  obviated  by  using  creosoted  soft 
woods,  or  the  hard,  close-grained  Australian  woods.  Brick  blocks  may 
be  employed  instead  of  stone  setts  where  stone  of  suitable  quality  is 
difficult  to  procure,  provided  suitable  clay  can  be  obtained  in  the 
neighbourhood  for  manufacturing  bricks  of  adequate  and  imiform  hard- 
ness without  being  slippery.  The  change  from  one  kind  of  pavement 
to  another,  such  as  sometimes  occurs  twice  in  a  single  street  in  London, 
is  unquestionably  trying  to  horses,  and  increases  their  tendency  to  fall 
on  a  slippery  pavement.  In  the  event  of  motor-cars  superseding  to  any 
large  extent  traction  by  horses,  the  reduction  in  the  number  of  horses 
traversing  the  streets  would  correspondingly  diminish  the  objections  to 
wood  and  asphalt  pavements. 

Stone  setts  stUl  form  the  principal  paving  in  the  busiest  thoroughfares 
of  London;  but  asphalt  has  been  introduced  in  some  of  the  main  centres 
of  business  in  the  city  and  elsewhere,  and  in  some  narrow  streets  ;  whilst 
wood  has  been  chiefly  adopted  for  paving  in  the  West  End,  and  in  the 
principal  streets  of  the  shopping  and  residential  portions  of  the  metro- 
polis. In  Liverpool,  the  very  heavy  goods  traffic,  and  the  gradients  of 
the  streets  rising  from  the  river,  have  naturally  rendered  stone  paving 
the  most  suitable  for  the  main  streets.  Granite  setts  constitute  the  main 
paving  of  New  York ;  but  of  late  years  asphalt  paving  has  been  largely 
extended ;  and  the  present  policy  is  to  adopt  asphalt  for  streets  which 
are  likely  to  become  main  thoroughfares,  and  in  the  poorer  and  more 
densely  populated  portions  of  the  city.^  ^^'ood,  on  the  contrary,  which 
is  so  often  used  for  paving  in  the  western  cities  of  America,  where 
timber  is  abundant,  and  which  has  been  extensively  employed  for  paving 
in  Chicago,  Detroit,  and  Toronto,  for  instance,  finds  no  favour  in  New 
York.  Asphalt  is  the  ordinary  paving  for  the  best  quarters  of  Paris;  and 
it  also  is  the  principal  form  of  paving  in  Berlin,  Vienna,  and  other  cities 
on  the  Continent,  where  the  climatic  conditions  are  more  favourable 
than  in  England.  Asphalt  paving,  moreover,  constitutes  an  important 
portion  of  the  paving  of  other  American  cities  besides  New  York — as, 
for  instance,  Buifalo  and  Washington ;  whilst  it  has  been  introduced  into 
several  other  cities — such,  for  example,  as  Philadelphia  and  Brooklyn,  in 
which  cobble-stone  pavements  have  largely  predominated.  Brick  paving 
appears  to  have  been  gradually  introduced  to  a  limited  extent  in  several 
American  cities  within  the  last  quarter  of  a  century  ;  but  its  widest 
application  is  found  in  Amsterdam,  Rotterdam,  the  Hague,  and  other 
places  in  Holland,  where  long  ago  bricks  were  first  used  for  paving. 

'   "Reports  of  Department  of  Public   Works,  City  of  New  Yoric,  June,  1S95," 
p.  32,  and  map. 
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Footpaths. 

Foolpaths  should  always  be  given  a  little  fall  towards  the  water-table 
or  gutter  at  the  side  of  the  road,  to  carry  off  the  rainfall,  the  amodnt  of 
fall  depending  on  the  nature  of  the  surface  of  the  path,  \  of  an  inch  in 
a  foot  being  sufificient  for  concrete  or  asphalt,  \  inch  for  flagstones  or 
bricks,  and  somewhat  more  for  gravel  or  sand,  which  also  is  best 
obtained  by  raising  the  footpath  in  the  centre.  The  width  of  footpaths 
should  be  regulated  according  to  the  amount  of  traffic,  so  far  as  the 
width  allotted  to  the  street  admits. 

Country  Footpaths. — In  country  districts,  footpaths  are  generally 
made  with  gravel  or  sand  on  the  top,  and  coarser  material  underneath ; 
and  sometimes  the  surface  is  formed  with  stone  chips,  or  with  cinders. 
Through  villages  and  near  stations,  tarred  paving  is  often  adopted;  and 
the  footpath  is  protected  by  a  stone  curb  on  the  outside. 

Town  Footpaths. — In  towns,  good  footpaths  become  a  necessity, 
and  have  to  sustain  a  considerable  wear  in  crowded  streets.  The 
paving  is  formed  of  flagstones,  concrete,  compressed  asphalt,  mastic 
asphalt,  bituminous  concrete,  or  brick,  laid  upon  a  solid  foundation. 
Occasionally  granite  slabs,  slate,  or  planks  are  employed ;  but  they  do 
not  form  satisfactory  pavements,  for  the  granite  wears  too  smooth  in 
time ;  slate  also  becomes  slippery ;  and  planks,  though  cheap  where 
timber  is  abundant,  soon  become  irregular  and  decay.  Flagstones 
from  2  J  to  3  inches  thick,  laid  with  mortar,  form  a  good  paving,  pro- 
vided they  are  solidly  bedded,  and  if  they  do  not  laminate  with  moisture- 
or  frost,  or  wear  unevenly,  leading  to  the  formation  of  puddles.  Con- 
crete made  with  Portland  cement  affords  a  good,  durable  pavement ;  but 
it  must  be  laid  with  joints  about  6  feet  apart,  or  in  slabs,  as  changes  of 
temperature  produce  unsightly  cracks  across  a  long  continuous  layer  of 
concrete.  Compressed  asphalt,  not  less  than  i  inch  thick,  laid  on  a 
concrete  foundation,  provides  an  impervious,  very  durable  footpath ; 
and  mastic  asphalt,  heated  with  bitumen  and  mixed  with  sand,  furnishes 
a  good  economical  footpath.  Concrete  also  can  be  used  for  footpaths, 
in  which  bitumen  serves  as  the  cementing  material ;  but  if  pitch  is  used 
in  place  of  bitumen,  the  paving  becomes  soft  and  sticky  in  hot  weather, 
and  is  not  durable  under  a  heavy  traffic.  The  advantages  of  these 
asphaltic  pavements  are  that  they  are  impervious  and  devoid  of  joints, 
and  yet,  owing  to  their  elasticity,  they  are  not  liable  to  become  cracked 
under  changes  of  temperature  like  continuous  concrete  pavements. 
Bricks  roughened  on  the  surface  with  a  chequered  pattern,  if  hard  and 
uniform  in  quality,  form  a  convenient,  durable  paving ;  but  the 
number  of  their  joints,  and  their  tendency  to  wear  unevenly,  render 
them  generally  a  less  good  paving  than  the  other  kinds  described, 
though  in  some  localities  economical  considerations  may  necessitate 
their  employment. 

Strong  well-bedded  stone  curbs  are  always  laid  along  the  outer  edge 
of  the  footpaths  through  towns ;  and  they  should  be  not  less  than 
3   feet  in  length,  and  should  be  raised  3  inches  at  least  above  the 


ARRANGEMENTS   FOR   CURBS   OF  FOOTPATHS.       97 

highest  point  of  the  gutter,  so  as  to  effectually  secure  the  footpaths  from 
the  incursions  of  vehicles,  and  not  more  than  about  7  inches  above 
the  lowest  part  of  the  gutter,  to  avoid  too  deep  a  step  for  pedestrians 
crossing  the  road.  The  curbs,  moreover,  should  have  a  minimum 
depth  of  9  to  12  inches,  so  as  to  extend  well  below  the  gutter,  and 
therefore  not  be  liable  to  tip  over  at  the  top  towards  the  road.  The 
top  width  of  the  curbing,  which  should  not  be  less  than  4  inches,  is 
usually  increased  in  proportion  to  the  width  or  importance  of  the  street, 
or  the  heaviness  of  the  traffic,  up  to  between  8  inches  and  i  foot ; 
and  in  the  principal  thoroughfares  of  large  towns,  it  is  made  of  granite 
or  other  very  hard  stone,  to  withstand  the  shocks  to  which  it  is  subject. 
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CHAPTER  VII. 

LAYING  OUT  AND  FORMATION  OF  RAILWAYS 

Contrast  between  roads  and  railways— Preliminary  considerations  for 
railways — Surveys  and  trial  levels  ;  use  of  maps,  theodolite,  levelling, 
reconnaissance  in  new  country,  levels  with  barometer,  advantages  of 
tacheometer  in  rough  country — Ruling  gradient  :  importance,  examples 
— Limit  of  curvature  :  object  of  curves,  examples,  methods  of  denoting 
curves — Compensation  of  gradients  for  curvature — Switchbacks  :  descrip- 
tion, instances,  disadvantages — Laying  out  a  railway — Setting  out  a 
railway,  setting  out  curves  with  theodolite,  tangential  angle — Adjustment 
of  earthwork  in  cuttings  and  embankments,  for  crossing  roads,  limits  of 
depth  and  height— Side  cuttings  for  embankments  ;  across  low  ground, 
in  side-lying  ground — Formation  width,  and  side  slopes  :  instances^- 
Calculation  of  earthwork :  by  tables,  example,  extension  of  tables, 
earthwork  not  indicated  on  longitudinal  section,  cutting  partly  in  rock — 
Fencing,  varieties — Provisions  against  slips  in  cuttings  and  embank- 
ments ;  ordinary,  causes  of  slips  in  cuttings,  drainage  and  protection  of 
slopes  ;  causes  of  slips  in  embankments,  methods  of  prevention — Remarks 
on  laying  out  railways — Culverts  :  object,  forms,  construction. 

Railways  differ  from  roads  in  providing  a  track  for  locomotion  offering 
less  resistance  to  traction  than  the  smoothest  roadway,  by  means  of 
elevated  rails ;  in  following  a  more  direct  course,  at  the  expense 
of  heavy  cuttings  and  embankments;  and  in  resorting  to  easier 
gradients  than  roads,  with  the  object  of  facilitating  rapid  transit. 
Railways,  accordingly,  necessitate  much  more  numerous  and  extensive 
engineering  works  than  roads,  such  as  cuttings,  embankments,  culverts, 
bridges,  viaducts,  and  tunnels,  which,  whilst  constituting  comparatively 
ordinary  works  in  railway  construction,  are,  with  the  exception  of 
culverts  and  bridges,  especially  across  rivers,  rarely  resorted  to  in 
forming  roads,  which  follow  the  surface  of  the  ground  as  nearly  as 
practicable,  and  adopt  a  devious  course  to  secure  easy  gradients  for  the 
main  routes  of  traffic. 

Preliminary  Considerations. — The  population  and  the  probable 
traffic  in  the  district  to  be  served  by  a  railway,  as  well  as  the  nature  of 
the  country  to  be  traversed,  are  important  factors  in  determining  {he 
kind  of  railway  that  should  be  constructed.  A  railway  that  has  to  be 
carried  through  a  populous  district,  and  connects  important  towns 
situated  at  a  moderate  distance  apart,  should  be  constructed  in  a  solid, 
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durable  manner,  with  as  easy  gradients  as  reasonably  practicable,  and 
more  with  a  view  of  providing  for  rapid  transit  and  economical  working 
than  of  keeping  down  the  capital  cost.  In  laying  out  the  line,  the 
accommodation  of  intervening  towns  or  villages  should  be  arranged 
for,  provided  no  very  material  increase  in  the  distance  between  the 
termini  is  thereby  involved,  such  as  might  lead  to  the  construction  of  a 
competing  line.  Where,  on  the  contrary,  the  railway  is  a  pioneer  line, 
to  be  constructed  for  developing  the  resources  of  an  unsettled  tract  of 
country  very  sparsely  inhabited,  like  the  Canadian  Pacific  Railway,  and 
the  Bulawayo  Railway,  or  for  rendering  outlying,  newly  acquired 
territories  more  secure  from  hostile  attacks,  as  well  as  for  promoting 
trade,  like  the  Berber,  Khartoum,  and  Uganda  railways,  the  primary 
essentials  are  rapid  construction  and  a  minimum  capital  cost;  whilst 
the  consolidation  of  the  line,  the  easing  of  steep  gradients,  and  the 
replacing  of  timber  trestles  by  more  permanent  structures,  must  be 
deferred  till  the  traffic  on  the  line  has  sufficiently  developed  to  justify 
further  expenditure  in  improving  the  railway.  Except  in  a  few 
backward  countries,  such  as  China,  most  of  the  long  railways  of  the 
future  will  be  pioneer  or  strategical  lines,  since  the  main  lines  in  most 
of  the  settled,  populous  countries  have  already  been  constructed. 

Surveys  and  Trial  Levels. — Before  deciding  on  the  exact  course 
of  a  railway,  it  is  necessary  to  obtain  as  accurate  a  knowledge  as 
practicable  of  the  general  nature  and  levels  of  the  country  to  be 
traversed.  The  preliminary  survey,  however,  which  is  a  comparatively 
easy  task  in  an  open,  settled  country,  more  especially  where  a  general 
survey  of  the  district  has  been  previously  made,  becomes  an  arduous, 
and  even  hazardous,  undertaking  in  unexplored  regions,  where  unhealthy 
swamps,  dense  forests,  and  rugged  mountain  gorges,  of  unknown  extent, 
may  have  to  be  traversed,  as  in  determining  the.  location  of  the  Oroya 
Railway  up  the  deep  gorges  and  across  the  precipitous  canons  of  the 
Pacific  slope  of  the  Andes,  and  in  selecting  routes  for  the  western 
railways  of  North  America,  through  the  passes  of  the  Rocky  Mountains 
and  Pacific  ranges. 

AVhen  a  map  to  a  fairly  large  scale,  with  contour-lines  of  uniform  heights, 
has  been  made  of  a  settled  locality,  such  as  some  of  the  6-inch  Ordnance 
maps  of  the  United  Kingdom,  it  is  possible  to  lay  down  approximately 
a  suitable  line  on  the  map ;  and  then  a  walk  over  the  ground,  and  a  few 
trial  levels  at  the  more  important  points,  suffice  to  determine  the  route 
along  which  the  more  detailed  survey  should  be  made.  In  the  absence 
of  a  sufficiently  large  and  recent  survey  of  the  locality,  a  traverse 
sui-vey  should  be  made  with  a  theodolite,  consisting  of  a  series  of 
straight  lines  inclined  at  suitable  angles  so  as  to  follow  closely  the 
general  course  of  the  proposed  railway,  of  which  the  angles  and 
bearings  are  determined  by  the  theodolite,  and  the  lengths  measured 
by  a  66-feet,  or  loo-feet  chain,  of  one  hundred  links.  Whilst  chaining 
along  the  lines  set  out  by  the  theodolite,  sufficient  offsets  are  measured 
at  right  angles,  on  each  side  of  the  line,  to  fix  the  positions  of  houses, 
fences,  and  ponds,  and  the  courses  and  widths  of  roads,  paths,  streams, 
and  ditches,  in  close  proximity  to  the  proposed  line ;  so  that,  in  finally 
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laying  down  the  course  of  the  railway  on  the  plotted  survey,  inter- 
ference with  valuable  property  and  unnecessary  severance  may  be 
avoided,  and  any  requisite  diversions  of  roads  and  streams  may  be 
arranged.  Then  by  taking  levels  at  every  change  of  inclination  of  the 
ground  along  the  line  followed,  and  where  roads,  streams,  and  ditches 
are  crossed,  and  also  at  right  angles  to  the  line  at  intervals  on  side- 
lying  ground,  a  longitudinal  section  of  the  ground  can  be  plotted,  with 
an  enlarged  vertical  scale  to  magnify  the  irregularities  of  the  surface, 
which  serves  as  a  guide  for  the  gradients  suitable  for  the  line,  and  also  cross 
sections  enabling  the  change  of  level  of  the  ground  resulting  from  a  side- 
ways deviation  of  the  line,  on  transverse  sloping  ground,  to  be  determined. 

In  unexplored  districts  proposed  to  be  opened  up  by  a  railway, 
it  is  essential  to  make  a  preliminary  reconnaissance  in  order  to  deter- 
mine the  best  general  course  of  the  line ;  and  where  mountain  ranges 
have  to  be  traversed,  regular  explorations  have  to  be  made,  to  discover 
the  most  feasible  passes  over  which  the  line  can  be  carried.  Often  in 
rugged,  forest-clad  districts,  observations  with  a  compass  of  the  bearings, 
determinations  of  relative  heights  with  an  aneroid  barometer,  and  very 
rough  estimates  of  the  distances  travelled,  have  to  suffice  in  the  first 
instance ;  but,  where  feasible,  chain  measurements  and  observations  of 
the  slope  of  the  ground  with  a  clinometer  should  also  be  resorted  to. 
In  determining  heights  with  an  aneroid,  serious  errors,  due  to  sudden 
changes  in  the  atmospheric  pressure,  may  be  avoided  to  a  great  extent 
by  keeping  a  precisely  comparable  barometer  at  the  starting-point,  the 
changes  of  which  during  the  day  are  noted,  to  serve  as  corrections  of 
the  indications  of  the  barometer  taken  with  the  surveying  party.  It  is 
also  advisable  to  restrict  these  observations,  if  possible,  to  periods  of 
still  weather ;  for  during  stormy  and  gusty  weather,  the  pressure  may 
vary  owing  to  local  conditions,  such  as  exposure  to,  or  shelter  from 
the  wind,  and  afford  misleading  indications  of  changes  in  elevation  at 
short  distances  apart. 

When  the  general  direction  of  the  line  has  been  decided  by  the 
reconnaissance,  the  location  of  the  railway,  and  the  longitudinal  section 
along  the  line  selected  can  be  determined,  in  the  open  prairie,  by  a 
powerful  transit  theodolite  and  chain  measurements,  and  by  levelling 
along  the  line  as  under  ordinary  conditions ;  but  through  the  ravines 
and  over  the  rugged  passes  of  mountain  ranges,  a  tacheometer,  with  its 
additional  horizontal  hairs  in  the  eye-piece  and  special  adjustment,"^ 
should  be  used,  as  it  enables  the  distances  and  levels  of  any  number 
of  points,  within  sight  and  range  of  the  powerful  telescope,  to  be 
determined  without  measurements  or  shifting  of  the  instrument.  By 
placing  the  tacheometer  in  a  succession  of  positions  commanding  a  sight 

'  Measurement  of  distances  by  a  tacheometer,  is  based  on  the  principle  that  the 
apparent  height  of  an  object  varies  inversely  with  its  distance  from  the  observer  ;  and 
by  so  arranging  the  interval  between  the  horizontal  hairs,  placed  at  equal  distances  on 
each  side  of  the  central  line,  and  the  measuring  angle  of  the  instrument,  that  the  interval 
bears  an  exact  ratio,  usually  55  or  -[Jj,  to  the  distance  of  the  staff  from  the  centre  of  the 
instrument ;  then  by  observing  the  height  of  staff  comprised  between  tlie  hairs,  the 
actual  distance  of  the  staff  from  the  tacheometer  is  known  at  once. 


I04    PRELIMINARY  SURVEY  AND   RULING    GRADIENT. 

of  the  course  to  be  followed,  it  is  only  necessary  for  the  staff-bearer, 
with  a  staff  marked  with  broad  divisions  which  can  be  seen  at  a 
distance,  to  gain  access  to  the  requisite  points,  and  to  get  obstacles 
intervening  between  him  and  the  observer  cleared  away,  in  order  that 
a  preliminary  survey  of  the  proposed  course,  with  the  level  of  each 
point,  may  be  obtained,  on  which  the  line  to  be  followed  by  the  railway 
can  be  approximately  laid  down.  In  traversing  very  rugged  country,  it 
is  frequently  desirable  to  survey  an  alternative  route  before  deciding 
definitely  on  the  course  to  be  followed.  These  preliminary  surveys 
suffice  to  determine  the  general  course  of  the  line,  and  enable  a  rough 
estimate  to  be  made  of  its  cost ;  but  it  is  generally  expedient  to  defer 
fixing  the  exact  location  of  the  line  through  uninhabited  districts,  till 
the  extension  of  the  railway  puts  greater  facilities  for  completing  the 
work,  within  the  reach  of  the  surveying  party  proceeding  in  advance  of 
the  completed  railway. 

Ruling  Gradient. — After  completing  the  preliminary  surveys 
which  indicate  the  elevations  and  depressions  of  the  country  to  be 
traversed,  the  first  points  to  be  determined  are  the  inclination  of  the 
worst,  or  ruling,  gradient  admissible,  and  the  radius  of  the  sharpest 
curve  that  may  be  safely  introduced.  The  decision  on  these  questions 
must  largely  depend  on  the  object  and  importance  of  the  railway,  and 
the  physical  features  of  the  district.  The  main  object  kept  in  view  in 
selecting  a  route  for  a  railway,  is  to  avoid  high  elevations  and  abrupt 
changes  in  level  of  the  land.  Accordingly,  where  a  hilly  ridge  has  to 
be  surmounted,  the  point  of  minimum  elevation  is  chosen,  if  possible, 
for  the  crossing ;  and  the  ascent  is  made  as  uniform  as  practicable  by 
gradually  rising  up  one  of  the  Yalle)"s,  and  descending  by  the  valley  on 
the  opposite  side  of  the  ridge ;  and  these  valleys,  down  which  a  stream 
or  river  always  passes  discharging  the  rainfall  of  the  district,  become 
narrower  and  steeper  on  approaching  the  dividing  ridge,  and  therefore 
less  favourable  for  railway  construction.  For  main  lines,  accordingly, 
in  populous  countries,  the  steeper  gradients  or  circuitous  course  required 
in  the  upper  part  of  a  valley  to  surmount  a  mountain  pass,  are  avoided 
by  piercing  the  ridge  by  a  tunnel,  a  solution  of  the  difficulty  which  cannot 
be  resorted  to  for  pioneer  hnes,  on  account  of  the  cost  and  the  time 
occupied  in  the  construction  of  a  long  tunnel.  Easy  gradients,  more- 
over, through  a  rugged  country  necessitate  heavy  cuttings  and  embank- 
ments, and  expensive  bridges  and  other  works,  rendering  the  cost 
prohibitive  in  the  case  of  railways  through  undeveloped  districts,  or 
even  for  branch  lines  in  thinly-populated,  setded  countries  devoid  of 
minerals.  A  ruling  gradient,  consequently,  of  i  in  300,  adopted  for  the 
earlier  main  lines  of  England,  or  even  i  in  100  (termed  a  i  per  cent, 
grade  in  America),  could  not  possibly  be  adopted  in  rugged  country  for 
pioneer  or  branch  lines,  or  even  for  main  lines. 

The  importance  of  the  ruling  gradient  is  that  it  determines  the 
weight  which  the  locomotives  ordinarily  used  on  the  line  can  draw  up 
it,  and  consequently  the  length  of  the  train.  In  the  case,  however,  of 
some  mineral  lines,  where  the  trains  descend  loaded  from  the  mines  or 
quarries  in  the  hills  to  the  port  of  shipment,  and  are  drawn  up  light,  the 
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ruling  gradient  against  the  returning  empty  train  may  be  made  much 
steeper  than  against  the  loaded  train.  Thus,  for  instance,  with  waggons 
weighing  30  per  cent,  of  their  total  weight  when  loaded,  the  ruling 
gradient  may  be  i  in  50  in  the  first  direction,  and  i  in  170  in  the 
other,  for  the  same  tractive  force.-^  Where  a  railway  extends  over  a 
vast  tract  of  country,  like  the  Canadian  Pacific  Railway  with  a  con- 
tinuous length  between  Montreal  and  Vancouver  of  2906  miles,  and 
where,  therefore,  the  locomotives  are  changed  several  times  on  the 
journey,"  the  ruling  gradient  and  the  type  of  locomotive  employed 
may  be  modified  according  to  the  nature  of  the  country.  Thus  on  the 
Canadian  Pacific  Railway,  the  ruling  gradient  has  been  limited  to  i  in 
132  in  the  flat  wheat-growing  districts  and  undulating  prairie  west  of 
Winnipeg,  and  only  increased  to  i  in  105  in  ascending  the  Missouri 
Coteau ;  ^  whilst  in  the  mountain  division,  the  ruling  gradient  has  been 
raised  to  2-2  per  cent.,  or  i  in  45-|-,  with  only  one  steeper  gradient  of 
4-5  per  cent,  or  i  in  22-2  for  3^^  miles  in  descending  the  western  slope 
of  the  Kicking-Horse  Pass,  which  was  intended  when  constructed  to  be 
merely  temporary,  and  will  give  place  to  the  easier  gradient  when 
the  original  location  has  been  completed.  Special  heavy  locomotives, 
with  three  or  four  pairs  of  driving-wheels  coupled,  and  weighing  53  tons 
without  their  tender,  are  used  on  this  division  of  the  line ;  and  one  of 
these  locomotives,  pushing  at  the  rear  of  the  train  in  mounting  the 
steepest  gradients,  assists  the  ascent  of  the  train  consisting  of  about 
twelve  or  thirteen  long  cars.  The  ruling  gradient,  indeed,  of  the 
mountain  division  of  the  Canadian  Pacific  Railway,  crossing  the 
Rockies  and  the  Selkirks  at  altitudes  of  5296  and  4300  feet  respectively 
above  sea-level,  are,  with  the  one  exception  given  above,  by  no  means 
unusual ;  for  the  same  ruling  gradient  of  i  in  45!-  has  been  adopted  on 
the  western  lines  of  the  United  States,  crossing  the  Rockies  at  higher 
elevations  and  descending  the  steep  Pacific  slope;  whilst  several 
important  railways  in  Europe,  as  well  as  others  in  North  and  South 
America,  have  steeper  ruling  gradients  in  crossing  high  mountain 
ranges,  as,  for  example,  i  in  44  on  the  Brenner,  i  in  37  on  the  St. 
Gothard,  i  in  33!-  on  the  Mont  Cenis,  i  in  32!-  on  the  Arlberg,  and 
I  in  25  on  the  Denver  and  Rio  Grande,  the  Vera  Cruz  and  Mexico, 
and  the  railways  ascending  the  Peruvian  Andes.'*'  Though  a  Baldwin 
locomotive,  with  a  weight  of  about  40  tons  on  three  pairs  of  coupled 
driving-wheels,  has  been  able  to  draw  a  train  weighing  about  40  tons  up 
an  incline  of  i  in  12,  at  a  rate  of  8|  miles  an  hour,  on  the  Cantagallo 
Railway  in  Brazil,  a  gradient  of  i  in  25  may  be  regarded  as  the  practical 
limit  for  drawing  up  trains  with  locomotives  by  adhesion  alone ;  and, 
except  under  specially  diflScult  conditions,  a  ruling  gradient  of  about 
I  in  45  should  be  treated  as  the  proper  limit  for  ordinary  railways  in 
hilly  districts. 

'   "Railways  and  Locomotives,"  J.  Wolfe  Bany  and  F.  J.  Bramwell,  p.  19. 
^  The  locomotives  run  over  sections  of  about  250  miles  in  length  along  the  flatter 
portion  of  the  railway,  and  about  125  miles  in  the  mountain  division. 
^  Proceedings  Inst.  C.E.,  vol.  Ixxvi.  p.  270. 
*  "  .Achievements  in  Engineering,"  L.  F.  Vernon-Harcourt,  pp   42-49. 
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Limit  of  Curvature. — Railways,  in  traversing  mountain  passes, 
could  not  in  places  accomplish  the  ascent,  even  with  the  steep  gradients 
mentioned  above,  without  increasing  the  length  of  the  line  at  the  worst 
places  by  a  devious  course,  consisting  in  some  parts  of  loops  or  spirals 
(Fig.  33),  as  well  as  winding  round  projecting  spurs  to  avoid  large  ex- 
penses in  excavation  in  passing  through  narrow  gorges.  This  winding 
course,  and  more  particularly  these  loops  and  spirals  necessitate  sharp 
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Fig.  33.— St.  Gothard  Railway. 
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curves;  and  the  main  object  aimed  at,  of  reducing  the  cost  of  the  works 
by  keeping  the  line  as  near  the  surface  of  the  ground  as  practicable,  by 
contouring  in  rising  up  the  slopes  of  the  valley,  is  best  attained  by 
adopting  the  sharpest  admissible  curves.  Curves  of  40  to  30  chains 
radius,  which  are  about  the  necessary  limit  for  main  lines  on  which 
trains  have  to  run  at  a  high  speed,  are  not  sharp  enough  for  carrying 
a  railway  through  rugged  country  at  a  reasonable  cost.  Thus  in 
Europe,  curves  of  17  chains  radius  were  resorted  to  on  the  Mont 
Cenis  Railway,  14^  chains  on  the  Brenner,  14  chains  on  the  St. 
Gothard,  10  chains  on  the  Arlberg,  and  r)\  chains  on  the  Semmering ;  1 
whilst  m  America,  the  Pacific  lines  of  the  United  States  have  curves 

'  Proceedings  Inst.  C.E.,  vol.  xcv.  p.  278. 
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of  8f  chains  ;  and  the  mountain  section  of  the  Canadian  Pacific  Railway 
has  a  similar  limit  of  curvature,  with  the  exception  of  a  short  curve  of 
4  chains  radius  contouring  a  spur  in  the  Wapta  valley,  on  the  western 
slopes  of  the  Rockies,  in  substitution  for  a  tunnel  through  the  spur, 
which  has  been  abandoned  owing  to  damage  from  slips.  On  the  Oroya 
Railway,  along  the  most  difficult  part  of  the  ascent  of  the  Andes,  the 
sharpest  curves  are  6  chains  in  radius;  and  on  the  railway  ascending 
from  Vera  Cruz  to  the  city  of  Mexico,  curves  of  5  chains  have  been 
resorted  to,  which  may  be  regarded  as  the  practical  limit  for  railways  of 
the  ordinary  gauge  of  4  feet  8^  inches,  though  still  sharper  curves  have 
been  adopted  on  narrow-gauge  lines. 

In  America,  instead  of  denoting  a  curve  by  its  radius  in  feet,  or,  as 
usual  in  Great  Britain,  by  the  radius  in  chains  of  66  feet,  the  curve  is 
commonly  indicated  by  the  angle  subtended  at  the  centre  by  a  chord 
of  the  curve  100  feet  in  length.  Thus  a  curve  of  1°  is  a  circular  arc  in 
which  half  the  chord,  or  50  feet,  divided  by  the  radius  is  equal  to  sin  ^°, 
giving  a  radius  of  nearly  5730  feet,  or  about  87  chains;  and  a  10°  curve 
has  a  radius  of  573I  feet,  or  8f  chains,  the  limit  of  curvature  on  the 
Pacific  lines  of  North  America. 

Compensation  of  Gradients  for  Curvature. — As  a  sharp 
curvature  necessarily  increases  the  resistance  to  traction,  a  steep 
gradient  must  be  reduced  on  a  sharp  curve,  in  order  that  a  locomotive 
may  not  experience  a  greater  difficulty  in  dragging  a  train  up  an  ascent 
round  the  curved  portion,  than  along  the  straight  parts  of  the  line; 
otherwise  a  heavy  train  which  could  just  be  drawn  up  the  gradient  on 
the  straight,  would  be  brought  to  a  standstill  on  a  curve.  The  com- 
pensation for  curvature  on  the  mountain  section  of  the  Canadian  Pacific 
Railway,  has  been  effected  by  reducing  the  gradient  o'o3  foot  in  100  feet 
for  each  degree  of  curvature,  or  0*3  foot  per  cent,  for  a  10°  curve. ^  On 
the  prairie  section  of  the  line,  the  larger  compensation  of  0-05  foot  in 
100  feet  for  each  degree  of  curvature  was  adopted,  doubtless  owing  to 
the  increased  resistance  to  traction  produced  by  curves  where  the  speed 
of  the  trains  is  greater. 

Switchbacks. — On  some  American  lines,  the  ascent  of  the  steep 
upper  portions  of  valleys  towards  the  summit  of  a  mountain  pass,  has 
been  more  economically  effected  by  means  of  occasional  switchbacks, 
or  back  shunts,  forming  angular  zigzags,  the  train  being  drawn  up  into  a 
sort  of  siding,  from  which  it  passes  out  in  a  reverse  direction  along  another 
line,  making  a  very  acute  angle  to  the  line  on  which  it  reached  the 
siding,  thereby  climbing  up  a  steep  slope  without  the  intervention 
of  a  curved  loop  for  reversing  its  direction.  This  expedient  has 
been  extensively  used  in  the  higher  parts  of  the  Oroya  Railway,  in 
combination  with  loops  (Fig.  34,  p.  108);  and  there  is  an  instance 
of  this  arrangement  on  the  main  line  between  Bombay  and  Calcutta, 
near  the  summit  of  the  Ghats,  not  far  from  Bombay.  The  reversal  of 
direction,  however,  of  the  train  at  the  switchback,  converting  the  front 

'  These  and  other  particulars  about  the  mountain  section  of  the  C.P.R.  were  given 
me  at  Vancouver  by  Mr.  II.  J.  Cambie,  the  engineer  in  charge  of  that  portion  of 
the  line. 
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of  the  train  into  the  rear,  involves  a  stoppage  for  shunting  the  loco- 
motive, unless  the  objectionable  plan  of  pushing  the  train  up  to  the 
following  switchback  is  allowed,  or  unless  the  gradients  are  so  steep, 
and  the  train  so  heavy,  as  to  lead  to  the  use  of  a  second  locomotive 
temporarily  in  the  rear  during  the  ascent,  an  arrangement  which  needs 

LOOPS  AND   SWITCHBACKS   ON    RAILWAYS. 
Fig.  34.— Oroya  Railway,  Peru, 


care  to  secure  the  train  against  the  possibility  of  being  telescoped,  in  the 
event  of  the  locomotives  at  the  two  ends  acting  in  opposition. 

Laying  out  a  Railway. — When  the  ruling  gradient  and  the  limit 
of  curvature  have  been  determined,  the  line  of  the  railway  can  be  laid 
out  more  precisely  on  the  survey,  in  accordance  with  the  indications 
furnished  by  the  levels.  In  laying  down  curves  on  the  plan,  a  piece  of 
straight  should  always  be  inserted  between  curves  turning  in  opposite 
directions,  for  a  sudden  reversal  of  the  curvature  would  necessitate  the 
abandonment  of  the  superelevation  of  the  outer  rail  near  the  point  of 
contrary  flexure,  an  arrangement  which  greatly  adds  to  the  ease  of 
motion  and  safety  of  trains  in  running  round  sharp  curves.  In  un- 
developed countries,  considerable  latitude  can  be  allowed  in  the  final 
selection  of  the  route,  in  order  to  secure  the  most  suitable  and  economical 
line,  and  one  which  is  capable  of  improvement  as  the  traffic  increases ; 
but  in  populous  districts,  the  choice  is  often  confined  within  very 
restricted  limits,  involving  costly  works  in  traversing  hilly  country. 

Setting  out  a  Railway. — After  laying  down  the  course  of  the 
railway  on  the  survey,  the  centre  line  is  set  out  on  the  ground  with 
a  theodolite,  and  pegs  are  driven  in  at  every  chain ;  and  levels  are 
taken  along  the  line  as  set  out,  to  serve  as  a  working  longitudinal 
section,  final  modifications  being  introduced  where  the  further  in- 
spection of  the  ground  and  the  indications  of  the  levels  appear  to  render 
them  expedient. 

The  setting  out  of  the  curves  is  best  effected  by  placing  the 
theodolite  over  the  point  from  which  the  curve  starts,  setting  the 
theodolite  at  an  angle  to  the  centre  line  of  the  straight  portion  of 
the  railway  produced,  equal  to  the  tangential  angle  of  the  special 
curve,  and  marking  the  point  on  the  line  to  which  the  theodolite 
is  set,  which  is  the  selected  chord's  length  away  from  the  tangent  or 
starting-point  of  the  curve  (Fig.  35).  This  is  the  first  point  set  out 
on  the  curve ;  and  the  succeeding  points  are  obtained  by  turning  the 
theodolite  successively  through  a  series  of  similar  angles,  and  marking 
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the  point  on  each  of  the  lines  thus  set  out  by  the  theodolite  in  succes- 
sion, which  is  a  chord's  length  distant  from  the  preceding  point  on  the 
curve.  This  is  readily  effected  in  practice  by  one  man  holding  the  end 
of  a  tape  at  the  starting-point  in  the  first  instance,  and  at  the  last  point 


SETTING  OUT  A  RAILWAY  CURVE. 
Fig.  35. 


set  out  on  the  curve  afterwards,  and  another  man  holding  a  pole  upright 
at  the  required  distance  along  the  tightly  stretched  tape,  and  shifting 
his  position,  as  directed  by  the  observer  at  the  theodolite,  till  he  brings 
the  pole  into  the  exact  line  to  which  the  theodolite  is  set.  When  any 
obstacle  prevents  any  further  setting  out  from  the  starting-point,  the 
theodolite  is  transferred  to  the  last  point  set  out  on  the  curve ;  and 
after  setting  the  theodolite  at  twice  the  tangential  angle  from  the  last 
chord  produced  (one  angle  for  the  direction  of  the  tangent  line,  and 
the  second  for  the  next  point  on  the  curve),  the  same  operations  are 
repeated  till  the  setting  out  of  the  curve  is  completed.  This  simple 
method  of  setting  out  a  circular  arc 
is  based  on  the  fact  that  equal 
angles  from  any  point  on  the  circum- 
ference of  a  circle  subtend  equal 
arcs.  A  general  formula  for  the  tan- 
gential   angle,    a,    of    any    circular 


TANGENTIAL  ANGLE. 
Fig.  36. 


curve  is  a  =  sm~ 


■5-  chord 


which  is 


radius 
readily  obtained  from  the  considera- 
tion that  the  tangential  angle,  a,  in 
Fig.  36,  is  equal  to  half  the  angle 
subtended  by  the  chord  AB  at  the 
centre  of  the  circle  C,  namely  ACD, 

as  both  angles  are  complements  of  the  angle  DAC.  In  the  case  of  a 
curve  given  in  degrees,  the  tangential  angle  for  chords  of  100  feet  is 
half  the  angle  of  the  curve,  so  that  with  a  1°  curve,  the  tangential  angle 
is  30',  and  with  a  10°  curve,  5°.  As,  however,  it  is  advisable  to  use 
short  chords  with  sharp  curves,  a  10°  curve  should  be  set  out  with 
chords  not  exceeding  25  feet  in  length,  for  which  the  tangential  angle 
is  1°  Ts'. 

Adjustment  of  Earthwork  in  Cuttings  and  Embankments. 
-—When  the  longitudinal  section  of  the  route,  as  finally  settled,  has  been 
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plotted,  the  levels  and  gradients  of  the  proposed  railway  are  drawn  on 
it,  so  as  to  determine  the  amounts  of  the  earthwork  required  for  the 
cuttings  and  embankments,  and  the  general  nature  and  dimensions  of 
the  other  works,  such  as  culverts,  bridges,  viaducts,  and  tunnels.  The 
rail-level  is  generally  shown  on  the  longitudinal  section  as  the  datum  in 
accordance  with  which  all  the  works  have  to  be  regulated;  but  except 
as  regards  headway,  level  crossings,  and  junctions,  the  formation  level, 
which  is  reckoned  as  2  feet  below  the  top  of  the  rails  or  rail-level,  is  the 
most  important,  as  affecting  the  depth  to  fl'hich  the  cuttings  have  to  be 
excavated,  and  the  height  to  which  the  embankments  have  to  be  raised 
all  along  the  line,  and  therefore  should  always  be  put  on  the  working 
longitudinal  section,  which  furnishes  the  principal  indication  of  the 
extent  of  the  earthwork.  Under  ordinary  conditions,  the  levels  of  the 
line  should  be  so  adjusted  that  the  excavation  from  the  cuttings  may 
just  suffice  to  form  the  adjacent  embankments  (see  Fig.  38,  p.  113); 
for  an  excess  of  excavation  at  one  part  of  the  line,  even  if  balanced  by 
an  excess  of  embankment  at  another  part  some  distance  off,  would 
involve  considerable  delay  in  the  disposal  of  the  earthwork,  in  addition 
to  the  extra  work  of  transport,  as  the  intervening  cuttings,  embankments, 
and  bridges  would  have  to  be  carried  out  first,  or  might  necessitate 
running  the  surplus  excavation  to  spoil,  and  the  making  up  of  the 
deficient  embankment  with  side  excavation  from  the  nearest  cutting, 
entailing  additional  cost  in  earthwork  and  land  occupied.  Where  public 
roads  cross  the  line  and  level  crossings  are  prohibited,  the  railway  has 
to  be  carried  sufficiently  above  or  below  the  roads  to  provide  an 
adequate  headway  for  the  bridges;  or  the  roads  must  be  raised  or 
lowered  adequately  for  the  purpose,  which  involves  an  addition  to  the 
earthwork  for  forming  the  approaches.  Pioneer  lines  are  exempt  from 
any  such  provisions;  and  even  in  long-settled  parts  of  America,  the 
railways  pass  on  the  level  through  large  towns,  and  the  only  bridges 
required  are  for  crossing  rivers  or  traversing  side  ravines. 

Where  deep  valleys  and  high  ridges  are  encountered,  the  large 
amount  of  earthwork  in  the  slopes  of  high  embankments  and  deep 
cuttings  so  increases  the  cost,  and  such  works  become  so  difficult  to 
maintain,  that  even  with  fairly  good  soil,  it  becomes  cheaper  to  build 
viaducts  and  construct  tunnels  when  the  difference  in  level  between  the 
surface  of  the  ground  and  formation  level  exceeds  60  feet;  but  when 
the  excavations  consist  of  clay  or  other  strata  liable  to  slips  and  disinte- 
gration by  wet,  it  is  economical  to  resort  to  tunnels  and  viaducts  for 
smaller  differences  in  level,  in  proportion  to  the  treacherous  nature  of 
the  strata.  Tunnels,  moreover,  though  very  costly  structures,  save  the 
cost  of  the  land  above  them,  of  which  only  the  underground  rights  have 
to  be  purchased,  and  also  the  construction  of  bridges  for  roads  passing 
over  them,  which  must  be  added  to  the  cost  of  the  earthwork  in  reckon- 
ing the  relative  cost  of  open  cutting  and  tunnel.  Viaducts,  also,  which 
are  often  combined  with  tunnels  in  carrying  a  direct  railway,  with  easy 
gradients,  across  the  lines  of  valleys  and  the  intervening  ridges  of  hills, 
as  illustrated  by  parts  of  the  London  and  Brighton  Railway,  save  the 
cost  of  bridges  over  any  roads  passing  along  the  valley,  and  a  high  bridge 
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across  the  river  or  stream  at  the  bottom  of  the  valley,  as  well  as  the 
formation  and  maintenance  of  a  high  embankment. 

Where  a  railway  traverses  a  very  open  and  exposed  district,  in 
latitudes  subject  to  long  and  severe  winters,  snow-drifts  are  sure  to 
collect  in  any  confined  depression ;  and  in  such  localities,  it  is  essential 
to  avoid  cuttings  as  far  as  possible,  in  spite  of  the  necessity  thereby 
involved  of  adopting  steeper  gradients  for  surmounting  rising  ground, 
and  of  forming  approach  embankments  from  side  cuttings  in  the  lower 
ground.  This  course  had  to  be  adopted  on  the  section  of  the  Canadian 
Pacific  Railway  crossing  the  comparatively  flat,  exposed  prairies  of 
Assiniboia  and  Alberta,  where  deep  cuttings  in  the  undulating  plains 
would  have  inevitably  resulted  in  the  stoppage  of  the  trains  in  winter 
by  deep  snow-drifts ;  and  even  the  shallow  cuttings  which  were  formed 
for  the  line,  had  to  be  obliterated  by  cutting  away  the  high  ground  for 
some  distance  on  each  side  of  the  track. 

Side  Cuttings  for  Low  Embankments. — As  the  cost  of  the 
earthwork  for  forming  an  embankment  increases  with  the  distance  the 
material  has  to  be  conveyed,  or, 

as  it  is  termed,  the  lead,  the  low        earthwork  on  side-lying  ground. 
embankment  needed  for  raising  Fig-  37. 

the  railway  above  the  flood- 
level  in  traversing  an  extensive, 
low,  flat  plain,  can  generally  be 
more  cheaply  constructed  by 
material  excavated  alongside 
the  line,  or  side  cutting  as  it  is  called,  than  by  conveying  the  excavation 
for  a  long  lead  from  the  nearest  cuttings.  Moreover,  on  side-lying 
ground,  where  the  line  may  appear  to  run  approximately  along  the  surface 
on  the  longitudinal  section,  the  material  excavated  on  one  side  from 
the  upper  part  of  the  slope,  serves  to  form  the  embankment  on  the 
other  side  on  the  lower  part  of  the  slope,  in  order  to  provide  a  level 
track  for  the  railway  (Fig.  37). 

Formation  Width,  and  Side  Slopes  of  Cuttings  and  Em- 
bankments.— Before  calculating  the  earthwork  in  the  cuttings  and 
embankments,  it  is  essential  to  determine  the  bottom  width  of  the 
cuttings,  and  the  top  width  to  which  the  embankments  should  be 
formed,  as  a  base  for  the  ballast  of  the  permanent  way.  This  forma- 
tion width  varies  with  the  number  of  lines  of  way,  and  the  gauge  of  the 
railway ;  but  for  the  standard  gauge  of  4  feet  ?>\  inches,  the  average 
widths  ordinarily  assumed  are  30  feet  for  a  double  line,  and  about  18 
feet  for  a  single  line. 

The  side  slopes,  which  more  largely  affect  the  amount  of  earthwork 
in  deep  cuttings  and  high  embankments,  than  the  formation  width,  have 
to  be  varied  with  the  nature  of  the  soils.  These  slopes  are  always 
denoted  by  the  relation  of  the  horizontal  width  to  the  vertical  height 
taken  as  unity,  the  width  increasing  with  the  flatness  of  the  slope. 
Experience  has  shown  that  in  cuttings,  rock  will  stand,  according  to  its 
compactness  and  durability,  at  slopes  of  from  about  I  up  to  J  to  i,  gravel 
I  to  I,  dry  sand  li  to  i,  and  compact  soil  and  well-drained  clay  at  i\  to 
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I ;  whilst  slopes  of  3  to  i,  or  even  flatter,  are  necessary  for  wet  clay,  or 
clay  intersected  with  thin  layers  of  sand.  In  embankments,  where  the 
slopes  are  formed  and  consolidated  by  tipping,  instead  of  the  strata 
remaining  in  their  natural  compact  state  as  at  the  sides  of  cuttings, 
the  angle  of  repose  of  the  materials  is  generally  flatter,  especially  in  the 
case  of  rock,  which,  in  an  embankment,  should  be  given  a  minimum 
slope  of  I  to  I,  and  preferably  i^-  to  i  j  whilst  i;^  to  i  to  2  to  1  furnish 
suitable  limits  for  the  slopes  of  embankments  formed  with  the  better 
class  of  soft  materials ;  but  wet  clay  tipped  from  a  height,  especially 
during  wet  weather,  will  sometimes  hardly  stand  at  any  slope. 

Calculation  of  Earthwork. — The  depth  of  the  formation  level 
in  the  cuttings,  and  its  height  in  the  embankments,  from  the  surface,  are 
generally  figured  at  each  chain  along  the  longitudinal  section,  being  the 
difference  at  each  point  between  the  level  obtained  by  levelling  on  the 
ground  along  the  centre  line,  and  the  formation  level  as  calculated  from 
the  gradients.  The  central  portion  of  the  earthwork  can  be  readily 
obtained,  being  merely  the  mean  of  the  depths  or  heights  between  any 
two  points  in  a  cutting  or  embankment,  multiplied  by  the  length  of  the 
portion  under  consideration  and  the  formation  width.  The  contents, 
however,  between  the  central  rectangular  block  and  the  side  slope  on 
each  side,  with  variable  depths  or  heights,  form  a  series  of  frustums  of 
triangular  pyramids,  which  must  each  be  calculated.  Accordingly,  the 
earthwork  is  more  readily  and  accurately  calculated  by  tables  like 
Bidder's,^  where  the  contents  of  one  foot  in  width  of  the  central  block 
for  a  chain  in  length,  and  the  contents  of  the  two  frustums  for  side 
slopes  of  1  to  I  and  a  chain  in  length,  are  given  in  cubic  yards  for 
every  possible  variation  in  the  depths  or  heights,  at  the  two  ends  of 
the  chain  length,  of  not  less  than  one  foot,  between  zero  and  50  feet. 
After  adding  up  the  figures  obtained  from  the  table,  in  the  column 
representing  the  contents  of  the  several  slices,  i  foot  in  width,  of  the 
central  block  for  each  chain  in  length  of  the  cutting  or  embankment, 
and  also  the  figures  in  the  column  containing  the  corresponding  total 
contents  of  the  side  portions  for  a  slope  of  i  to  i,  it  is  only  necessary 
to  multiply  the  total  of  the  first  column  by  the  number  of  feet  in  width 
of  the  formation,  and  the  total  of  the  second  column  by  the  proportion 
of  the  horizontal  width  to  the  height  of  the  slopes.  The  sum  of  these 
two  results  gives  the  total  contents  of  the  cutting  or  embankment, 
between  the  surface  and  formation  level,  in  cubic  yards.  The  table 
only  gives  the  contents  of  a  i-foot  slice  of  the  central  block,  and  of  the 
side  frustums,  for  the  given  depths  or  heights  at  the  two  ends,  for  a 
chain  in  length ;  but  the  calculations  can,  if  necessary,  be  accelerated  by 
taking  any  longer  suitable  lengths,  and  merely  multiplying  the  figures 
obtained  from  the  table  by  the  length  of  each  portion  measured  in 
chains,  as  illustrated  by  the  simple  instance  of  finding  the  contents  of 
the  cutting  and  embankment  indicated  in  the  longitudinal  section, 
(Fig.  38),  as  given  in  a  tabular  form  on  page  114. 

'  "Tables  showing  the  Contents  of  Excavations,  Areas  of  Slopes,  etc.,"  George 
P.  Bidder. 
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Bidder's  tables  are  compiled  for  the  unit  of  a  chain  of  66  feet ; 
but  similar  tables  could  readilj  be  computed  for  lengths  of  loo  feet. 
Moreover,  tiie  tabular  results  are  only  given  up  to  5  a  feet  of  depth 
orh^ht;  but  they  can  be  extended  to  greaier  depots  or  hd^ts  by 
dinding  tiie  dimen^ons,  when  one  or  both  of  them  exceed  50  feet, 
by  such  a  number  as  wiU  bring  them  within  flie  limit  of  the  table, 
and  then  multiplying  the  tabular  figure  representjng  the  i-foot  slice 
of  the  central  block  by  the  said  number,  and  the  figure  for  the  side 
portions  by  the  square  of  the  same  number.     Thus,  for  example,  if  the 

RAILWAY  CUTTING  AND   EMBANKMENT. 
Fig.  38.— Longitudinal  Section. 


1                       ii 
I           1                    t 

'      •           : 

\^ 

•              — -^f 

t.CVE<t- .      > 

---^ 

J    CRANEMT         1     s  »«    So. 

* 

PER.      CCHT, 
1    ll«      33-3. 

» 

^ 

■^ 

. 

<fepths  at  the  two  ends  of  a  portion  of  a  railway  cuttir^  were  60  and 
40  fe^  the  tabular  ^ures  for  30  and  ^o  feet  are  oi'i  and  154S,  which 
multijdied  respectively  by  ;  and  4  give  122-2  and  6192  as  the  proper 
tabular  numbers  in  cubic  yards  £ar  a  cutting,  one  chain  loi^,  rfiminKhmg 
unifinmfy  in  depth  from  60  feet  to  40  feet  Moreover,  if  a  portion  of 
a  cutting  for  a  ship-canal  increased  regularly  in  depth  from  90  feet 
to  i::o  feet,  it  is  only  necessary  to  moltipfy  the  tabular  figures  S5'6 
^od  3015,  oonespcHtding  to  depths  of  30  and  40  feet,  by  3  and  9 
respeciiTelr,  to  obtain  the  required  tabular  numbers  256'S  and  27,135. 
which  muldpUed  by  the  loogtb  of  the  cuttii^  in  chains,  and  by  the 
bottom  width  of  the  canal  in  feet,  in  the  first  case,  and  the  proportionate 
width  of  the  side  slopes  to  the  hdg^t  in  the  second  aise,  would  give  the 
coDtaits  of  this  section  of  the  canal  cutting  in  cubic  yards. 

When  the  contents  of  the  several  cuttings  and  embankments  have 
been  calculated,  by  aid  of  the  depths  and  bights  to  the  formation  level 
diown  on  the  longitudinal  section,  they  are  inserted  in  figures  on  the 
secticm,  over  the  portions  of  the  eaiAworfc  to  which  they  refer,  so  as  to 
indicate  the  amount  of  excavation  in  each  cutting,  and  the  extent  to 
which  it  can  be  disposed  of  in  the  adjacent  embankmoits.  Besides, 
however,  the  eardiwork  shown  upon  the  working  longitudinal  secdon, 
there  is  die  eanhwoik  in  cuttings  and  embankments  for  forming  the 
railway  on  side-lying  grotmd,  as  indicated  in  Fig.  37.  p.  iir,  and  also  for 
lowmng  or  raising  roads  for  posang  uricer  or  over  the  railway,  which 
has  to  be  calculated  from  the  cross  sections,  and  inserted  on  flje 
longitudinal  sectitm  at  the  resf  ecdve  points  to  whidi  the  several  potticHis 
appertain.     In  order  to  make  the  excavations  and  embankmaats  fiurly 
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Cutting. 
Formation  widlli,  30  feet.     Slopes  ij  to  i. 


Length 
in 

chains. 

Depths 
at  ends 

in  feet. 

Tabular 

number. 

Cubic  yards. 

Contents,  one 
foot  wide,  of 
central  block. 
Cubic  yards. 

Tabular 

number. 

Cubic 

yards. 

Contents  of 
pyramidal  por- 
tions at  sides, 
I  to  I  slopes. 
Cubic  yards. 

2*0 

3-5 

I'll 

15-9 

44-0 
i8-3 

Central 
block 

31-8 
145-6 

IIOO 
?4'9 

138 
720 

799 
183 

Side 
portions 

276 

2520 
1997 

549 

Cubic  yards. 

10,269 

6,677 

2-5 

l6,9:|6 

3-0 

Total       con- 
tents of  cut- 
ting,       say 
16,950  cubic 
yards. 

342-3 

30 

10,269 

5342 

6677 

Embankment. 
Formation  width,  30  feet.     Slopes  lij  TO  I. 


Length 

in 
chains. 

Height 
at  ends 
in  feet. 

Tabular 

number. 

Cubic  yards. 

Contents,  one 
foot  wide,  of 
central  block. 
Cubic  yards. 

Tabular 

number. 

Cubic 

yards. 

Contenis  of 

pyramidal  por- 

tions  at  sides, 

I  to  I  slopes. 

Cubic  yards. 

2  0 
25 

I.3I 

Ms 

m 

15-9 

37'9 
34*2 

12-2 

31-8 

94' 7 

153-9 

366 

138 

592 

492 

82 

276 
1480 
2214 

246 

Cubic  yards. 
9.510 
7,378 

4-5 

16,888 

3-0 

Total       con- 
tents of  em- 
bankment, 
say     16,900 
cubic  yards. 

317-0 
30 

4216 
■3 

9510 

7378 

balance  one  another  in  actual  practice,  the  estimated  contents  of  the 
embankments  should  be  a  little  in  excess  of  those  of  the  cuttings,  for  it 
is  impossible  to  pack  the  materials  in  the  embankments  as  tight  as  they 
were  naturally  compacted  together  in  the  cuttings ;  the  interstices  in  an 
embankment  after  consolidation,  as  compared  with  a  cutting,  having 
been  found  to  vary  from  about  8  per  cent,  for  loose  materialsf'such  as 
sand,  gravel,  or  clay,  up  to  20  per  cent,  for  blocks  of  chalk  and  rock. 

When   the   earthwork   has  to  be  calculated  from  a  parliamentary 
longitudinal  section,  which  only  gives  the  rail-level,  it  is  necessary  to 
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add  two  feet  to  the  scaled  depths  in  the  cuttings,  and  to  deduct  2  feet 
from  the  heights  of  the  embankments,  in  order  to  obtain  the  dimensions 
to  the  formation  level.  Moreover,  when  the  excavation  in  a  cutting 
traverses  an  upper  layer  of  soft  soil  and  an  underlying  stratum  of  rock, 
the  side  slopes  have  to  be  flat  down  to  the  rock,  and  steep  through  the 
hard  stratum.  In  such  a  case,  the  line  of  the  top  of  the  rock  above  the 
formation  level  should  be  indicated  on  the  longitudinal  section ;  and 
the  portion  of  the  cutting  below  this  line,  being  wholly  in  rock,  can  be 
calculated  in  the  ordinary  manner  with  suitable  steep  side  slopes.  The 
portion,  however,  of  the  cutting  in  soft  soil  above  the  rock,  must  be 
estimated  separately,  owing  to  its  flatter  side  slopes ;  and  as  the  width 
of  the  soft  portion  of  the  cutting  at  the  surface  of  the  rock  varies  with 
the  height  of  the  line  of  the  top  of  the  rock  above  the  formation  level, 
owing  to  the  sloping  sides  of  the  rock  cutting,  the  earthwork  in  the 
cutting  through  the  soft  soil  above  the  rock  must  be  calculated  in  short 
lengths,  as  in  the  case  of  a  cutting  of  varying  formation  width,  the 
contents  of  the  i-foot  slice  of  the  central  block  being  multiplied  by 
the  average  width  of  the  bottom  of  the  soft  cutting,  on  the  top  of  the 
rock,  for  each  length. 

Fencing. — After  the  requisite  land  has  been  acquired  for  a  railway, 
the  width  of  which  varies  with  the  formation  width,  the  depth  of  the 
cuttings,  and  the  .flatness  of  the  slopes,  and  before  the  excavations  are 
commenced,  it  is  necessary  in  settled  districts  to  fence  the  strip  of  land 
along  each  side  so  far  as  may  be  required  at  once  for  the  works,  in 
order  to  prevent  injury  to  persons  or  cattle  straying  on  to  the  works. 
Oak  post-and-rail  fencing  was  generally  used  in  the  early  days  of  railways ; 
but  wire  fencing,  with  oak  or  iron  straining-posts  at  intervals,  is  often 
now  preferred  as  being  cheaper.  By  planting  a  hedge  of  young  thorns 
inside  the  rail  fence,  a  good  barrier  is  provided  by  the  time  the  wooden 
fence  begins  to  decay.  A  good  and  cheap  protection  for  the  line,  used 
frequently  in  Ireland,  consists  in  digging  a  ditch  along  the  boundary  on 
each  side,  making  a  mound  along  it  on  the  inside  with  the  excavated 
material,  which  is  coated  with  the  sods  taken  off  the  surface  along  the 
line  of  the  ditch,  and  inserting  strong  round  stakes  on  the  top  of  the 
mound,  leaning  over  towards  the  ditch,  along  which  two  or  three  lines 
of  wire  are  stretched. 

In  undeveloped  countries,  fencing  can  be  dispensed  with;  but 
where  ranches  are  traversed,  and  also  through  agricultural  districts 
where  timber  is  abundant,  rough  wooden  fencing  serves  as  a  barrier 
for  the  railway. 

Provisions  against  Slips  in  Cuttings  and  Embankments. — 
The  methods  by  which  cuttings  are  excavated  and  embankments  formed 
have  been  already  described  in  Chapter  IV. ;  but  special  precautions 
have  to  be  taken  to  prevent  slips  in  the  slopes  of  cuttings  and  embank- 
ments, where  the  material  consists  of  clay  or  other  soils  subject  to  be 
rendered  soft  and  slippery  when  exposed  to  the  action  of  wet.  The 
two  most  important  provisions  for  averting  slips  in  treacherous  material, 
in  addition  to  an  adequate  flattening  of  the  slopes,  are  efficient  drainage 
to   prevent  wet  getting   through   the  ground   to  the   slopes,  and   the 
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protection  of  the  surface  of  the  slopes  from  the  weather.  This  latter 
provision  is  always  made  in  cuttings  and  embankments  of  soft  soil, 
by  removing  the  turf  or  soil  from  the  surface  over  the  cutting  and 
under  the  embankment  before  commencing  these  works,  and  spreading 
it  on  the  slopes  immediately  after  their  completion,  sowing  grass  seeds, 
and  encouraging  the  growth  of  plants,  so  as  to  protect  the  slopes  from 
rain  and  frost,  and  from  the  formation  of  cracks  under  the  heat  of  the 
sun,  and  to  bind  the  ground  together  by  means  of  their  roots. 

Slips  in  clay  cuttings  may,  for  the  most  part,  be  traced  to  two 
causes.  The  surface  layer  of  clay  alongside  the  cutting  is  liable  to 
crack  in  dry,  hot  weather,  forming  sometimes  a  longitudinal  fissure  a 
short  distance  back  from  the  top  of  the  slope ;  and  when  water  fills  this 
fissure  in  wet  weather,  it  exerts  a  hydrostatic  pressure  on  the  block  of 
clay  near  the  edge  of  the  slope,  tending  to  push  the  block  towards  the 
cutting,  in  which  direction  it  is  unsupported.  This  action,  moreover,  is 
intensified  by  the  expansion  of  the  water  in  being  turned  into  ice  during 
a  frost ;  and  when  the  pressure  at  the  back  has  detached  the  block  from 
the  adjacent  stratum,  the  water  percolates  through  the  fracture  along 
the  base  of  the  block,  and,  rendering  the  surfaces  of  cleavage  slippery, 
leads  eventually  to  the  fall  of  the  block  of  clay  into  the  cutting,  giving 
the  slope  somewhat  the  form  shown  in  Fig.  39.    Sometimes  a  stratum  of 

SLIP   IN    RAILWAY   CUTTING. 
Fig.  39. 


clay  is  intersected  by  thin  layers  of  sand ;  and  when  water  percolates 
from  above  into  one  of  these  seams  of  sand,  it  flows  through  the  sand 
and  finds  an  outlet  at  the  face  of  the  slope  of  the  cutting.  The  sand  is 
thus  gradually  carried  away  with  the  water ;  and  the  upper  layer  of  clay, 
becoming  unsupported  by  the  removal  of  the  seam  of  sand,  settles 
down,  and,  becoming  detached  at  the  back,  slides  along  the  moist 
surface  of  the  underlying  layer  of  clay  into  the  cutting.  The  slopes  of 
cuttings  are  specially  subject  to  this  latter  form  of  slip  when  the  strata 
dip  towards  the  cutting,  as  the  washing  out  of  the  sand  and  the  sliding 
forward  of  the  detached  upper  layer  are  facilitated  in  proportion  to  the 
inclination  of  the  dip. 

Efficient  drainage  of  the  land  alongside  a  cutting  liable  to  slips  is 
necessary,  in  order  to  prevent  water  getting  near  the  slopes.  When  a 
cutting  traverses  very  treacherous  ground,  it  has  occasionally  been  found 
necessary  to  weight  and  protect  the  slopes  with  dry  stone  pitching,  laid 
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upon  a  thin  bed  of  small  stones  or  other  hard  pervious  layer,  to 
serve  as  a  rubble  drain  for  conveying  any  water  from  the  slope  to  the 
bottom  of  the  cutting,  where  it  is  carried  across  the  base  of  the  pitching, 
by  outlets  built  at  intervals,  into  the  drain  at  the  side  of  the  cutting. 
This  is,  however,  a  costly  expedient ;  and  a  similar  protection  may  to 
some  extent  be  obtained  by  using  turf  instead  of  the  pitching,  over- 
lying a  thicker  bed  of  the  permeable  layer.  Often  rubble  drains,  con- 
sisting of  trenches  filled  with  rubble  stone,  are  formed  at  intervals  down 
the  face  of  slopes,  with  branch  drains  running  into  them  at  an  angle, 
with  the  object  of  draining  the  slopes.  This  system  of  draining  the 
slopes  is  very  commonly  i^sorted  to  when  a  slip  has  occurred  in  a 
cutting  ;  and  the  hollow  left  by  the  fallen  material  is  filled  up  to  the  line 
of  the  slope  by  hard,  loose  material,  such  as  chalk,  rubble  stone,  or 
slag,  to  keep  up  and  protect  the  steep  face  near  the  top  of  the  slope, 
without  unduly  weighting  the  lower  part  of  the  slope.  Where  strata  of 
very  variable  and  slippery  nature  are  encountered,  interspersed  with 
thin  beds  of  sand,  in  a  district  of  heavy  rainfall,  it  may  prove  advisable 
to  resort  to  tunnelling  in  place  of  a  cutting,  even  when  depths  of  only 
40  to  30  feet  are  reached. 

Slips  of  embankments  are  mainly  due  to  the  disintegration  of  the 
bottom  portion  by  the  action  of  water  percolating  through  the  mass,  or 
to  the  want  of  cohesion  between  the  central  portion  and  the  side  slopes 
when  side  tipping  has  been  resorted  to.  On  side-lying  ground,  more- 
over, the  natural  slope  at  the  base  facilitates  slips  down  the  slope 
under  the  action  of  water;  and  sometimes  the  mere  weight  of  the 
embankment  occasions  a  landslip  of  the  stratum  on  which  it  rests,  upon 
a  disconnected,  sloping,  slippery  stratum  below. 

To  prevent  water  remaining  at  the  base  of  an  embankment,  a  longi- 
tudinal rubble  drain  has  to  be  formed  under  the  centre  of  the  embank- 
ment, with  cross  rubble  drains  at  intervals  leading  the  water  with  a  fall 
to  the  ditches  at  the  side ;  and  with  exceptionally  bad  material,  a  layer 
of  rubble  stone  has  in  addition  been  sometimes  spread  over  the  whole 
base  of  the  embankment.  Moreover,  where  the  only  material  available 
is  clay  or  other  treacherous  material,  the  tipping  should  not  be  carried 
on  during  wet  weather ;  and  the  embankment  should  be  formed  through- 
out its  width  by  end  tipping,  all  side  tipping  being  prohibited ;  whilst 
the  best  materials  should  be  reserved  for  facing  the  slopes,  and  ashes 
may  with  advantage  be  incorporated  with  the  treacherous  material. 
Forming  the  embankment  with  a  series  of  consolidated  layers  would  be 
too  costly  a  precaution  to  be  ordinarily  adopted ;  but  where  a  very  high 
embankment  has  to  be  constructed,  it  may  advantageously  be  formed  in 
successive  stages  from  15  to  20  feet  in  height.  The  liability  of  an 
embankment  to  slide  sideways  down  a  somewhat  steep  slope  on  side- 
lying  ground,  can  be  prevented  by  forming  horizontal  benches  in  the 
slope  underneath  the  embankment,  in  combination  with  efficient  drain- 
age and  deep  rubble  trenches  down  to  a  firm  stratum ;  and  an  embank- 
ment should  not  be  placed  upon  a  site  where  there  is  any  prospect  of 
its  weight  leading  to  a  landslip. 

Remarks  on  Laying  out  a  Railway. — The  extent  to  which 
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sharp  curves  and  steep  gradients  enable  heavy  works  to  be  dispensed  with, 
is  sufficiently  exemplified  by  the  fact  that  it  has  been  possible  to  carry  a 
railway  from  Bombay  over  the  Ghats,  and  across  India  to  Calcutta,  with 
only  one  or  two  very  short  tunnels,  and  that  the  Canadian  Pacific  Rail- 
way has  been  carried  across  the  Rockies  and  the  Selkirks,  and  through 
the  Albert,  Fraser,  and  other  canons,  with  a  less  length  of  tunnelling 
than  is  found  on  most  of  the  main  lines  of  England.  Moreover,  the 
construction  of  the  western  lines  of  North  America  has  been  much 
accelerated  by  a  very  extensive  use  of  timber  trestle  viaducts  at  the 
outset,  instead  of  forming  embankments  and  erecting  steel  bridges  with 
masonry  piers,  leaving  these  permanent  woi;ks  to  be  carried  out  towards 
the  close  of  the  life  of  the  timber  structures,  when  the  facilities  afforded 
by  the  railway  enable  the  earthwork  for  the  embankments  to  be  readily 
tipped  from  the  wooden  trestles,  and  the  materials  for  the  bridges  to  be 
conveyed  to  the  site,  which  would  have  involved  very  serious  delays 
and  difficulties  during  the  first  formation  of  the  line,  owing  to  the 
absence  of  any  means  of  conveyance  to  most  parts  of  the  works,  except 
along  the  completed  line. 

Culverts. — Where    any   ditch,    small   watercourse,    or   stream    is 
crossed  by  a  railway  embankment,  a  provision  has  to  be  made  for  the 
unimpeded  passage  of  the  water  conveyed  by  it,  underneath  the  em- 
bankment, by  some  form  of  pipe  or  culvert.     Glazed  earthenware  drain- 
pipes, laid  in  a  trench  in  the  solid  ground  and  jointed  with  puddle  or 
cement,  serve  for  carrying  the  drainage  water  of  ditches  or  small  water- 
courses under  low  embankments ;  and  these  pipes,  in  common  with  all 
other  passages  for  water,  must  be  of  sufficient  capacity  to  convey  away 
the  maximum  flow  of  water  that  can  come  to  them, 
CULVERT  UNDER        Otherwise,   after   an   unusually  heavy  rainfall,   the 
EMBANKMENT.         water  would  accumulate  on  the  upper  side  of  the 
'^'    °'  embankment,  and  might  imperil  its  stability.    Cast- 

iron  pipes  are  used  where  a  considerable  weight  has 
to  be  supported ;  and  wooden  troughs  are  employed 
where  timber  is  abundant,  and  other  materials 
costly.  Where  stone  is  at  hand,  a  cheap  form  of 
culvert,  requiring  no  skilled  labour,  consists  of  a 
bottom  bed  of  flat  slabs,  with  rubble- masonry  side 
walls  supporting  a  roof  of  flat  stone  slabs,  thereby 
forming  a  rectangular  masonry  culvert  of  dimensions  proportioned  to 
the  flow  and  the  height  of  the  embankment  above  it. 

The  most  ordinary  form  of  culvert  under  a  railway  embankment  is 
built  of  brickwork  or  masonry,  arched  over  at  the  top.  Cyhndrical  or 
barrel-shaped  brick  culverts  are  commonly  adopted  for  small  flows  of 
water  under  embankments  of  some  height,  with  two  or  more  rings  of 
brickwork,  each  4^  inches  thick,  according  to  the  load  to  be  borne. 
Larger  culverts  are  built  as  shown  in  Fig  40,  with  an  invert  at  the 
bottom,  resting  on  a  flat  foundation  of  brickwork,  masonry,  or  concrete ; 
whilst  small  wing-walls  at  the  sides  of  the  mouth  of  the  culvert  at  each 
end,  keep  back  the  earthwork  at  the  toe  of  the  embankment  from  im- 
peding the  outlet.     Culverts  for   large  streams  approximate  to  small 
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bridges,  and  are  constructed  with  a  strong  arch  overhead  where  the 
embankment  is  high,  so  as  to  support  the  incumbent  weight  of  earth  in 
addition  to  the  moving  load  of  a  passing  train  ;  and  usually  an  invert  is 
built  at  the  base  to  strengthen  the  side  walls  against  the  pressure  of  the 
earthwork  behind  them,  and  to  secure  the  bottom,  at  the  same  time, 
from  scour. 

The  foundations  of  culverts  under  high  embankments  must  be  made 
very  stable,  as  any  unequal  settlement  of  the  culvert  under  the  greater 
weight  of  the  central  part  of  the  embankment,  than  under  the  diminish- 
ing slopes  towards  the  ends,  would  involve  the  fracture  of  the  culvert ; 
and  the  escape  of  water  through  the  fracture  into  the  heart  of  the 
embankment,  would  soften  the  adjacent  mass,  exposing  the  embankment 
to  settlement  and  slips. 


CHAPTER  VIII. 

ARCHED    BRIDGES. 

Works  of  construction  for  railways  and  roads — Types  of  bridges  :  classi- 
fication under  five  types — Dead  and  moving  loads  on  bridges ;  definitions, 
estimated  moving  loads— Arched  bridges  :  materials  used  in  construction ; 
stresses,  their  nature,  their  determination — Brickwork  and  masonry 
arches  for  small  spans,  construction,  ordinary  types,  their  dimensions — ■ 
Skew  arches,  increased  span,  arrangement  of  courses — Large  masonry 
bridges  :  instances — The  Adolph  Bridge  at  Luxemburg,  and  others — 
Large  metal  arched  bridges:  examples  ;  description  of  the  St.  Louis 
Bridge,  the  Douro  and  Garabit  viaducts,  and  other  arched  bridges; 
provisions  for  changes  of  temperature — Erection  of  metal  arches, 
exemplified  by  St.  Louis,  Douro,  Niagara  Falls  and  Zambesi  bridges. 

In  addition  to  the  cuttings  and  embankments,  with  their  culverts  and 
drains,  which  occupy  such  a  prominent  place  in  the  formation  of  rail- 
ways, various  other  very  important  works,  involving  far  greater  skill  in 
their  design  and  execution,  have  to  be  carried  out  for  enabling  railways 
and  roads  to  surmount  the  physical  obstacles  which  are  frequently 
encountered  in  their  course.  Tlius  bridges  have  to  be  constructed  for 
carrying  railways  and  roads  over  and  under  roads  and  railways,  and  over 
rivers  and  canals,  exhibiting  considerable  variety  in  form  to  suit  very 
varied  conditions ;  viaducts  have  to  be  erected  for  enabling  railways  to 
cross  deep  valleys  at  a  high  level,  in  order  to  secure  easy  gradients ;  and 
tunnels  have  to  be  formed  to  take  railways  through  projecting  spurs, 
high  ridges,  or  across  mountain  chains,  and  occasionally  for  passing 
under  rivers  and  beneath  large  cities.  These  works  of  construction, 
termed  "  works  of  art "  by  continental  engineers,  will  be  dealt  with 
successively  in  the  following  six  chapters. 

Types  of  Bridges. — Though  more  variety  has  been  exhibited  in 
the  designs  of  bridges  than  in  any  other  branch  of  railway  construction, 
owing  to  considerable  differences  in  the  spans  and  heights  required,  and 
in  the  conditions  under  which  the  erection  of  bridges  has  to  be  carried 
out,  there  are  only  four  or  five  distinct  types  under  which  all  bridges 
may  be  grouped.  These  types  are  arched,  suspension,  girder,  con- 
tinuous girder,  and  cantilever  bridges.  The  general  principles,  forms, 
and  construction  of  each  of  these  types  will  be  briefly  considered  in 
succession ;  and,  besides  some  ordinary  examples,  notable  instances  of 
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bridges  of  large  span  of  each  type  will  be  given  in  illustration.  In 
arched  bridges  all  the  parts  are  in  compression,  and  in  suspension 
bridges  all  the  parts  are  in  tension ;  whereas,  in  the  other  three  types, 
some  parts  are  subject  to  tension,  and  others  to  compression. 

Dead  and  Moving  Loads  on  Bridges. — Every  bridge  has  to 
support  two  distinct  kinds  of  loads,  namely,  the  dead  load,  consisting  of 
its  own  weight  and  the  railway  or  roadway  which  it  carries,  and  the 
moving  load,  consisting  of  the  trains  or  vehicles  and  pedestrians  which 
pass  over  it.  The  dead  load  is  permanent,  and  imposes  definite  fixed 
strains  on  the  bridge ;  whereas  the  moving  load  is  variable,  has  only 
from  time  to  time  to  be  borne  by  the  bridge,  and  may  in  rapid  succes- 
sion be  evenly  or  unevenly  distributed  over  the  bridge,  as  in  the  case 
of  trains  passing  quickly  across  it.  The  dead  load,  however,  increases 
approximately  as  the  square  of  the  span,  owing  to  the  additional  weight 
of  material  per  lineal  foot  that  must  be  put  into  a  bridge,  in  order  to  enable 
it  to  resist  the  augmented  strains  due  to  an  increase  in  the  span  ;  whereas 
the  moving  load  only  increases  proportionately  with  the  length  of  the 
bridge ;  and  in  the  case  of  a  railway  bridge  for  a  double  line,  it  merely 
does  this  up  to  the  length  of  the  longest  train,  or  the  weight  of  two  of 
the  heaviest  trains  running  on  the  line,  placed  in  the  most  unfavourable 
position.  Accordingly,  in  bridges  of  large  span,  the  weight  and  im- 
portance of  the  dead  load  become  much  greater  than  those  of  the 
moving  load  as  the  span  is  augmented ;  and  the  possible  extension  of 
the  span  of  bridges  eventually  reaches  a  limit,  owing  to  the  impractica- 
bility of  designing  bridges  capable  of  bearing  their  own  weight  beyond 
a  certain  span  according  to  the  type  selected,  rather  than  on  account  of 
the  strains  due  to  the  relatively  small  moving  load  which  bridges  are 
constructed  to"  accommodate.  These  considerations  indicate  that  those 
types  of  bridges  should  be  best  adapted  for  long  spans,  which  concen- 
trate their  greatest  stresses  and  greatest  weight  of  metal  near  their  piers, 
like  cantilevers,  rather  than  those  which  are  liable  to  be  somewhat 
heavier  in  proportion  to  their  length  near  the  centre  of  their  span  than 
towards  their  extremities,  as  in  the  case  of  ordinary  girders. 

The  moving  load  for  railway  bridges  of  moderate  span  is  generally 
reckoned  at  from  i  to  i  J  tons  per  lineal  foot  per  line  of  way,  according  to 
the  weight  of  the  locomotives  employed  on  the  line.  For  very  short 
spans,  the  moving  load  with  heavy  engines  might  reach  a  maximum  of 
about  3  tons  per  lineal  foot ;  whereas  a  moving  load  of  i  ton  per  foot 
would  suffice,  under  similar  conditions,  for  spans  of  300  feet.  On 
roadway  bridges,  the  maximum  possible  load  is  often  assumed  to  be 
a  densely-packed  crowd  of  people  all  over,  estimated  to  weigh  70  to 
80  lbs.  per  square  foot,  which  would  inevitably  be  a  slowly  moving  load. 

Aqueducts  for  canals  are  the  one  form  of  bridge  in  which  the 
ordinary  moving  load  of  the  traffic  is  replaced  by  the  permanent  load 
of  water  contained  in  their  troughs  ;  for  the  canal  barges  passing  along 
them  do  not  impose  any  additional  weight  on  the  structure  during  their 
transit,  as  they  displace  a  volume  of  water  equivalent  to  their  own 
weight. 

Wind-pressure,  which  constitutes  another  form  of  moving  load,  acting 
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sideways,  assumes  an  enhanced  importance  in  bridges  of  large  span, 
owing  to  the  large  surfaces  they  present,  the  great  leverage  exerted  by 
the  wind  at  a  distance  from  the  piers,  and  the  additional  weight  of  metal 
which  has  to  be  inserted  in  the  bridge  to  enable  it  to  withstand  this 
pressure  during  a  strong  gale. 


Arched  Bridges. 

Materials  for  Construction. — Next  to  wooden  beams  and  pile 
and  plank  bridges,  the  arch  is  one  of  the  earliest  forms  adopted  for 
bridges  over  rivers.  Some  of  the  early  arches  were  built  of  wood;  and 
timber  was  used  for  arched  bridges  of  fairly  large  span  in  the  eighteenth 
century,  before  the  introduction  of  cast  iron.  Masonry,  brickwork,  and 
concrete  can  only  be  utilized  for  the  superstructure  of  bridges  by  forming 
them  into  arches,  owing  to  their  inability  to  withstand  tensile  stresses; 
and  cast  jron  was  employed  for  the  early  railway  bridges  of  larger  span, 
in  the  form  of  arched  ribs,  on  account  of  its  great  strength  when  only 
subjected  to  compressive  stresses.  Arches  of  brickwork  or  masonry 
are  very  commonly  used  for  railway  and  road  bridges  of  moderate  span, 
where  the  available  headway  is  adequate,  on  account  of  their  simplicity, 
durability,  and  moderate  cost  when  these  materials  are  readily  procured  ; 
while  concrete,  plain  or  reinforced,  is  used  for  spans  of  considerable 
magnitude,  but  bridges  of  very  large  span,  in  which  the  use  of  cast  iron 
is  for  various  reasons  inadmissible,  are  now  almost  always  constructed  of 
riveted  mild  steel,  with  cast  steel  in  subordinate  details. 

Stresses  in  Arched  Bridges. — The  wholly  compressive  stresses 
in  an  arch  consist  of  a  horizontal  pressure  at  the  crown,  combined  with 
vertical  pressures  due  to  the  weight  of  the  bridge  and  the  moving  load, 
increasing,  in  the  case  of  the  fixed  load,  from  the  centre  where  it  is  zero, 
to  the  abutments,  at  each  of  which  half  the  total  weight  of  the  bridge  and 
moving  load,  and  also  the  horizontal  pressure,  have  to  be  supported. 
The  resultant  pressures  of  the  horizontal  pressure  and  the  increasing 
vertical  pressures  represented  by  the  loads  comprised  between  the  crown 
and  successive  points  of  the  half-arch,  are  gradually  augmented,  and 
deflected  downwards  by  degrees  along  the  arch,  from  the  horizontal 
position  at  the  crown  to  a  direction  approximately  at  right  angles  to  the 
springing  at  the  abutments,  where  the  thrust  attaining  its  maximum  has 
to  be  borne  directly  by  the  abutments.  V/hen  once  the  horizontal 
pressure  has  been  ascertained,  or  the  direction  of  the  thrust  at  the 
springing  has  been  determined,  it  is  only  necessary  to  calculate  the 
weights  of  successive  sections  of  the  bridge,  and  to  add  to  them 
the  corresponding  moving  loads,  in  order  to  obtain  both  the  intensity 
and  direction  of  the  successive  resultant  pressures  in  the  respective 
sections  of  the  bridge  between  the  crown  of  the  arch  and  the  springing. 
Thus,  if  the  horizontal  pressure  has  been  ascertained,  and  is  represented 
by  the  horizontal  line  AC  in  Fig.  41,  drawn  to  a  definite  scale,  and  if 
the  weights  of  the  successive  sections  into  which  the  bridge  has  been 
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divided  for  purposes  of  calculation,  with  their  corresponding  moving 
loads,  are  indicated  by  the  vertical  lengths  AB,  BD,  DE,  EF,  and  FS, 
drawn  to  the  same  scale,  AS  being  the  total  load  on  the  half-arch,  then 
the  lines  CB,  CD,  CE,  CF,  and  CS  represent  the  resultant  pressures 
at  the  several  points  B,  D,  E,  F,  and  S  of  the  arch,  both  in  magnitude 
and  direction.  If,  on  the  contrary,  the  direction  of  the  thrust  at  the 
springing  S,  namely,  CS  in  Fig.  41,  has  been 
determined,  then,  since  the  vertical  line  AS       pressures  on  arch. 

represents  the  total  load  on  the  half-arch  to  the      ^ '^'^-  '"- 

given  scale,  the  horizontal  line  AC,  drawn  from 
A  and  cut  at  C  by  the  line  SC  drawn  in  the 
direction  of  the  line  of  thrust  at  the  springing, 
corresponds  on  the  same  scale  to  the  horizontal 
pressure  at  the  crown  of  the  arch;  and  the 
resultant  pressures  at  the  several  points  of  the 
arch  are  indicated  by  the  lines  CB,  CD,  etc., 
as  before,  in  magnitude  and  direction. 

The  horizontal  pressure  at  the  crown  of  an 
arch  is  due  to  the  wedge-like  effect  of  the  load 
near  the  centre  tending  to  depress  the  crown,  and 
is  counteracted  by  the  resistance  presented  by 
the  abutments  at  the  springings,  and  transmitted 
along  the  arch  to  the  crown ;  but  the  general 
value  of  this  pressure  in  a  simple  arch,  and  its  variation  with  the  ratio  of 
the  rise  of  the  arch  to  the  span,  will  be  best  indicated  by  considering  briefly 
the  horizontal  tension  at  the  centre  of  a  suspended  chain,  which  is  the 
precise  converse  to  the  arch.  If  a  simple  chain  hung  from  A  and  B  sup- 
ports a  load  W  at  C  (Fig.  42,  (Z,  p.  1 24),  the  tensile  stress  along  A C  and  B  C 

is  —  X  -. ,  and  the  horizontal  tension  at  C  is  —  X ■;  and  since  D  C, 

2      sm  a  2      tan  a. 

the  dip  of  the  chain,  or  D,  divided  by  the  half-span,  ^S,  is  equal  to 

tan  a,  the  horizontal  tension  at  C,  given  in  terms  of  the  span  and  the 

WS 
dip,  becomes  — ^.     When,  however,  the  load  W  is  distributed  evenly  in 

a  horizontal  line  along  the  chain  ACB,  the  suspended  chain  assumes  the 

form  of  a  parabola  (Fig.  42,  b)  ;  and  the  horizontal  tension  at  C  becomes 

WS  -  ■  •  vjS'^ 

— ,  or  if  w  is  the  weight  per  unit  of  horizontal  length  — — ,  and  is  the 

8D  .  .  8^  . 

same  as  the  bending  moment  in  the  centre  of  a  simple  beam  having  a 
similar  span  and  depth.  Now,  inverting  the  equilibrated  suspension 
chain,  as  in  Fig.  42,  c,  the  simple  arch  is  also  in  equilibrium  under  a 
uniformly  distributed  load,  if  it  corresponds  in  its  parabolic  form  to  the 
curve  of  the  bending  moments ;  and  its  horizontal  thrust  at  the  crown  is 

likewise  ^^^,  where  R  is  the  rise  of  the  arch,  which  is  borne  either  by 

oR 
abutments  at  A  and  B,  or  by  a  horizontal  tie  AB  in  Fig.  42,  c,  whose 
tensile  stress  is  equivalent  throughout   to   the   horizontal   thrust,  and 
which  forms  the  bottom  member  of  the  bow-string  girder  ACB,  having 
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an  arched  top  member  wholly  in  compression.  The  horizontal  thrust 
can  be  reduced,  and  consequently  the  weight  of  an  arch  near  its  crown 
can  be  diminished,  by  increasing  the  proportion  of  the  rise  of  the  arch 
to  its  span,  just  as  a  beam  or  girder  of  any  given  span  is  strengthened 
by  increasing  its  depth. 

A  simple  arch,  unhke  a  suspension  chain,  is  unable  to  adapt  itself  to 
a  varying  load ;  and  therefore  an  arch  has  to  be  stiffened  to  maintain 
its  equilibrium  under  a  moving  load,  or   even   wind-pressure,  causing 
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Fig.  42. 
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variations  in  the  distribution,  amount,  and  direction  of  the  stresses. 

Moreover,  even   in    suspension   bridges,  the  fixed   load   is   not   quite 

uniformly  distributed  throughout  the  span ;  for,  owing  to  the  increasing 

curvature  of  the  chains  towards  the  piers,  the  greater  strength  which 

has  to  be  provided  in  the  same  direction,  and  the  greater  length  of  the 

suspension  rods  or  cables  towards  the  ends  of  the  span,  the  weight  per 

unit  of  length  increases  to  some  extent  from  the  centre  to  the  ends. 

This  is  still  more  the  case  with  a  properly  stiffened  arch,  in  which  the 

arch  itself  has  to  be  materially  strengthened  in  passing  from  the  point  of 

least  pressure  at  the  crown  to  the  place  of  maximum  pressure  at  the 

springings  ;  and  the  spandrils  which  weight  the  haunches  of  the  arch,  and 

support  the  roadway  above,  have  to  be  increased  in  height  towards  the 

abutments  to  make  up  for  the  depression  of  the  arch.     Accordingly,  the 

WS 
value  — —  obtained  above  for  the  horizontal  tensile  stress  at  the  centre 

of  a  suspension  bridge,   though  commonly  adopted  in  practice,  is  in 

reality   somewhat   in   excess   of    the   actual   value ;    and    the    similar 

tv'S? 
expression  -^r^-  must   only  be  regarded   as   an   approximation   to  the 
8R 

horizontal  thrust  at  the' crown  of  an  arch,  which  is  reduced  in  proportion 

as  the  load  w  per  unit  of  span  is  increased  between  the  crown  and  the 

springings,  the  effect  of  which  is  to  increase  the  vertical  pressures  on  the 

abutments  and  adjacent  portions  of  the  arch,  and  correspondingly  to 

relieve  the  crown. 

The  form  of  arch  in  which  the  horizontal  pressure  at  the  crown 

apparently  is  reduced  to  its  minimum  value,  namely,  where  the  rise  is 

equal  to  half  the  span,  or  a  semicircular  arch,  though  often  adopted  for 

viaducts,  does  not  in  reality  reduce  this  pressure  to  the  extent  which 

might  be  supposed  at  first  sight;  for  a  horizontal  pressure  at  the  crown 

could  not  possibly  be  resolved  into  a  vertical  thrust  acting  at  right 


ORDINARY  ARCHED   RAILWAY  BRIDGES. 


125 


angles  to  a  horizontal  springing.  Consequently,  the  lower  portions  of 
a  semicircular  arch  in  reality  constitute  part  of  the  abutments  or  piers  ; 
the  actual  efficient  rise  is  not  as  lar'ge  as  it  seems ;  and  a  segmental 
arch,  with  a  large  rise,  might  equally  well  be  adopted.  Similarly,  a 
suspension  bridge  cannot  advantageously  be  given  a  considerable  dip  in 
relation  to  its  span,  for  the  greater  the  dip  the  greater  are  the  alterations 
in  the  curvature  of  the  chains  under  a  moving  load ;  and,  moreover,  a 
great  dip  involves  correspondingly  high  towers  for  supporting  the 
chains.  Accordingly,-  in  these  instances,  as  indeed  in  many  others,  the 
proportions  of  rise  and  dip,  or  depth,  to  span,  which  appear  to  offer 
the  most  favourable  economical  conditions  from  a  particular  point  of 
view,  are  not  practically  attainable. 

Arched  Bridges  of  Small  Span. — Bridges  of  small  span  over  or 
under  a  railway  are  generally  built,  in  arched  form,  of  brickwork  or 
masonry  where  these  materials  are  readily  procured,  when  the  headway 
is  adequate,  and  the  crossing  is  not  very  much  on  the  skew.  On 
completing  the  abutments  or  piers  on  each  side,  a  timber  centering  is 
erected,  consisting  of  uprights  supporting  a  row  of  ribs  formed  at  the 
top  to  the  curve  of  the  arch,  across  ^^hich  a  flooring  of  planks  is 
fastened,  flush  on  the  top  with  the  underside  of  the  proposed  arch.  On 
this  flooring,  courses  of  brick  on  edge  or  stone  are  laid  in  mortar  at 
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Fig.  43. 
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right  angles  to  the  faces  of  the  arch,  commencing  on  each  side  at  the 
springing  and  meeting  in  the  centre,  forming  eventually  a  series  of  rings 
of  4j-inch  brickwork,  or  one  or  more  rings  of  masonry  according  to 
the  span  of  the  arch.  As  soon  as  the  arch  is  completed,  the  supporting 
centering  is  slightly  lowered  by  easing  some  wedges  or  letting  out  sand 
from  boxes  on  which  the  uprights  rest,  in  order  that  the  arch  may  settle 
down  to  its  proper  bearings ;  and  after  allowing  sufficient  time  for  the 
mortar  to  set  thoroughly,  the  centering  is  removed.  Additional  brick- 
work or  masonry  is  built  on  the  haunches  of  the  arch  towards  the 
abutments,  as  shown  on  the  sectional  elevations  of  the  bridges  in  Figs. 
43  and  44,  in  order  to  provide  for  the  increasing  thrust,  and  to  direct 
the  curve  of  pressures  in  the  arch  suitably  towards  the  springing,  which 
is  further  aided  by  the  weight  of  the  filling  between  the  face  walls  of  the 
bridge  for  the  formation  of  the  roadway  or  railway  passing  over  it. 
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The  two  most  common  types  of  brickwork  railway  bridges  are 
shown  in  Figs.  43  and  44,  in  the  first  of  which  the  bridge  carries  a 
raihvay,  running  on  an  embankment,  over  a  main  road,  and  in  the 
second  a  roadway  is  taken  over  a  railway  which  is  in  a  cutting.  Wing- 
walls  in  the  first  case,  projecting  from  each  end  of  the  abutments  to  the 
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Fig.  44. 


BRIDGE    IN    ROCK   CUTTING. 
Fig.  45. 
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toe  of  the  slopes  of  the  embankment  on  each  side,  keep  back  the  earth- 
work, like  a  retaining  wall,  from  encroaching  on  the  road ;  and  side 
arches  in  the  second  case  carry  the  bridge  over  the  slopes  of  the 
cuttmg,  the  abutments  of  which,  being  below  the  natural  surface  of  the 

ground,  can  be  founded 
considerably  above  the 
bottom  of  the  cutting.  As, 
in  the  latter  bridge,  the 
horizontal  thrust  of  the 
central  arch  on  each  inter- 
mediate pier  is  counter- 
balanced by  the  similar 
thrust  of  each  side  arch, 
these  piers  have  only  to  be 
made  adequately  thick  to 
bear  the  vertical  load  due 
to  half  the  arch  on  each 
side  of  them.  When  a 
railway  traverses  a  cutting 
of  sound  rock,  a  very 
cheap  form  of  bridge  can 
be  built  by  throwing  an 
,    .^.  .         ,  arch    across   the    cutting, 

abuttmg  agamst  the  rock  on  each  side,  and  thereby  dispensin<^  with 
abutments  and  piers,  as  shown  in  Fig.  45. 

The   following  rules    have  been  framed  for  finding  the  principal 
dmiensions  for  arched  bridges  of  brickwork  or  masonry,  having  spans 
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of  between  25  and  70  feet,  in  relation  to  the  span,  namely,  rise  one- 
fifth  of  the  span,  thickness  of  arch  one-eighteenth,  of  abutments  one-fifth 
to  one-fourth,  and  of  piers  one-sixth  to  one-seventh  of  the  span.^  The 
regulation  dimensions  for  railway  bridges  over  roads  in  Great  Britain 
are,  35  feet  span  for  main  (old  turnpike)  roads,  with  a  headway  of  16 
feet  for  the  central  12  feet  (Fig.  43,  p.  125);  25  feet  span  for  ordinary 
public  roads,  with  a  headway  of  15  feet  for  the  central  10  feet;  and 
12  feet  span  for  private  roads,  with  a  headway  of  14  feet  for  the  central 
9  feet.  The  arch  is  generally  made  a  segment  of  a  circular  arc ;  for  an 
elliptical  form,  though  aflfording  more  headway  by  being  flatter  towards 
the  centre,  necessitates  a  thicker  arch  to  provide  a  similar  strength. 
The  minimum  span  for  a  bridge  over  a  railway  of  ordinary  gauge,  is 
24  feet  for  a  double  line  and  13  feet  for  a  single  line;  and  a  headway 
of  14^  feet  above  the  rails  for  all  structures  is  usually  sufficient;  but  on 
the  Canadian  railways,  a  headway  of  7  feet  above  the  top  of  the  cars  is 
required  to  allow  the  brakesmen  to  pass  over  them  in  safety. 

Skew  Arches  of  Masonry  or  Brickwork. — When  the  crossing 
which  has  to  be  spanned  by  a  bridge  is  not  at  right  angles,  the  bridge 
has  to  be  built  on  the  skew ;   and  the  amount  of  skew  increases  in 

SKEW   ARCH,    SHOWING    LINES   OF   COURSES. 
Fig.  46. 


proportion  to  the  divergence  of  the  angle  of  the  crossing  from  a  right 
angle.  The  span  of  the  bridge  is  increased  by  crossing  on  the  skew, 
being  equal  to  the  span  at  right  angles  divided  by  the  sine  of  the  angle 
of  skew  (or  the  angle  which  the  line  of  the  roadway  of  the  bridge  makes 
with  the  abutments),  so  that  with  the  large  skew  of  30°,  whose  sine  is  o'5, 
the  span  would  be  doubled.  In  arched  bridges,  moreover,  of  masonry 
or  brickwork,  not  only  is  the  span  increased,  but  the  courses,  which  still 
have  to  be  laid  in  lines  at  right  angles  to  the  faces  of  the  arch,  no 
longer  run  parallel  to  the  springing  on  each  side,  but  are  laid  at  an 
angle  to  it  in  proportion  to  the  skew,  and,  changing  their  level  in 
traversing  the  centering,  assume  the  form  of  a  spiral,  instead  of  a 
straight  line  as  in  a  square  arch  (Fig.  46).  The  lines  of  the  courses  of 
a  skew  arch  can  be  laid  down  on  the  centering,  by  bending  a  flexible 

'  "  Pocket-book  of  Useful  Formula;  and  Memoranda  for  Engineers,"  23rd  Edition, 
Sir  Guilford  L.  Molesworth,  p.  108. 
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lath  over  the  centering  at  right  angles  to  the  faces,  and  drawing  a  series 
of  lines  parallel  to  the  lath,  the  thickness  of  the  courses  apart ;  or  by 
making  a  flexible  template  exactly  corresponding  to  the  curved  floor  of 
the  centering,  laying  it  flat  down,  drawing  on  it  a  number  of  parallel 
lines  at  right  angles  to  the  sides  representing  the  faces  of  the  bridge,  and 
the  width  of  the  courses  apart,  and  then  transferring  these  lines  to  the 
floor  of  the  centering.  Sometimes  in  brick  arches,  when  the  skew  is 
slight,  the  courses  are  laid  parallel  to  the  springing,  and  the  end  bricks 
are  left  to  project  or  are  cut  square  to  the  face ;  but  in  ordinary  cases, 
the  bricks  are  cut  to  the  requisite  angle  at  the  springing.  In  masonry 
arches,  however,  the  springing  stones  may  with  advantage  be  so  dressed 
with  wedge-shaped  projections,  as  to  let  two  or  more  courses  of  stone 
in  the  arch  abut  square  against  them  ;  and  the  same  arrangement  can 
be  applied  to  brick  arches  by  adopting  springings  of  masonry. 

Large  Masonry  Bridges. — Though  masonry  and  brickwork  cease 
to  be  suitable  where  bridges  of  really  large  span,  exceeding  300  feet, 
have  to  be  built,  owing  to  the  great  weight  of  these  materials  in  com- 
parison with  their  strength,  and  the  large,  heavy  centerings  needed  for 
their  erection,  some  fair-sized,  arched  masonry  bridges  were  erected  before 
wrought  iron  had  been  employed  in  compression,  or  steel  was  available. 
For  instance,  London  Bridge,  built  of  granite  in  1824-31,  has  a  central 
arch  with  a  span  of  152  feet,  a  rise  of  2()\  feet,  and  a  thickness  at  the 

LARGE    MASONRY    ARCHED    BRIDGE. 
Fig.  47. — Antoinette  Bridge,   France. 
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crown  of  4f  feet;  and  these  dimensions  in  the  concrete  Alma  Bridge,  over 
the  Seine  at  Paris,  are  141-I-  feet,  28  feet,  and  4  feet  11  inches,  and  in 
the  single  masonry  arch  of  the  Grosvenor  Bridge,  erected  over  the  Dee 
at  Chester  in  1827-32,  200  feet,  42  feet,  and  4  feet  respectively,  with 
a  thickness  at  the  springings  of  6  feet.  Several  large  masonry  bridges 
have  been  erected  somewhat  recently  in  France,  carrying  railways  across 
moderately  deep,  narrow  river  valleys  with  a  single  arch,  where  stone  was 
readily  procured,  and  the  banks  consist  of  firm  rock  on  each  side,  but 
where  intermediate  piers  would  have  been  difficult  to  found,  and  would 
have  been  obstructions  in  rivers  subject  to  rapid  and  high  floods.^  One 
of  these  bridges,  erected  in  18S2-4,  crossing  the  AgoCit  near  Vielmur, 
is  shown  in  Fig.  47,  abutting  against  a  rocky  stratum  on  each  bank.    Its 

'  Annales  des  Ponls  ct  Chmnsks,  1886  (2),  p.  409,  and  plates  37  and  38. 
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arch  has  a  radius  of  loif  feet,  a  span  of  i55i  feet,  a  rise  of  36  feet,  and  a 
thickness  of  5  feet  at  the  crown,  and  7^  feet  at  the  springings;  and  the 
bridge,  which  has  a  total  length  of  293  feet,  cost;^89oo.  The  centering 
used  for  the  erection  of  another  of  these  bridges  in  1882-4,  across  the 
Ariege  near  the  village  of  Castelet,  is  given  in  Fig.  48. ^     This  granite 

CENTERING   FOR   ERECTION   OF   LARGE   MASONRY    ARCH. 
Fig.  48. — Castelet  Bridge,  France. 
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bridge,  springing  from  a  solid  stratum  of  mica-schist,  has  a  length  of  218 
feet;  its  arch  has  a  radius  of  73  feet,  a  span  of  135  feet,  a  rise  of  46  feet, 
and  a  thickness  of  4  feet  at  the  crown,  and  8^  feet,  on  the  average,  at  the 
springings ;  and  the  cost  of  the  bridge  was  ^8200.  Two  of  the  largest 
of  these  bridges,  the  Gour-Noir  across  the  Vezfere  ^  and  the  Lavaur  across 
the  Agofit,  have  each  a  single  arch  with  spans  of  197  and  202  feet,  and 
their  costs  amounting  to  ;£'9236  and  ;^i9,23o  respectively.  The  Adolph 
Bridge  at  Luxemburg,  span  2777  feet,  rise  S3"iS  feet,  138  feet  above 
river  level,  i,\  feet  thick  at  crown,  and  7  feet  at  springing,  formed  by  two 
arches  of  hard  local  stone  side  by  side,  the  intervening  space  being 
spanned  by  armoured  concrete,  55  feet  wide  between  parapets,  the 
largest  masonry  arch  existing,  was  completed  in  1903. 

To  ensure  the  stability  of  a  brickwork  or  masonry  arch,  the  bridge 
must  be  so  designed  that  the  line  of  the  centre  of  pressures  shall  keep 
within  the  middle  third  of  the  arch  under  any  possible  distribution  of  the 
moving  load ;  for  if  any  portion  of  this  line  passes  outside  the  middle 
third,  the  arch  is  subjected  to  tension  at  the  side  furthest  removed  from 
the  line  of  resultant  pressures  at  that  part,  which  the  mortar  joints  are 
not  adapted  to  sustain.  The  distribution  of  the  pressure  at  any  part  of 
an  arch,  in  relation  to  the  position  of  the  centre  of  pressures,  is  indicated 
approximately  by  the  diagrams  (Fig.  49)  of  a  portion  of  an  arch  ABCD, 

'  AnnaUs  des  Pouts  et  Chaussecs,  1886  (2),  plate  36. 

'  "  Exposition  Universelle  a  Paris  en  1889  :  Notices  sur  les  Modules  et  Dessins 
relatifs  aux  Travaux  des  Fonts  et  Chaussees,"  p.  650. 


130      PJiESSUJ^jES  IN  ARCH:   LARGE  IRON  ARCHES. 

divided  longitudinally  into  three  bands  of  equal  width  by  the  two  dotted 
lines  EF,  GH.  When  the  centre  of  pressures  reaches  the  edge  of  the 
central  band,  coinciding  for  example  with  the  upper  dotted  hne  EF  at  P 
in  the  first  diagram,  the  distribution  of  pressure  on  the  section  1 K  of  the 
arch  is  represented  by  the  shaded  portion  KLM,  the  pressure  reaching 
a  maximum  at  the  upper  surface  of  the  arch  at  1,  and  diminishing  from 
thence  to  zero  at  the  under  surface  at  K.  If,  however,  the  centre  of 
pressures  passes  outside  the  middle  band  EF,  GH,  in  any  part  of  the 
arch,  as,  for  instance,  at  P  between  AB  and  EF  in  the  second  diagram, 


DISTRIBUTION   OF   PRESSURES   IN   ARCH. 
Fig.  49. 

1. 


the  pressure  is  intensified  at  I,  and  becomes  zero  within  the  arch  at  N ; 
and  tension  occurs  below  N,  amounting  to  OQ  at  the  under  surface  at  K. 
The  occurrence  of  the  conditions  indicated  in  the  second  diagram  of 
Fig.  49,  must  be  prevented  by  so  adjusting  the  permanent  loads  of  the 
bridge  in  the  design,  .and  increasing,  if  necessary,  the  thickness  of  the 
arch,  that  the  line  of  resultant  pressures  due  to  the  dead  load  shall  fall 
sufficiently  within  the  central  band,  throughout  the  arch,  as  not  to  be 
forced  out  of  it  by  the  utmost  practicable  unequal  distribution  of  the 
moving  load. 

Metal  Arched  Bridges  of  Large  Span. — The  capacity  of  iron 
and  steel  to  withstand  tension  as  well  as  compression,  thereby  dispensing 
with  any  need  of  keeping  the  line  of  the  centre  of  pressures  within  the 
middle  third  of  the  arch,  and  their  lightness  in  relation  to  their  strength 
as  compared  with  masonry,  render  them  the  most  suitable  materials  for 
arched  bridges  of  large  span. 

Sunderland  Bridge  across  the  Wear,  having  an  arch  of  236  feet  span 
and  34  feet  rise,  completed  in  1796,  and  Southwark  Bridge  across  the 
Thames,  with  a  central  arch  of  240  feet  span  and  24  feet  rise,  completed 
in  181 9,  are  instances  of  large  cast-iron  arched  bridges  erected  long 
before  the  adoption  of  wrought  iron  and  steel  for  such  structures. 

The  Victoria  Bridge,  carrying  two  railways  across  the  Thames  at 
Pimlico,  marks  a  transitional  period ;  for  the  four  arches  of  the  original 
bridge,  built  in  1859-60,  having  each  a  span  of  175  feet  and  a  rise  of 
i7-|  feet,  were  made  of  wrought  iron;  though  subsequently  a  cast-iron 
arched  bridge  was  erected  from  the  designs  of  the  same  engineer,  with 
a  span  of  200  feet  and  a  rise  of  20  feet,  for  carrying  the  Coalbrookdale 
Railway  across  the  Severn ;  whilst  the  widening  of  the  Victoria  Bridge 
in  18.65-66  was  again  effected  by  wrought-iron  arches. 

The  St.  Louis  Bridge,  built  in  1867-74,  conveying  a  railway,  and  a 
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roadway  overhead,  across  the  Mississippi,  with  a  central  arch  of  520  feet 
span  and  a  rise  of  47  feet,  and  two  side  arches  of  502  feet  span  with  a 
rise  of  43f  feet  (Fig.  50,  p.  132),  was  the  first  bridge  of  large  span  con- 
structed of  steel ;  and  the  safe  stresses  on  the  metal  in  this  bridge  were 
estimated  at  I2f  tons  on  the  square  inch  in  compression,  and  10  tons 
in  tension.^  Each  span  of  the  bridge  is  borne  by  four  arched  ribs 
composed  of  two  steel  tubes,  one  above  the  other,  12  feet  apart  centre 
to  centre  and  connected  by  lattice  work,  each  tube  having  an  external 
diameter  of  i\  feet,  and  increasing  in  thickness  from  \\  inches  at  the 
crown  to  2\  inches  at  the  springings.  The  cost  of  this  bridge,  including 
the  approaches,  was ;^i, 361, 800. 

The  Washington  Bridge,  over  the  Harlem  River  at  New  York,  built 
in  1886-89,  is  another  instance  of  a  large  steel  arched  bridge,  having 
two  spans  of  510  feet  with  a  rise  of  9 if  feet.  Each  arch  is  composed 
of  six  ribs,  with  an  effective  depth  of  1 2  feet ;  and  each  rib  is  formed  by 
thirty-four  segments. ^ 

A  crescent-shaped  form  was  adopted  for  the  wrought-iron  arches  of 
large  span  in  the  Oporto  and  Garabit  viaducts,  across  the  rivers  Douro 
and  Truybre,  where  the  railway  in  each  case  passes  at  a  considerable 
height  above  the  river,  and  the  arch  springs  from  a  low  masonry  abutment 
on  each  bank,  necessitating  a  considerable  rise  in  the  arch,  and  con- 
sequently rendering  it  specially  suitable  for  a  large  span  (Figs.  51  and 
58,  pages  132  and  136);  whilst  the  Griinenthal  Bridge,  carrying  a 
railway  and  a  road  across  the  Baltic  Canal,  has  a  similar  form.  The 
railway  viaduct  across  the  Douro  at  Oporto,  built  in  1876-77,  known 
as  the  Maria  Pia  Bridge,  has  a  length  of  11 58  feet;  and  its  central  large 
arch  over  the  river  has  a  span  of  525  feet,  a  rise  to  its  underside  of 
123  feet,  and  a  clear  headway  in  the  centre  of  168 J  feet  above  low-tide 
level,  a  height  at  the  crown  of  32^  feet,  tapering  off  to  a  pivot  at  each 
springing,  and  a  width  at  the  top  between  the  ribs  of  13  feet,  fanning 
out  to  49  feet  at  the  springings.^  The  still  larger  and  higher  arch  of 
the  Garabit  Viaduct  across  the  lower  part  of  the  valley  of  the  River 
Truyfere,  erected  in  1880-84,  l^^-S  a  span  of  541-g  feet,  a  rise  of  168  feet, 
a  height  at  the  crown  of  32I  feet,  like  the  Douro  arch,  and  tapering 
similarly  off  to  the  springings,  and  a  width  between  the  ribs  of  2of  feet 
at  the  top,  fanning  out  to  65!  feet  at  the  springings ;  *  whilst  the  height  of 
the  rail-level  above  the  lowest  part  of  the  valley  is  403  feet.  The  total 
length  of  this  viaduct  is  17 15  feet,  and  its  cost  was  ;^i  26,900  (Fig.  51, 

P-  132)- 

The  Griinenthal  Bridge,  which  carries  a  railway  and  a  road  side  by 
side  over  the  Baltic  Canal,  erected  in  1892,  with  a  span  of  513^  feet 
and  a  rise  of  70^  feet,  though  having  a  crescent-shaped  arch  like  the 
Douro  and  Garabit  viaducts,  with  a  height  of  12^  feet  at  the  crown, 

1  "History  of  the  St.  Louis  Bridge,"  C.  M.  Woodward.    St.  Louis,  1881. 

^  "Tiie  Washington  Bridge  over  the  Harlem  River,"  W.  R.  Hutton.  New 
York,  1889. 

^  "Notice  sur  le  pont  du  Douro  a  Porto  (Pont  Maria  Pia),"  G.  Eiffel;  and 
Memoires  de  la  Sociiie  des  Inginieurs  Civils,  1878,  p.  741,  and  plates  128-131-. 

*  Mimoires  de  laSocUtS  des  Ingenieurs  Civils,  1888(2), p.  112,  and  plates  172-175. 


132    EXAMPLES   OF  LARGE   METAL   ARCHED   BRIDGES. 

tapering  off  to  a  pivot  at  the  springings,  differs  from  them  in  the  position 
of  the  roadway,  which,  being  carried  across  at  a  lower  level  than  the 
crown  of  the  arch,  though  affording  a  headway  of  138  feet  above  the 
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water-level  of  the  canal,  is  suspended  from  the  arch  in  the  central  part 
of  the  span,  and  supported  over  it  at  the  sides.^  This  arch,  moreover, 
was  erected  by  the  aid  of  scaffolding  built  up  in  clusters  from  the  bottom 
of  the  canal  excavations ;  whereas  the  Douro  and  Garabit  arches  were . 
built  out  from  the  springings  without  scaffolding,  till  the  two  portions  could 
be  joined  in  the  centre  of  the  span  (Fig.  58,  p.  136).  The  great  depth  of 
the  Douro  and  Garabit  arches  at  the  crown,  was  designed  to  enable  the 
arch  to  resist  the  changes  in  the  strains  resulting  from  variations  in  the 
distribution  of  the  moving  load,  which,  in  the  case  of  the  Douro  viaduct, 
is  greater  per  unit  of  length  than  the  weight  of  the  arch ;  whilst  the  large 
increase  in  width  of  the  arch  at  the  springings,  distributes  the  weight  on  the 
abutments,  and  gives  the  arch  stability  against  the  wind-pressure,  which 
has  a  considerable  effect  on  such  high  structures  in  a  narrow  gorge. 

Some  other  arched  metal  bridges  of  large  span  have  been  built  more 
in  accordance  with  the  ordinary  forms  of  arched  bridges,  where  the 
depth  of  the  arch  increases  from  the  crown  towards  the  springings, 
without,  in  most  cases,  abandoning  the  freedom  of  movement  at  the 
springings.  The  Stony  Creek  steel  arch,  indeed,  erected  on  the 
mountain  section  of  the  Canadian  Pacific  Railway,  at  a  cost  of 
;!{^2o,2oo,  is  of  the  same  depth  throughout  (Fig.  52,  p.  132),  like 
the  ribs  of  the  St.  Louis  Bridge ;  but  the  strength  of  metal  arches  is 
readily  augmented  from  the  crown  towards  the  springings,  without 
necessarily  increasing  the  depth  of  the  arch,  by  merely  increasing  the 
thickness  of  the  metal  in  successive  panels.  In  some  cases,  however, 
the  depth  of  the  arch  is  increased,  in  proportion  to  the  deviation  of  the 
curve  from  the  horizontal,  by  spandril  uprights  and  bracing,  of  which 
examples  are  furnished  by  the  steel  arch  across  the  Salmon  River 
on  the  Pacific  section  of  the  Canadian  Pacific  Railway,  which  cost 
;^i2,ioo  (Fig.  53,  p.  132),  and  by  the  large  steel  arch  over  the 
Niagara  River,  which  replaced  the  Niagara  Suspension  Bridge  in 
1897,  carrying  a  double  line  of  railway  on  the  higher  level,  258  feet 
above  the  river,  and  a  roadway  underneath,  and  which  has  a  span  of 
550  feet  and  a  rise  of  114  feet,  and  cost  about  ^^104,200  (Fig.  54, 
p.  132).  In  other  cases,  the  depth  of  the  arched  ribs  is  gradually 
increased  to  a  moderate  extent  from  the  crown  to  the  springings.  An 
example  of  this  type  of  metal  arch  is  afforded  by  the  Levensau  Bridge, 
built  on  staging  over  the  Baltic  Canal  in  1894,  carrying  a  railway  and  a 
roadway  side  by  side,  and  having  a  span  of  S36|-  feet,  a  rise  of  64  feet, 
a  depth  of  arched  ribs  of  io|-  feet  at  the  crown,  increasing  to  i8|-  feet  at 
the  sprii-igings,  and  giving  a  clear  headway  in  the  centre  of  138  feet  above 
the  water-level  of  the  canal ;  ^  and  the  Miingsten  Bridge,  completed  in 
1897,  is  a  still  larger  example  of  the  same  type,  with  a  span  of  558  feet, 
and  attaining  a  height  of  351  feet  above  the  bottom  of  the  valley.^  The 
second  arched  bridge  of  large  span  over  the  Douro  at  Oporto,  erected  in 

1  "Gescliichte  des  Nord-Ostsee-Kanals,"  Carl  Loewe,   Berlin,  1895,   p    30,  and 
plate  II. 

2  "Geschichte  des  Nord-Ostsee-Kanals,"  Carl  Loewe,  plates  12  and  13. 

'  Zeitschrift  fiir  Architeckten   und  Ingeiiieur    u'csen,  Hanover,    1898,  vol.   xliv. 
cols.  53  and  54 
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1881-85,  designated  the  "Lmz  I.  Bridge,  is  similar  to  the  Levensau  and 
Miingsten  bridges  in  the  increase  of  the  depth  of  its  arched  ribs  towards 
the  springings ;  but  it  differs  from  them  in  having  to  provide  two  road- 
ways across  the  river  at  very  different  levels,^  so  that,  whilst  one  roadway 
is  carried  over  the  arch,  the  lower  one  has  to  be  suspended  from  it 
(Fig-  SS)-  This  bridge,  which  cost  nearly  ;^ioo,ooo,  has  a  total  length 
of  1278  feet  between  the  abutments;  its  arch  over  the  river  has  a 
span  of  566  feet,  a  rise  of  146  feet,  a  depth  of  26I  feet  at  the  crown, 
increasing  to  55  feet  measured  vertically  at  the  springings;  and  the 
width  between  the  ribs  is  widened  out  from  igf  feet  at  the  crown  to 

METAL  ARCHED    BRIDGE   WITH    HIGH    AND    LOV^   LEVEL   ROADWAYS. 
Fig.  55.— Luiz  I.  Bridge,  Oporto. 
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52!  feet  at  the  springings,  as  in  the  first  bridge.  The  upper  roadway 
is  204  feet  above  the  river,  for  the  accommodation  of  the  upper  parts 
of  the  town;  and  the  lower  suspended  roadway  is  164  feet  below  the 
upper  one.  An  arched  steel  bridge  of  the  exceptional  span  of  840  feet 
was  erected  across  the  Niagara  River  a  short  distance  below  the  Falls 


8TEEL  ARCHED   BRIDGE   OF  VERY   LARGE   SPAN. 
Fig.  56. — Niagara  Falls  and  Clifton  Bridge. 
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in  189S,  assisted  to  a  slight  extent  by  the  light  suspension  bridge  which 
previously  spanned  the  gorge,  springing  from  the  rock  some  distance 
down  the  slopes  at  the  sides,  whereby  the  main  span  was  reduced  from 
the  span  of  1268  feet  of  the  suspension  bridge  to  840  feet,  with  girders 
over  the  side  slopes  of  190  feet  and  210  feet  span,  the  rise  of  the  arch 
being  137  feet,  and  the  depth  of  the  arch  at  the  crown  26  feet^  (Fig.  56). 


'  Maiioires  dt  la  Sociile  dcs  Ivgcnieurs   Civih,  1886 
and  1 13  ;  and  Engineering,  vol.  xlii.  pp.  7  and  12. 

"  Engineering,  vol.  Ixvii.  pp.  540,  578,  633,  and  700. 


(i),  p.   58,  and  plates  112 
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The  bridges  over  the  Rhine  at  Bonn  and  Dusseldorf  are  fine  examples 
of  braced  arches  with  suspended  roadways.  The  former  has  a  central 
span  of  6145  feet,  with  one  side  span  on  each  bank  of  307  feet;  the 
latter  has  two  central  spans  of  594^  feet,  with  one  side  span  of  198  feet 
over  the  right  bank,  and  three  spans  of  208,  187,  and  164  feet  over  the 
foreshore  on  the  left  bank. 

The  Victoria  Falls  Bridge  over  the  gorge  of  the  Zambesi,  about  700 
yards  below  the  cataract,  is  a  two-hinged  spandrel-braced  arch  of  open 
hearth  acid  steel  500  feet  span,  centres  of  bearings,  with  a  rise  of  90 
feet,  with  two  side  spans,  on  the  left  bank  of  625  feet,  and  on  the  right 
of  87I  feet  span.  The  depth  of  the  braced  arch  at  the  crown  is  15  feet, 
and  at  the  abutment  105  feet.  The  bridge  carries  a  double  line  of 
railway  of  3^  feet  gauge,  the  width  between  parapets  being  30  feet,  and 
was  opened  to  traffic  in  September,  1905.^ 

Provisions  in  Metal  Arches  for  Changes  in  Temperature. 
■ — A  metal  arch  necessarily  rises  or  falls  slightly  with  an  increase  or 
decrease  of  temperature ;  and  when  the  arch  is  fixed  at  its  springings, 
of  which  the  widened  Victoria  Bridge,  Pimlico,  and  the  St.  Louis  Bridge 
are  instances,  the  stresses  due  to  the  alteration  in  form  have  to  be  borne 
by  the  elasticity  of  the  metal.  The  alteration  in  the  form,  however,  of 
a  metal  arch  with  changes  in  temperature  is  facilitated,  and  the  resulting 
stresses  reduced,  by  leaving  each  rib  free  to  rotate  slightly  on  its 
springings ;  whilst  this  arrangement  has  the  further  advantage  of 
enabling  the  arch,  on  completion,  to  settle  properly  on  its  bearings 
Sometimes  the  provision  for  rotation  made  by  causing  the  rounded 
ends  of  the  ribs  to  rest  in  segmental  cast-iron  shoes,  as  adopted  for  the 
original  Victoria  Bridge  and  the  Severn  Valley  IBridge,  has  proved 
practically  only  serviceable  for  the  settlement  of  the  arch  on  completion, 
owing  to  the  friction  of  the  surfaces  in  contact  being  too  great  to  be 
overcome  by  the  stresses  due  to  changes  in  temperature.  In  more 
recent  arched  metal  bridges  of  large  span,  the  requisite  hinging  at  the 
springings  has  been  more  efficiently  arranged,  by  causing  the  ribs  to 
rest  upon  cylindrical  steel  pins,  as  in  the  arched  Blackfriars  Railway 
Bridge  across  the  Thames,  and  the  Washington  Bridge  over  the  Harlem 
River,"  or  by  tapering  down  the  ribs  to  pivots  at  the  springings,  on  which 
they  are  free  to  revolve,  of  which  the  Garabit,  Douro,  and  Griinenthal 
arches  are  examples.  Sometimes,  also,  when  the  arch  is  not  tapered  to 
a  pivot,  it  is,  nevertheless,  made  to  bear  on  a  curved  surface  at  the 
springings,  on  which  it  is  left  free  to  move,  an  arrangement  adopted  for 
the  arches  of  the  Niagara,  second  Douro,  and  Levensau  bridges. 

Erection  of  Large  Metal  Arches. — The  feasibiUty  of  building 
out  large  metal  arches  from  the  springings  without  the  aid  of  scaffolding, 
till  they  meet  in  the  centre  of  the  span,  constitutes  one  of  the  principal 
advantages  of  this  type  of  bridge  for  carrying  a  railway  or  roadway  at  a 
high  elevation  over  a  deep,  narrow  valley,  or  across  a  broad,  rapidly 
flowing  river.  The  steel  tubes  forming  the  upper  and  lower  members 
of  each  rib  of  the  arches  of  the  St.  Louis  Bridge,  were  built  out  in 
i2-feet  lengths  from  the  springings,  with  their  intermediate  bracing,  for 

'  Proceedings  Inst.  C.E.,  vol.  clxx. 
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a  quarter  of  the  span  on  each  side,  being  supported  like  a  bracket  by 
their  attachments  to  the  springing ;  and  the  remaining  quarter  portions 
to  the  centre  of  the  span  were  gradually  extended,  by  supporting  the 
projecting  portions  by  a  number  of  iron  bars  passing  over  a  timber  tower 
erected  on  the  pier,  and  fastened  to  the  corresponding  projecting  length 
of  rib  on  the  opposite  side  of  the  pier,  or  to  the  shore  viaduct  at  the 
abutments,'^  the  whole  forming  a  sort  of  temporary,  balanced  cantilever 
extending  out  on  each  side  of  the  pier,  or  from  the  abutments  (Fig.  57, 
The  tension  of  the  long,  coupled  bars  supporting  the  projectino- 
ribs,  was  adjusted  by  compensating  for  changes  in  length,  due  to 
a  rise  or  fall  of  temperature,  by  raising  or  lowering  the  supports  of  the 
bars  on  the  top  of  the  towers,  which  was  effected  by  regulating  the 
pressure  on  a  hydraulic  plunger. 

The  Garabit  arch,  and  the  two  arches,  over  the  Douro  were 
similarly  erected,  panel  by  panel,  from  the  springing  on  each  side, 
being  supported  by  steel  wire  cables  passing  over  a  temporary  trestle 

BUILDING    OUT    ARCHES    FROM    PIEBS. 
Fig.  57.— St.  Louis  Bridge. 


erected  on  the  top  of  the  pier  at  each  end  of  the  arch,  and  fastened  to 
the  girders  of  the  side  spans,  which  were  anchored  to  the  abutments  "^ 


ERECTION    OF    HIGH    ARCH    FROM    SPRINGINGS. 
Fig.  58.— Maria   Pia  Bridge,  Oporto. 
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(Fig-  58)-     The  ribs  of  the  arch  of  the  second  bridge  over  the  Douro 
were  given  a  greater  depth  at  the  springings  than  at  the  crown,  instead 

'  "A  Histoiy  of  the  St.  Louis  Bridge,"  C.  M.  Woodward,  p.  160,  and  plates  VI 
and  42-41;.  '  '  •" 

^  "Notice  sur  le  pont  du  Douro  i  Torto  (Pont  Maria  Pia),"  G.  Eiffel,  plates 
4  and  5.  '>  )  1 


ERECTION   OF  NIAGARA    AND   ZAMBESI  BRIDGES.     1 37 

of  being  tapered,  in  order  to  facilitate  the  erection  of  the  first  panels, 
which  could  be  thus  effectually  secured  to  the  abutments  (Fig.  55, 
p.  134);  for  the  pivoted  ends  of  the  ribs  of  the  first  Douro  bridge 
had  rendered  the  earlier  part  of  its  erection  somewhat  difficult,  owing 
to  the  very  limited  space  available  for  temporary  supports  on  the  edge 
of  the  river-bank.  Other  arched  bridges  spanning  rapid  rivers  or  deep 
ravines,  where  scaffolding  would  have  been  very  costly,  or  impracticable 
as  in  the  case  of  the  Niagara  Bridge  (Fig.  54,  p.  132)  over  the  Niagara 
Rapids,  have  been  erected  in  the  same  manner. 

The  method  by  which  each  half-span  of  the  Niagara  Falls  and 
Clifton  arch  was  supported  during  erection,  is  shown  in  Fig.  59,  where 
each  of  the  two  arched  ribs  was  kept  in  position  by  a  series  of  diverging 
ties  connected  to,  and  held  back  by,  a  main  horizontal  tie  anchored 
landwards  to  the  solid  rock,  and  adjusted  by  a  toggle  which,  by  the  aid 
of  a  screw,  could  relax  or  tighten  up  the  main  tie. 

BUILDING   OUT   LARGE   ARCH    FROM   ABUTMENTS. 
Fig.  59.— Niagara  Falls  and  Clifton  Bridge, 
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The  erection  of  the  Victoria  Falls  Bridge  was  preceded  by  the 
construction  of  the  cable-way  required  for  the  transport  of  materials 
across  the  gorge,  of  870  feet  span,  carrying  10  tons  and  worked  electri- 
cally. The  cable  was  %\  inches  in  circumference,  with  an  ultimate 
breaking  stress  of  270  tons. 

The  erection  of  the  bridge  was  carried  out  by  the  cantilevering  out 
of  each  half  span  from  the  opposite  sides  of  the  gorge,  the  structure 
being  held  back  by  steel  wire  cables  with  screw  adjustments  to  anchorages 
in  wells  sunk  in  the  solid  rock. 


CHAPTER  IX. 

SUSPENSION   BRIDGES. 

Single  span,  and  with  short  side  spans,  usual  forms  ;  economy  of  several 
spans— Suspension  and  arched  bridges  contrasted— Advantages  and 
disadvantages  of  suspension  bridges — Original  form  with  chains  of  long, 
flat  links,  or  wire  cables  ;  illustrated  by  Menai  and  Friburg  suspension 
bridges — Wire  cables  and  flat-link  chains  compared— Forms  of  wire 
cables — Auxiliary  cables  :  for  large  spans,  instances,  their  advantages- 
Examples  of  principal  types  ol  large  span  :  Brooklyn,  Williamsburg, 
Manhattan  bridges — Stiffened  suspension  bridges :  Lambeth,  Francis- 
Joseph,  and  Albert,  Chelsea,  bridges  ;  comparison  of  systems — Stiffened 
suspension  chains  :  methods  adopted ;  examples  at  Vienna  and 
Pittsburg — Provisions  for  movement  of  chains,  and  against  wind : 
arrangements  on  towers  for  motion  of  chains  or  cables ;  instances  of 
roadway  of  bridges  injured  by  storms,  remedies  adopted — Remarks  on 
suspension  bridges  :  great  value  formerly  for  large  spans  ;  recent 
examples  ;  modification  of  type  and  increase  in  cost  by  stiffening  ; 
utility  of  system  under  certain  conditions. 

Suspension  bridges  have  been  frequently  constructed  with  a  single 
large  span,  especially  where  a  deep  gorge  with  precipitous  sides  has 
to  be  crossed ;  but  when  traversing  a  river  with  sloping  banks,  piers  in 
the  river  near  each  bank  enable  the  main  span  of  the  bridge  to  be 
reduced,  leaving  much  shorter  side  spans  to  stretch  from  the  piers  to 
the  shore.  These  are  the  two  ordinary  types  of  suspension  bridges; 
but  occasionally,  when  the  suspension  system  has  been  resorted  to  for 
crossing  a  wide  river,  two  or  more  river  spans  have  been  adopted.  A 
suspension  bridge  having  several  spans  is,  indeed,  more  economical 
per  unit  of  length  than  a  bridge  with  a  single  similar  span ;  for  the 
anchorage  cables  with  their  anchorages,  required  on  the  land  sides  of 
the  piers  to  support  the  stresses  of  the  cables  carrying  a  bridge  having 
only  a  single  span,  suffice  equally  for  a  suspension  bridge  having  several 
similar  spans. 

Suspension  and  Arched  Bridges  contrasted. — A  suspension 
bridge  is  the  exact  converse  of  an  arched  bridge,  for  all  its  members 
are  in  tension ;  the  towers  supporting  the  cables  take  the  place  of  the 
springings  of  an  arch ;  and  the  anchorage  cables  at  each  extremity, 
bearing  the  whole  tension  due  to  the  weight  of  the  bridge  and  its  load, 
are  the  counterparts  of  the  abutments  which  sustain  the  whole  thrust  of 
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the  arch.  Moreover,  the  tensional  stresses  in  the  cables  of  a  suspension 
bridge  are  horizontal,  and  at  a  minimum  at  the  lowest  point  of  the  dip 
of  the  cables,  which  in  a  fully  loaded  bridge  is  at  the  centre  of  the  span, 
and  increase  by  the  sum  of  the  weights  of  the  successive  sections  of  the 
bridge  with  their  respective  loads,  to  a  maximum  over  the  supports, 
just  as  in  the  case  of  the  compressive  stresses  in  an  arch  between  the 
crown  and  the  abutments.  Accordingly,  it  is  only  necessary  to  obtain 
the  horizontal  tensile  stress  in  the  centre  of  the  span  of  a  suspension 
bridge,  as  previously  indicated,  on  p.  123,  and  to  form  a  graphic 
diagram  similar  to  Fig.  41,  p.  123,  inverted,  in  which  this  horizontal 
tensile  stress,  and  the  vertical  stresses  due  to  the  weights  of  the  several 
portions  of  the  bridge  starting  from  the  centre,  with  their  respective 
loads,  are  drawn  to  a  given  scale,  in  order  to  obtain  the  resultant  tensile 
stresses  at  the  several  points  of  the  suspension  cables  both  in  magnitude 
and  direction. 

The  towers  of  a  suspension  bridge  of  several  spans,  like  the  piers 
of  a  viaduct  with  several  arches,  have  only  to  bear  the  vertical  loads 
due  to  half  the  span  on  each  side ;  for  the  horizontal  stresses  due  to 
the  span  on  one  side,  are  counterpoised  by  those  on  the  other  over  the 
towers  and  piers,  so  that  those  stresses  have  to  be  provided  against 
solely  at  the  extremities,  by  the  anchorages  in  the  one  case,  and  the 
abutments  in  the  other. 

Advantages  and  Disadvantages  of  Suspension  Bridges. — 
As  all  the  parts  of  a  suspension  bridge  are  in  tension,  each  portion  is 
able  to  support  the  maximum  stress  to  which  the  metal  can  be  safely 
subjected;  the  several  parts  naturally  take  the  positions  imposed  by  the 
stresses,  and  suited  to  sustain  them ;  and  no  additional  pieces  or  thick- 
nesses, involving  an  increased  weight,  have  to  be  provided  to  enable 
the  several  parts  of  the  structure  to  withstand  flexure.  Accordingly, 
the  metal  is  used  to  the  best  advantage  in  suspension  bridges;  and  by 
employing  the  metal  in  the  form  of  wire,  which  possesses  a  much  higher 
degree  of  tenacity  than  the  metal  in  its  other  forms,  a  remarkably  light, 
strong  type  of  bridge  can  be  constructed,  at  a  relatively  moderate  cost, 
which  is  specially  adapted  for  large  spans.  Moreover,  by  the  help  of 
a  suspended  platform  stretched  across  a  deep  gorge  or  a  wide  river,  a 
suspension  bridge  can  be  erected  without  scaffolding;  and  on  this 
account,  as  well  as  owing  to  the  lightness  and  economy  of  such  bridges, 
several  of  the  earlier  bridges  of  large  span,  in  unfavourable  situations, 
were  built  on  this  principle. 

Suspension  bridges,  however,  of  the  ordinary  types,  in  consequence 
of  their  lightness  and  flexibility,  are  not  well  adapted  for  the  rapid 
passage  over  them  of  a  heavy  moving  load,  such  as  a  railway  train; 
for  in  the  case  of  bridges  of  moderate  span,  the  moving  load  is  large 
in  proportion  to  the  weight  of  the  bridge ;  and  the  cables,  accordingly, 
readily  alter  their  curvature  with  the  varying  distribution  of  the  moving 
load,  producing  injurious  oscillations  in  the  roadway.  Consequently, 
though  suspension  bridges  have  been  often  adopted  for  carrying  roads 
over  broad  rivers  or  deep  ravines,  as  the  traffic  on  roads  is  less 
concentrated  and  less  quickly  shifting  than  trains,  these  bridges  have 
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been  generally  regarded  as  unsuitable  for  railways.  Nevertheless,  in 
the  case  of  very  considerable  spans,  the  weight  of  a  suspension  bridge 
becomes  so  large  in  proportion  to  the  moving  load,  that  the  oscillation 
due  to  a  passing  train  is  much  reduced;  and  it  can  be  rendered  immaterial 
if  the  precaution  is  taken  of  making  the  train  traverse  the  bridge  at  a 
slow  speed.  Thus  the  Niagara  Suspension  Bridge,  built  in  1852-55 
with  a  span  of  821  feet,  at  a  cost  of  ;£^8o,ooo,  was  able  to  convey  the 
railway  and  road  traffic  safely  over  the  Niagara  River  for  forty  years, 
with  merely  the  restoration  of  its  original  wooden  platform  in  steel  in 
1880,  and  without  injury  to  its  four  suspension  cables,  each  10  inches  in 
diameter  and  composed  of  3640  iron  wires,  and  having  a  dip  of  60  feet. 
The  Brooklyn  Bridge  also,  at  New  York,  carries  two  lines  of  rope 
railways,  as  well  as  two  roadways  on  each  side  and  a  vi?ide  central 
footway ;  and  the  Point  Bridge  at  Pittsburg  has  two  lines  of  tramways 
on  it.  The  employment,  however,  of  suspension  bridges  for  railways  is 
exceptional ;  and  the  other  examples  which  will  be  described  serve 
exclusively  for  road  traffic.  Moreover,  hght  suspension  bridges  in 
exposed  sites  are  liable  to  be  injured  in  severe  gales  by  the  action  of 
the  wind  on  the  roadway,  mainly  owing  to  the  vertical  oscillations 
produced  by  gusts ;  and  there  are  two  or  three  recorded  instances  of 
suspension  bridges  having  broken  down  under  the  stresses  produced  by 
a  troop  of  soldiers  marching  in  step  along  the  roadway. 

Original  Form  of  Suspension  Bridges. — The  earliest  type  of 
suspension  bridge  of  large  span  consisted  of  chains  of  flat  iron  links 
connected  by  bolts  (Fig.  60),  or  of  wire  cables,  anchored  at  the  two 
extremities,  passing  over  high  towers,  and  hanging  across  the  space  to 
be  spanned  between  the  towers,  from  which  the  horizontal  platform  of 
the  bridge  was  suspended,  on  each  side,  by  a  series  of  vertical  bars  or 
cables  at  equal  distances  apart.  Notable  instances  of  this  type  are 
afforded  by  the  Menai  Suspension  Bridge,  erected  across  the  Menai 
Straits  in  1819-25,  and  the  Friburg  Suspension  Bridge,  constructed  over 
the  deep  valley  of  the  River  Sarine  in  Switzerland  in  1832-34.  The 
Menai  Bridge  is  carried  by  sixteen  chains,  in  sets  of  four,  one  above 
the  other,  each  composed  of  five  parallel  rows  of  flat  iron  bars  (about 
10  feet  long,  2,\  inches  wide,  and  i  inch  thick),  widened  out  at  each 
end  for  the  holes  through  which  the  connecting  bolts  pass,  from  which 
the  suspension  rods  are  hung.  These  chains  have  a  span  of  570  feet 
between  their  supports,  and  a  dip  of  43  feet;  and  the  bridge,  which 
gives  a  clear  headway  for  vessels  of  102  feet  above  high  water,  cost 
^120,000  with  its  approaches.^  The  Friburg  Bridge  was  originally 
borne  by  two  wire  cables  on  each  side  of  the  roadway,  each  of  the  four 
cables  consisting  of  1056  wires  in  twenty  strands,  giving  it  a  diameter 
of  ^\  to  6  inches.^  These  cables  have  a  span  between  their  supports  of 
880  feet,  and  a  dip  of  63  feet;  and  they  were  overhauled  in  1880,  when 
two  more  cables  were  added.  The  bridge  is  at  a  height  of  167  feet 
above  the  river;  and,  owing  to  the  lightness  and  strength  of  the  wire 
cables,  it  only  cost  ^24,000  in  the  first  instance. 

'   "  Life  of  T.  Telford,  C.E.,"  written  by  himself,  p.  570,  and  plate  70, 
'  Annates  des  Pottls  et  Chanssees,  1835  (i),  p.  3,  and  plate  90. 
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Wire    Cables    and    Flat-Link    Chains    compared.  —  The 

economy  and  lightness  secured  by  the  adoption  of  wire  cables,  led 
to  the  erection  of  numerous  roadway  bridges  across  rivers  in  country 
districts,  which  could  not  have  been  otherwise  provided,  and  enabled 
large  spans  to  be  resorted  to  for  crossing  rivers  and  ravines  at  a 
compara  tively  early  period ;  but  in  other  respects  the  flat-link  chains 
possess  some  decided  advantages.  The  chains,  made  up  of  a  series  of 
flat  bars,  can  be  readily  painted,  any  damage  quickly  observed,  and 
defective  links  replaced  by  new  ones  ;  whereas  wire  cables  are  liable 
to  gradual  and  invisible  deterioration  by  rust,  especially  at  their 
anchorages,  from  moisture  penetrating  through  the  interstices  between 
the  wires,  unless  most  efficiently  protected  from  damp  on  erection; 
and  when  any  portion  becomes  damaged,  the  whole  cable  has  to  be 
renewed.  Moreover,  a  chain  of  links  can  easily  have  its  strength 
increased,  in  proportion  to  the  increase  in  the  stress  between  the  centre 
of  the  span  and  the  supporting  towers,  by  augmenting  the  number  of 
links  or  their  thickness ;  whilst  a  wire  cable  has  to  be  given  the 
maximum  strength  required  at  the  towers,  throughout  its  whole  length. 

Forms  of  Wire  Cables. — Wire  suspension  cables  are  formed, 
either  by  binding  together  a  cylindrical  bundle  of  parallel  wires  at 
intervals,  and  fastening  several  bundles  together  for  a  large  cable ;  or 
by  twisting  the  wire  into  cables  as  in  ordinary  ropes,  using  sometimes 
several  strands  of  wire  ropes  to  form  the  cable.  The  object  of  the 
first  system  is  to  maintain  the  tenacity  of  the  wire  unimpaired,  by 
avoiding  the  bending  of  the  wire ;  but  the  second  system  provides  a 
much  more  flexible  cable,  \\ith  greatly  reduced  interstices,  rendering  the 
erection  easier,  and  offering  less  opportunity  for  rusting,  without 
apparently  materially  impairing  the  tenacity  of  the  wire  by  the  twisting, 
if  the  manufacture  of  the  cable  is  carefully  conducted,  and  making  the 
tension  of  the  wires  more  uniform.  Experiments,  indeed,  indicate  that  a 
cable  of  twisted  wire  is  decidedly  stronger  than  one  with  parallel  wires, 
as  well  as  more  durable. 

Suspension  Bridges  with  Auxiliary  Cables. — When  later  on 
suspension  bridges  were  designed  for  carrying  heavier  weights,  as  in  the 
case  of  the  Niagara  Railway  and  Road  Bridge,  and  for  still  larger  spans, 
as,  for  instance,  the  Covington  and  Cincinnati  Bridge  over  the  Ohio, 
completed  in  1867,  with  a  span  of  1057  feet  between  its  supports,  and 
the  Niagara  Falls  Bridge,  erected  in  1867-69,  with  a  span  of  1268  feet, 
auxiliary  cables  or  oblique  stays  were  added,  branching  out  from  the  top 
of  the  towers  like  a  fan,  and  supporting  the  roadway  at  a  series  of  points 
for  a  considerable  distance  out  from  the  piers  (Fig.  64,  p.  141).  The 
main  cables  are  thereby  relieved  from  having  to  support  the  side  portions 
of  the  span ;  and  their  strength  is  thus  in  a  great  measure  concentmted 
on  the  support  of  the  central  portion  of  the  bridge.  These  auxiliary 
cables  also  stiffen  the  structure  considerably,  and  reduce  the  undulations 
of  the  main  cables,  and  consequently  of  the  roadway,  resulting  from 
unequal  loading  of  the  bridge,  and  rapid  variations  in  the  position  of 
the  moving  load.  When  also,  in  crossing  over  a  river,  piers  are  placed 
in  the  river  to  reduce  the  central  span,  and  moderate  side  spans  are 
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introduced  between  the  piers  and  the  banks,  these  side  spans  can  be 
supported  by  the  auxihary  cables  and  thus  balance  the  side  portions  of 
the  main  span,  and  at  the  same  time  assist  in  reducing  the  strength 
required  for  the  anchorages  of  the  main  cables.  The  Niagara  Railway 
and  Road  Bridge  was  provided  with  sixteen  auxiliary  cables  at  each  end, 
which  were  connected  with  the  anchorage  cables  at  the  top  of  the 
towers ;  but  the  thirty-eight  auxiliary  cables  over  each  tower,  supporting 
the  side  portions  of  the  central  span  of  the  Covington  and  Cincinnati 
Bridge,  support  also  each  side  span  of  281  feet;  and  the  same 
advantageous  system  has  been  adopted  in  many  other  cases,  and 
notably  on  a  large  scale  at  the  Brooklyn  Suspension  Bridge  (Fig.  64, 
p.  141).  In  the  above  instances,  the  vertical  suspending  cables  have 
been  continued  right  up  to  the  towers,  though  the  auxiliary  cables  in 
the  Niagara  Bridge  stretched  out  250  feet  from  the  towers  on  each  side, 
and  in  the  Covington  and  Cincinnati  and  Brooklyn  bridges,  extend 
out  280  feet  and  about  400  feet  respectively;  but  in  the  more  recent 
suspension  bridges  erected  in  France,  the  auxiliary  cables,  introduced 
there  for  the  first  time  in  1879,  have  been  wholly  relied  on  for 
supporting  the  side  portions  of  the  main  span,  and  also  the  side  spans ; 
and  the  vertical  suspending  cables  have  been  dispensed  with  along 
these  parts  of  the  bridge.  A  good  example  of  this  arrangement  is 
furnished  by  the  St.  Ilpize  Bridge,  erected  over  the  River  AUier  in  1879 
(Fig.  65),  which,  with  a  clear  span  of  224  feet  between  the  cast-iron 

SUSPENSION    BRIDGE   WITH    AUXILIARY  CABLES. 
Fig.  65.— St.  Ilpize  Bridge,   France. 
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towers,  has  its  roadway  supported  over  the  central  span  for  about 
50  feet  out  from  the  towers  on  each  side,  as  well  as  the  side  spans  of 
similar  length,  by  sixteen  auxiliary  wire  cables  passing  over  each  of  the 
towers.^  The  central  124  feet  of  the  roadway  is  borne  by  the  two 
main  wire  cables,  being  hung  from  vertical  suspension  rods  encircling 
the  cables ;  and  this  roadway  bridge,  which  has  a  width  between  the 
parapets  of  13  feet,  cost  only  ;^28oo.  In  the  Lamothe  Bridge,  erected 
over  the  River  AlHer  in  1883-84,  with  a  single  clear  span  of  377  feet, 
where  auxiliary  cables  were  also  used  for  supporting  the  ends  of  the 

'  Annaks  des  Fonts  et  Chaussies,  1885  (2),  p.  662,  and  plate  51. 
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bridge  near  the  towers,  the  main  portion  of  the  bridge  was  carried  by 
five  wire  cables  on  each  side,  to  enable  renewals  or  repairs  to  be 
executed  by  the  removal  of  a  cable  without  stopping  the  traffic ;  and 
this  bridge,  with  a  width  of  i8  feet,  cost  £']2?so. 

Examples  of  Principal  Types  of  Large  Suspension  Bridges. 
— The  two  leading  types  of  suspension  bridges,  namely,  the  bridges 
borne  solely  by  the  suspension  chains  or  cables  from  which  they  are 
hung  by  vertical  suspenders,  and  the  bridges  which  are  supported  and 
stiffened  by  auxiliary  cables  as  well,  are  suitably  illustrated  by  the 
Clifton  Suspension  Bridge  and  the  Brooklyn  Bridge  (Figs.  60  and  64, 
p.  141).  In  both  types,  bridges  of  large  span  are  strengthened  and 
stiffened  by  introducing  longitudinal  girders  in  the  roadway  as  parapets, 
or  as  divisions  between  the  roadways  and  the  footpaths,  which  distribute 
any  unequal  load  between  several  suspension  rods  or  cables. 

The  Clifton  Suspension  Bridge  stretches  across  the  gorge,  bordered 
by  steep  cliffs,  through  which  the  River  Avon  flows  below  Bristol,  with 
a  span  of  702  feet  between  the  supports  of  its  chains,  and  at  a  height  of 
248  feet  above  high  water  in  the  river.^  The  bridge,  31  feet  in  width, 
is  carried  by  three  chains  on  each  side,  having  a  dip  of  70  feet,  the  two 
sets  of  superposed  chains  being  20  feet  apart;  and  the  chains,  composed 
of  rows  of  links,  24  feet  long  in  the  centre  of  the  span  where  they  are 
horizontal,  and  increasing  in  length  in  proportion  to  the  increasing 
inclination  of  the  chains  towards  the  towers,  have  a  total  sectional 
area  of  440  square  inches  in  the  centre,  increasing  to  481  square  inches 
at  the  towers,  the  horizontal  strain  at  the  centre  of  the  span  having  been 
estimated  at  2094  tons,  with  the  assumed  maximum  moving  load  of 
70  lbs.  per  square  foot,  or  600  tons,  on  the  bridge.  The  joints  of  the 
three  chains  in  each  tier  are  so  arranged  in  relation  to  each  other,  that 
the  suspension  rods,  about  2  square  inches  in  section,  attached  in 
succession  to  the  4f-inch  bolts  connecting  the  links  in  each  of  the 
three  chains,  are  evenly  spaced  about  8  feet  apart  right  along  the 
bridge,  over  the  girder  parapets  of  the  roadway,  to  which  they  are 
fastened.  The  chains  are  supported  over  the  towers  by  wrought-iron 
saddles  resting  on  cast-steel  rollers,  to  allow  for  the  movements  due 
to  changes  of  load  and  temperature ;  and  they  are  thence  carried  down 
to  massive  underground  anchorages  on  each  side,  each  chain  being 
fastened  to  a  large  cast-iron  anchorage  plate  bedded  upon  a  brick  arch 
bearing  against  solid  rock.  The  erection  of  the, bridge  was  carried 
out  in  1862-64,  the  towers  having  been  built  many  years  before;  and 
the  chains  were  put  together  across  the  gorge  on  a  suspended  platform 
borne  by  eight  iron-wire  ropes,  six  underneath  the  planking,  and  two 
above  at  the  sides,  serving  also  as  handrails.  On  completion,  the  bridge 
was  tested  by  placing  on  it  a  distributed  load  of  500  tons  of  stone, 
which  produced  a  temporary  deflection  of  7  inches  in  the  centre.  The 
maximum  moving  load  on  the  bridge  is  three-eighths  of  the  total 
suspended  load  with  the  bridge  fully  loaded.  The  bridge  is  much 
exposed  to  strong  gales  blowing  along  the  gorge,  which  slightly  deflect 

'  Proceedings  Inst.  C.E.,  vol.  xxvi.  p.  243,  and  plate  19. 
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the  roadway  laterally,  and  also  the  land  chains,  and  produce  a 
vertical  undulation  of  the  roadway  which  has  been  estimated  to  have  a 
maximum  range  of  about  one  foot. 

The  Pest  Suspension  Bridge,  erected  across  the  Danube  in  1842-49, 
has  a  central  span  of  685  feet,  and  two  side  spans  of  297  feet;  and  it 
is  carried  by  four  chains,  each  formed  of  rows  of  ten  and  eleven  bars 
alternately,  the  bars  being  1 2  feet  long,  and  increasing  in  thickness  from 
Ty^  inches  at  the  centre  to  j\  inches  at  the  towers.  The  Kiefif 
Suspension  Bridge,  erected  in  1848-53  across  the  Dnieper,  has  four 
spans  of  440  feet,  and  two  side  spans  of  225  feet;  and  its  roadway  is 
suspended  from  four  chains  composed  of  eight  rows  of  bars,  12  feet 
long,  II  inches  wide,  and  i  inch  thick.^ 

The  Brooklyn  Suspension  Bridge,  erected  over  the  East  River  in 
1870-83  for  connecting  Brooklyn  with  New  York,  has  a  central  span  of 
i59Si  ffist  between  the  supports  of  the  cables  on  the  towers,  affording  a 
headway  in  the  centre  of  135  feet  above  high  water,  and  two  side  spans 
of  930  feet  between  the  centres  of  the  piers  and  the  face  of  the  abut- 
ments (Fig.  64,  p.  141).^  The  roadway,  85  feet  in  width,  comprising 
a  central,  elevated  footway,  two  wire-rope  railways,  and  two  carriage- 
ways on  the  outer  sides  (Fig.  66),  is  borne  by  four  galvanized  steel-wire 

ROADWAYS   ON    BROOKLYN    BRIDGE.' 
Fig.  66.— Cross  SectiQn  near  Centre  of  Bridge. 
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cables,  i5-|  inches  in  diameter,  having  a  dip  of  128  feet,  and  by  one 
hundred  and  eight  auxiliary  cables  passing  over  each  of  the  towers,  and 
connected  to  the  roadway  of  the  side  spans  and  the  adjoining  side 
portions  of  the  roadway  of  the  central  span.^  On  the  completion,  in 
1876,  of  the  river  piers  and  the  towers  built  upon  them,  rising  277  feet 
above  high  water,  a  continuous,  travelling  wire  rope  was  passed  over  the 
towers,  and  stretched  across  the  river,  by  means  of  which  a  suspended 
platform  was  constructed,  on  which  the  strands  of  the  main  cables  were 
laid  together  in  succession,  and  the  suspenders  eventually  fastened 
from  which  the  roadway  was  hung.  The  auxiliary  and  suspending 
cables  are  made  of  wires  twisted  together;  but  the  four  main  cables  are 

'   "  Life  of  C.  B.  Vignoles,"  O.  J.  Vignoles,  pp.  331  and  361, 

2  It  has  been  necessary  to  draw  the  elevation  of  the  Brooklyn  Bridge  to  half  the 

scale  of  the  other  bridges  given  on  p.  141,  in  order  to  bring  it  within  reasonable 

limits  of  size. 

'  Engineeiitig  News,  New  York,  vol.  x.  pp.  20,  241,  and  252. 
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each  composed  of  5296  wires  laid  side  by  side  without  any  twist,  to 
ensure  the  maintenance  of  their  full  strength,  being  grouped  into  nine- 
teen strands  bound  together  to  form  one  cable.  The  cables  are  sup- 
ported on  the  towers  by  saddles  borne  on  rollers,  to  allow  for  the 
movements  of  the  cables  due  to  changes  in  loading  and  temperature ; 
and  each  cable  is  fastened  at  its  two  ends  to  anchor  chains  formed  of 
sets  of  bars  turning  gradually  at  their  joints  into  a  vertical  position,  and 
held  down  at  their  extremities  by  a  23-ton  anchor-plate  encased 
horizontally  in  a  mass  of  masonry,  weighing  60,000  tons,  constituting 
the  abutment  of  the  bridge  on  each  bank.  The  roadway  is  stiffened 
by  six  longitudinal  trusses  running  the  whole  length  of  the  bridge,  two 
of  them  forming  the  outer  parapets  of  the  carriage-ways,  and  the  four 
main  ones  going  along  each  side  of  the  two  rope  railways  (Fig.  66, 
p.  145) ;  and  the  cross  girders,  y-j  feet  apart,  carrying  the  roadways,  are 
fastened  to  the  undersides  of  the  longitudinal  trusses.  The  total 
weight  of  the  bridge  is  14,680  tons,  and  the  moving  load  only  3100 
tons,  little  more  than  one-sixth  of  the  total  load ;  whilst  the  dead  and 
moving  loads  of  the  central  span  are  6740  tons  and  1380  tons  respec- 
tively, the  latter  being  rather  more  than  one-sixth  of  the  total  load.  The 
total  length  of  the  bridge,  including  2533-|-  feet  of  approaches,  is  5989 
feet,  or  about  i  mile  236  yards ;  and  the  cost  of  the  bridge  was 
;;£'2,437,5oo,  exclusive  of  land. 

The  Williamsburg  Suspension  Bridge  across  the  East  River,  New 
York,  has  a  central  span  of  1600  feet,  and  a  width  of  118  feet,  provision 
being  made  for  two  railway  and  four  trolley  car  tracks,  two  roadways, 
two  side  walks  and  two  cycle  tracks.  Four  steel-wire  cables  are  used,  18J 
inches  diameter,  supported  on  steel  towers,  310  feet  high,  from  masonry 
to  top  of  cables,  erected  on  masonry  piers.  The  total  length  of  the 
bridge  with  approaches  is  nearly  6000  feet. 

The  Manhattan  Suspension  Bridge,  also  across  the  East  River,  New 
York,  about  3000  feet  long  between  anchorages,  and  nearly  10,000  feet 
long  with  approaches,  has  a  centre  span  of  1470  feet,  and  two  side  spans 
of  725  feet  each,  at  a  clear  height  of  135  feet  above  mean  high  water. 
This  bridge  carries  four  Hnes  of  railway,  and  four  trolley-car  tracks,  a 
roadway,  and  two  footways.  The  towers,  291  feet  in  height,  and  con- 
taining upwards  of  5000  tons  of  steel-work,  stand  upon  solid  masonry 
pedestals  134  feet  by  68  feet. 

Stiffened  Suspension  Bridges. — The  want  of  rigidity  which  the 
old  forms  of  suspension  bridges  necessarily  exhibit,  has  been  to  a  great 
•  extent  remedied  by  stiffening  the  roadway  with  longitudinal  girders,  as 
in  the  Clifton  Bridge,  and  with  the  assistance  as  well  of  auxiliary  cables 
or  sloping  stays  in  the  Niagara,  Cincinnati,  Brooklyn,  and  other  bridges. 
^Vhilst,  however,  longitudinal  trusses  of  some  form  have  generally  been 
adopted  in  the  more  modern  suspension  bridges  of  any  importance,  for 
stiffening  the  roadway,  other  systems  of  increasing  the  rigidity  have 
occasionally  been  resorted  to  in  place  of  auxiliary  cables.  Thus  at 
Lambeth  Bridge,  erected  across  the  Thames  in  1862-63,  with  three 
clear  spans  of  268  feet,  at  a  cost  of  ;^48,ooo,  the  latticed  franies  consti- 
tuting the  suspenders   from  the  two  wire  cables  on  each  side  of  the 
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roadway,  are  braced  together  by  diagonal  bars  in  pairs,  which  are  con- 
nected at  the  bottom  with  the  longitudinal  girder  bordering  the  roadway 
on  either  side.' 

In  the  Francis-Joseph  Bridge,  erected  over  the  River  ]\Ioldau  at 
Prague,  with  a  central  span  of  492  feet  between  the  supports  on  the 
towers,  and  two  side  openings  of  156  feet,  completed  in  1868,  the 
system  of  sloping  stays  has  been  extended  so  as  to  constitute  the  main 
supports  of  the  bridge,  with  the  object  of  augmenting  the  rigidity  of  the 
structure.^  These  stays,  six  in  number  on  each  half  of  the  central  span, 
are  formed  of  flat  links,  14  feet  long,  4  inches  broad,  and  i  inch  thick, 
being  supported  at  their  joints  by  suspenders  from  an  upper  curved 
chain  on  each  side,  whose  only  function  is  to  keep  the  long  stays  in  a 
straight  line,  as  the  roadway  is  supported  by  the  straight  stays  at  equal 
intervals  of  about  82  feet  (Kg.  62,  p.  141).  In  the  spaces  bebveen  the 
stays,  the  roadway,  31  feet  in  width,  is  borne  by  a  continuous  longi- 
tudinal girder  on  each  side,  to  which  the  stays  are  attached.  Owing  to 
the  distance  apart  of  the  points  of  support  in  this  bridge,  as  compared 
with  the  intervals  between  the  suspension  rods  in  ordinary  suspension 
bridges,  the  girders  had  to  be  made  specially  strong,  which,  however, 
adds  to  the  stiffness  of  the  bridge.  As  only  two  stays  are  required  for 
supporting  each  of  the  side  spans  in  the  centre,  the  other  four  stays 
passing  over  each  tower,  together  with  the  upper  supporting  chains,  are 
carried  down  direct  to  shore  anchorages  on  each  bank.  The  total  cost 
of  the  bridge,  including  land,  was  _;^57,ooo. 

The  Albert  Bridge,  built  over  the  Thames  at  Chelsea  in  1869-72, 
with  a  central  span  of  400  feet  between  the  supports  on  the  towers,  and 
two  side  spans  of  155  feet  between  the  centre  of  the  piers  and  the  face 
of  the  abutments,  though  similar  in  type  to  the  Francis-Joseph  Bridge 
in  being  borne  by  oblique  stays  of  flat  bars,  with  supporting  upper  wire 
cables  6  inches  in  diameter,  differs  from  this  bridge  in  some  important 
particulars.^  Though  the  main  span  of  the  Albert  Bridge  is  92  feet  less 
than  in  the  previous  bridge,  the  stays  on  each  side  are  in  groups  of  four 
instead  of  three,  and  the  centre  of  the  continuous  girder  on  each  side  of 
the  bridge  is  connected  with  the  curved  upper  cable ;  whilst  the  suspen- 
sion rods  from  this  cable,  20  feet  apart,  for  supporting  the  stays,  are 
carried  down  to  the  longitudinal  girder  (Fig.  6r,  p.  141).  The  points  of 
support,  accordingly,  of  this  bridge  afforded  by  the  stays,  are  only  40  feet 
apart,  instead  of  the  82  feet  in  the  Prague  bridge ;  and  as  these  stays 
only  extend  out  120  feet  from  the  centre  of  the  piers  along  the  main 
span,  they  are  all  counterbalanced,  and  serve  to  support  the  side  spans 
by  being  similarly  attached  to  the  longitudinal  girders  on  the  land  side 
of  the  towers.  Anchorage  chains  and  anchorages  for  the  stays  are,  con- 
sequently, dispensed  with;  and  the  two  curved  supporting  cables  are 

'  "A  Record  of  the  Progress  of  Modern  Engineering,  1S63,"  W.  Huraber,  p.  42, 
and  plates  26-29. 

-  The  Engineer,  vol.  xxvi.  pp.  343  and  380. 

'  Jbid.,  vol.  xxxvi.  pp.  281,  298,  and  322  ;  and  for  illustrations,  pp.  288,  301, 
and  316. 
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also  fastened  to  the  ends  of  the  longitudinal  girders,  so  that  vertical 
anchorages  only  have  been  provided  for  keeping  down  the  ends  of  the 
girders  when,  with  the  central  span  loaded  and  the  side  spans  unloaded, 
they  tend  to  rise.  The  cost  of  this  bridge,  with  its  approaches,  appears 
to  have  amounted  to  the  very  large  sum  of  ;!^i43,ooo. 

Both  the  Albert  and  Francis-Joseph  bridges  are  relieved  from  the 
undulations  resulting  from  the  deflections  of  the  chains  or  cables  in  the 
ordinary  suspension  bridges,  in  so  far  as  the  stays  can  be  kept  straight ; 
and  they  approximate  in  principle  to  the  upper  portion  of  a  cantilever 
bridge.  The  Albert  Bridge  possesses  the  advantage  of  supporting  the 
longitudinal  girders  at  much  closer  intervals  than  the  other,  and  is 
more  efficiently  braced,  with  its  more  numerous  stays  and  prolonged 
suspension  rods  ;  whilst  it  presents  more  similarity  to  suspension  bridges 
with  auxiliary  cables,  of  the  types  of  the  St.  Ilpize  and  Brooklyn  bridges, 
than  the  Francis-Joseph  Bridge  does. 

Stiffened  Suspension  Chains. — Another  plan  of  stiffening 
suspension  bridges  consists  in  stiffening  the  chains  themselves,  so  as 
to  render  them  less  subject  to  deflection  under  moving  loads.  This 
has  been  effected  by  putting  one  chain  a  little  distance  above  another 
chain,  and  bracing  the  two  chains  together  vertically,  like  the  upper 
and  lower  members  of  tlie  rib  of  an  arch  inverted,  such  as  the  arch  of 
Stony  Creek  Bridge  (Fig.  52,  p.  132) ;  and  it  has  also  been  accomphshed 
by  constructing  two  suspended  trusses  on  the  chain,  sloping  down  from 
the  towers  and  hinged  together  in  the  centre  of  the  span,  with  each 
half  of  the  chain  as  the  bottom  member  of  the  truss  (Fig.  63,  p.  141). 

The  first  system  was  adopted  for  two  railway  bridges  crossing  the 
Danube  Canal  at  Vienna,  with  a  clear  span  of  255  feet,  built  in  i860 
and  1864  respectively;  the  two  chains  on  each  side  being  placed  about 
4  feet  apart,  and  connected  vertically  by  Warren  bracing,  as  in  the 
Stony  Creek  Bridge.  Some  error  was  made  in  testing  the  strength  of 
the  metal  used  for  the  first  bridge,  which,  consequently,  was  made  too 
light,  and  was  replaced  by  an  arched  bridge  in  1884;  but  the  Aspern 
Bridge,  erected  four  years  later,  was  duly  proportioned  to  the  real 
strength  of  the  metal,  and  proved  satisfactory. 

In  the  bridge  erected  over  the  Monongahela  River  at  Pittsburg 
Point  in  1875-77,  with  a  span  of  800  feet  between  the  supports  on  the 
towers,  and  two  side  openings  of  145  feet  span,  the  link  suspension  chains 
have  been  stiffened  by  building  trusses,  22  feet  high  in  the  middle,  on 
each  half  of  the  chains  after  their  erection.^  The  chains  are  formed 
of  sets  of  II  to  14  flat  bars,  20^  feet  long,  8  inches  wide,  and  from 
I  to  2  inches  thick,  with  a  dip  of  83  feet,  anchored  direct  from  the 
saddles  on  the  towers,  180  feet  above  low  water,  down  to  the  abutments, 
by  chains  of  12  and  13  bars  alternately,  as  the  side  openings  are 
spanned  by  independent  lattice  girders ;  and  the  chains  were  made  of 
sufficient  strength  to  support  the  unloaded  roadway  alone,  the  trussing 
being  added  to  provide  for  the  moving  load.  The  straight  upper  member 
of  the  tmss,  forming  the  chord  to  the  curve  of  each  half  chain,  is  of 

'  Engineering  News,  New  York,  vol.  iii.  p.  220 ;  and  vol.  iv.  p.  S9. 
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inverted  channel  shape,  and  is  connected  to  the  chain  at  the  points 
from  which  the  suspenders  are  hung,  by  rectangular  and  diagonal 
bracing;  whilst  every  fifth  suspender  is  stiffened  (Fig.  63,  p.  141). 
The  trusses  are  also  braced  together  transversely,  to  stiffen  them  against 
wind-pressure.  When  the  central  span  of  the  bridge  was  tested  with  a 
full  complement  of  loaded  carts  and  people,  weighing  altogether  474 
tons,  there  was  a  deflection  of  only  4  inches  in  the  centre ;  and 
with  the  test  load  on  only  half  the  span,  the  maximum  deflection  of  the 
loaded  half  was  2^  inches,  and  the  maximum  rise  of  the  other  half 
was  i\  inches.  The  bridge  carries  a  central  roadway  21  feet  in  width, 
and  a  footway  on  each  side  6|-  feet  wide ;  and  accommodation  is 
provided  on  the  roadway  for  two  lines  of  tramway,  and  a  track  for  a 
narrow-gauge  railway.  The  total  length  of  the  bridge  is  1245  feet; 
and  its  cost  was  ^109,375. 

Stiffened  suspension  chains  have  also  been  employed  for  supporting 
the  side  spans  of  the  Tower  Bridge,  270  feet  in  width  (Fig.  ioi,p.  185).' 

Provision  for  Movement  of  Chains,  and  against  Wind. — 
The  motion  of  the  chains  or  cables  over  the  towers,  owing  to  alterations 
in  curvature  due  to  the  moving  load  or  changes  in  temperature,  are 
generally  provided  for  by  placing  the  supporting  saddles,  on  the  top  of 
the  towers,  on  cast-iron  frames  borne  on  rollers,  so  that  they  move  with 
the  chains  or  cables.  In  the  St.  Ilpize  Bridge,  the  movement  was 
allowed  for  by  placing  the  saddles  upon  rocking  frames  with  a  curved 
base.  With  a  suspension  bridge  having  several  spans,  the  motion  is 
increased  when  one  span  happens  to  be  fully  loaded  and  the  other 
spans  unloaded.  At  Lambeth  Bridge,  this  disadvantage  was  obviated 
by  fixing  the  cables  on  the  top  of  the  towers,  thereby  introducing  the 
more  objectionable  result  of  making  the  cables  exert  a  longitudinal 
pull  upon  the  towers  when  the  bridge  is  unequally  loaded. 

Owing  to  the  lightness  and  flexibility  of  suspension  bridges,  their 
roadways  have  not  unfrequently  been  injured,  in  very  exposed  situations, 
by  exceptional  gales.  Thus  the  roadway  of  the  Menai  Suspension 
Bridge  was  rendered  impassable,  and  several  of  the  suspension  rods 
were  broken,  by  a  storin  in  January,  1839;  the  roadway  of  the  Roche- 
Bernard  Bridge  over  the  river  Vilaine  in  France,  supported  by  four 
wire  cables,  with  a  span  of  65 1  feet  between  their  supports  and  a  dip  of 
50  feet,  was  wrecked  during  a  gale  in  October,  1852  ;  and  the  roadway 
of  the  Niagara  Falls  Bridge,  190  feet  above  the  river,  was  carried  away 
by  a  tornado  in  January,  1889,  leaving  the  steel-wire  cables  and  their 
anchorages  uninjured,  the  bridge  having  been  rebuilt,  with  new  cables 
and  two  steel  trusses,  1 2  feet  deep,  for  carrying  the  roadway,  in  place 
of  wood,  in  the  previous  year.  The  wind,  rising  from  below  in  a  gorge, 
relieves  the  chains  to  some  extent  of  the  weight  of  the  roadway,  and 
produces  undulations  in  a  light  platform,  which  attain  their  maximum 
about  halfway  between  the  piers  and  the  centre  of  the  span ;  and  also, 
when  blowing  straight  along  a  narrow  gorge,  it  causes  a  slight  sideways 
deflection  of  the  bridge.     In  some  cases  these  movements  have  been 

'•  Proceedings  Inst.  C.E.,  vol.  cxxvii.,  plate  I,  fig.  T. 
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provided  against  by  attaching  a  series  of  oblique  cables  to  the  underside 
of  the  roadway  at  intervals,  fastened  at  the  other  ends  to  the  piers  of 
the  bridge,  or  to  the  rocky  sides  of  the  gorge  when  the  headway  is 
ample,  as  for  instance  at  the  Niagara  suspension  bridges,  or  by  counter 
cables,  as  added  in  the  restoration  of  the  Roche-Bernard  Bridge,  and 
also  by  lateral  cables  on  each  side  in  a  horizontal  plane.  Sometimes 
the  suspending  cables  have  been  placed  further  apart  over  the  towers 
than  in  the  centre  of  the  span,  as  for  instance  at  the  Covington  and 
Cincinnati  Bridge,  where  the  two  cables,  i  foot  in  diameter,  are  59  feet 
apart  over  the  towers  and  converge  towards  the  centre  of  the  middle 
span,  where  they  are  only  36  feet  apart.  The  stiffening,  however,  of 
the  roadway  by  longitudinal  trusses  together  with  strong  decking,  and 
wind-ties  of  wire  cables  inserted  under  the  roadway,  as  at  the  Brooklyn 
Bridge,  furnish  more  satisfactory  protection  against  injuries  by  gales. 

Remarks  on  Suspension  Bridges. — In  several  instances,  sus- 
pension bridges  have  rendered  the  important  service  to  engineering  of 
enabling  larger  spans  to  be  surmounted  than  previously  achieved,  and 
in  places  where  other  forms  of  bridges  would  at  the  time  have  been 
deemed  impracticable,  of  which  the  Menai,  Friburg,  Covington  and 
Cincinnati,  Niagara  Falls,  and  Brooklyn  have  furnished  examples  in 
succession  ;  whilst  for  many  years  the  Niagara  Railway  and  Road 
Bridge  was  the  bridge  of  much  the  largest  span  traversed  by  trains. 
Though,  however,  the  great  progress  effected  in  the  design  of  bridges, 
under  the  stimulus  of  the  increasing  requirements  of  railway  construction, 
and  with  the  assistance  of  the  greatly  cheapened  production  of  steel, 
together  >yith  the  unsuitability  of  ordinary  suspension  bridges  for  rail- 
way traffic,  and  the  important  repairs  of  roadways  and  renewals  of 
cables  found  necessary  in  many  of  these  bridges,  have  deprived 
suspension  bridges  of  their  former  commanding  position,  so  that  the 
second  railway  bridge  erected  over  the  Niagara  rapids  was  a  cantilever, 
the  old  Niagara  Bridge  has  now  been  replaced  by  an  arched  bridge, 
and  the  great  span  of  the  Brooklyn  Bridge  has  been  exceeded  by  the 
cantilevers  of  the  Forth  Bridge,  it  would  be  a  mistake  to  suppose 
that  the  construction  of  suspension  bridges  is,  a  thing  of  the  past. 
Undoubtedly,  the  serious  weakening  of  wire  cables  by  internal  rust, 
leading  to  the  fall  of  some  road  suspension  bridges  in  France  and  the 
insecurity  of  others  many  years  ago,  caused  the  abandonment  of  these 
bridges  for  a  time  there ;  but  in  1879  the  construction  of  cable  suspension 
bridges  in  France  was  again  commenced  on  improved  methods,  securing 
better  protection  for  the  wires,  supporting  the  bridge  from  several 
detachable  cables  of  improved  manufacture,  separating  the  anchorage 
cables  from  the  suspending  cables  at  the  towers,  so  that  one  of 
either  could  be  removed  and  renewed  independently,  and  making 
the  anchorages  themselves  open  to  inspection,  and  putting  them  out 
of  reach  of  damp.  In  the  United  States  also,  though  in  several  cases 
suspension  bridges  have  been  replaced  by  more  rigid  and  durable 
structures,  nevertheless  this  type  of  bridge  is  still  being  constructed,  as 
for  example  the  bridges  erected  across  the  Ohio  in  1896  at  East  Liver- 
pool and  Rochester,  and  notably  the  great  Williamsburg  and  Manhattan 
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Bridges  across  the  East  River,  New  York,  which  have  been  already 
referred  to.  The  East  Liverpool  Bridge  has  a  central  span  of  705 
feet,  and  side  spans  of  420  and  360  feet;  and  the  girders,  20  feet  in 
depth,  are  connected  with  the  cables  at  intervals  of  15  feet,  which 
rest  as  usual  upon  saddles  on  the  towers  borne  on  rollers,  the  expansion 
of  the  girders  being  provided  for  at  the  towers.^  The  Rochester  Bridge, 
the  cost  of  which  was  limited  to  about  £^jfi,^oo,  precluding  the  erection 
of  a  rigid  bridge,  has  a  central  span  of  800  feet,  and  side  spans  of 
416  and  400  feet;  but  in  this  case  the  wire  cables  were  fastened  on 
the  top  of  the  towers;  and  the  expansion  of  the  stiffening  girders, 
28  feet  in  depth  at  the  towers  and  18  feet  at  the  centre  of  the  large 
span  and  at  the  ends,  is  provided  for  in  the  middle  and  at  the  ends, 
these  unusual  arrangements  having  been  resorted  to  with  the  view  of 
giving  greater  stiffness  to  the  bridge.^ 

Bridges  with  stiffened  chains,  such  as  the  Pittsburg  Point  Bridge, 
cease  to  be  simple  suspension  bridges  with  all  the  parts  in  tension;  for 
the  upper  member  of  the  truss,  though  in  tension  when  only  the  other 
half  span  is  loaded,  is  in  compression  when  the  half  span  it  supports  is 
loaded  (Fig.  63,  p.  141).  Bridges  also  of  the  type  of  the  Francis-Joseph 
and  Albert  bridges  (Fig.  61  and  62,  p.  141)  approximate  almost  as 
much  to  cantilevers  as  to  suspension  bridges ;  and  in  so  far  as  rigidity 
is  secured  in  a  suspension  bridge,  there  is  a  corresponding  approach  to 
the  cost  of  a  rigid  bridge.  In  some  cases,  moreover,  an  arched  bridge 
springing  from  near  the  base  of  a  cliff,  can  cross  a  ravine  with  such  a 
much  smaller  span  than  a  suspension  Ijridge  at  the  top,  that  the  arched 
bridge  may  prove  the  most  economical,  as  for  instance  the  Niagara 
Arched  Bridge  (Fig.  54,  p.  132),  which  provides  double  the  width  of 
railway  and  roadway  afforded  by  the  old  Suspension  Bridge,  at  an 
increased  expense  of  only  between  one-third  and  one-fourth  of  the  first 
cost  of  the  original  bridge. 

There  are,  however,  many  sites  where,  owing  to  the  unfavourable 
conditions  and  the  smallness  of  the  traffic,  the  cheapness  obtained  by 
the  suspension  system  is  almost  indispensable,  of  which  the  tourist  road- 
way bridge  below  Niagara  Falls  furnished  for  nearly  twenty  years  a 
striking  example,  having  been  rebuilt  exactly  as  before  after  the 
wrecking  of  the  roadway  by  the  storm  of  January,  1889,  though  at  last 
superseded,  in  1898,  by  an  arched  steel  bridge  of  840  feet  span  (Fig.  56, 
p.  134) ;  and  the  suspension  bridges  recently  erected  across  the  Ohio, 
referred  to  above,  are  notable  instances  of  the  value  of  the  system. 
Moreover,  both  metal  arch  and  suspension  bridges  possess  the 
advantages  over  ordinary  girder  bridges,  of  being  capable  of  erection 
without  scaffolding,  by  building  out  in  the  one  case,  and  by  the  aid  of 
a  suspended  platform  in  the  other,  and  of  having  their  heaviest  portions 
close  to  their  supports. 

'  Eiigineering  News,  New  York,  vol.  xxxvii.  p.  198, 
^  Ibid.,  vol.  xxxvii.  p.  194. 
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GIRDER    BRIDGES. 

Girders  independent  structures — Bowstring  girders,  form,  examples — Girder 
Bridges  over  Single  Openings :  classification  of  girders  ;  simple  beam, 
bending  moments,  breaking  weights  ;  girders,  proper  arrangement  of 
materials,  variations  in  bending  moment,  in  shearing  stresses,  functions 
of  flanges  and  web  or  latticed  bracing  ;  calculation  of  stresses,  in  flanges, 
in  bracing  ,  girder  bridges  of  small  span,  forms  adopted,  provision  for 
expansion  and  contraction  ;  lenticular  girder  bridge,  form  of,  Saltash 
Bridge  ;  tubular  girders,  Conway  Bridge,  Britannia  Bridge,  objections  ; 
lattice-girder  or  truss  bridges  of  large  span,  forms  of,  provisions  for 
unequal  loading,  steel  for  reducing  weight,  riveted  connections,  pin 
connections,  best  forms  for  struts,  depth  in  relation  to  span,  weights  of 
various  forms  ;  large  pin-connected  girders,  Covington  and  Cincinnati 
Bridge,  Hawkesbury  Bridge  ;  erection  on  scaffolding,  with  the  aid  of 
temporary  girders,  by  floating  out — Continuous  Girder  Bridges : 
stresses  ;  advantages,  Lachine  Bridge  ;  erection  by  rolling  out,  Bouble 
and  Credo  viaducts. 

Girders,  unlike  arches  or  suspension  cables,  need  no  extraneous 
support  in  the  form  of  abutments  or  anchorages,  but  merely  rest  upon 
their  piers  at  each  end.  Single  girders,  however,  require  scaffolding  or 
supports  for  their  erection ;  and,  consequently,  they  are  not  suitable  for 
crossing  valleys  at  a  considerable  height,  or  for  spanning  deep  ravines, 
which,  as  indicated  in  the  last  chapter,  have  been  satisfactorily  effected 
by  metal  arches  and  suspension  bridges. 

Bowstring  Girders. — The  form  of  girder  to  which  the  term  "bow- 
string "  is  applied,  is  in  reality  a  metal  arch,  in  which  the  thrust  is  borne 
by  a  horizontal  tie  joining  the  two  ends,  constituting  the  string  of  the 
bow,  which  converts  the  arch  into  a  self-contained  structure  resting 
upon  its  supports  at  each  end,  and  no  longer  needing  abutments  to  bear 
the  thrust.  The  roadway  in  this  case  is  generally  suspended  from  the 
arch;  and  light  bracing  is  introduced  between  the  verticals,  to  provide 
for  the  unequal  distribution  of  the  load.  The  Newcastle  High-level 
Bridge,  which  carries  a  railway  above  and  a  roadway  below,  is  a  good 
example  of  a  cast-iron  bowstring-girder  bridge,  having  six  spans  of 
125  feet  raised  83  feet  above  high  water,  which  was  opened  in  1849. 
This  type  of  girder  is  unsuitable  for  large  spans,  and  is  now  rarely  used; 
but  the  principle  is  sometimes  resorted  to  for  station  roofs,  of  which  the 
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finest  example  is  the  roof  of  St.  Pancras  Station  in  London,  which  has 
an  unimpeded  span  of  240  feet,  and  a  clear  height  in  the  centre,  above 
the  platform  level,  of  96  feet,  where  the  ties  counteracting  the  thrust  of 
the  arch  pass  under  the  lines  of  railway  and  platforms,  consisting  of  the 
girders  supporting  the  floor  of  the  station  over  the  cellarage  below.' 

Girder  Bridges  over  Single  Openings. 

Girders  must  be  separated  into  two  distinct  divisions,  namely,  girders 
across  single  openings,  and  continuous  girders  spanning  two  or  more 
openings.  The  first  form  of  girder  is  constructed  according  to  a  variety 
of  types,  rising  from  a  simple  beam  with  a  small  span,  up  to  braced 
girders  of  considerable  depth,  spanning  openings  reaching  a  maximum 
width  of  between  500  and  600  feet. 

Simple  Beam. — When  a  horizontal  beam  AB  is  supported  at  its  two 

extremities  A  and  B,  and  is  loaded  with  a  weight  W  at  any  point  C,  the 

AC  X  BC 
bending  moment  at  C,  due  solely  to  this  weight,  is  M  =  W r^g — ,  and 

AC  X  BD 

at  any  other  point  D  of  the  beam,  between  B  and  C,  is  m  =  W r^g • 

The  bending  moment  M  becomes  a  maximum  when  AC  =  BC,  or  the 
point  C  and  the  load  W  are  in  the  centre  of  the  span,  and  M  =  iWL, 
where  L  =  AB ;  and  in  this  case,  if  the  distance  of  any  other  point  D 
from  the  nearest  support,  or  BD,  is  x,  then  the  bending  moment  at  D 
is  m  =  ^Wx,  and  diminishes  uniformly  from  -^WL  at  the  centre  of  the 
span  to  zero  at  the  supports.  When  the  load  W  is  uniformly  distributed, 
M  becomes  |WL,  or  IwL^,  where  w  is  the  weight  per  unit  of  length ; 

.    W    AD  X  BD 
and  m  IS   — -^ at  any  pomt  D,  or  ^'Wx(L  —  x),  the  bending 

moments  on  the  beam  varying,  as  shown  by  the  shaded  portion  AEB, 
(Fig.  67),  from  a  maximum  |WL 
in  the  centre  of  the  span  to  zero 
at  the  supports  at  A  and  B. 

The  breaking  weight  incwts. 
of  a  horizontal,  rectangular  beam, 
supported  at  each  end  and 
carrying  a  distributed   load,  is 

8KBD^-      . 

given  by  the  formula  — j —      '^■ 

where  B  is  the  breadth,  D  the 

depth,  and  L  the  length  of  the 

beam   in   inches,    and   K   is   a 

coefficient  varying  with  the  nature  of  the  material,  being  68  for  wrought 

iron,  22  for  African  oak  and  15  for  English  oak,  13  to  10  for  pine,  and 

only  7   for  elm.''     The  formula  shows  the  importance  of  depth  in  a 

beam  for  increasing  its  strength;   for  whereas  two  beams  of  similar 

'  Proceedings  Inst.  C.E.,  vol.  xxx.,  plate  8,  fig.  I. 

^  "  Pocket-book  of  Useful  Formulse  and  Memoranda,"  Sir  Guilford  L.  Molesworth, 
p.  US- 


DIAGRAM    OF    BENDING    MOMENTS. 
Fig.  67.— Distributed  Load. 
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breath  and  depth,  laid  side  by  side,  have  double  the  strength  of  a  single 
beam,  a  beam  of  the  same  breadth,  but  double  the  depth,  is  four  times 
as  strong  as  the  original  beam,  though  the  amounts  of  material  in  the 
two  beams  and  in  the  deep  beam  are  the  same. 

Girders. — The  arrangement  of  the  material  in  a  rectangular  beam 
is  unfavourable  for  the  strength  of  the  beam,  for  its  resistance  to  the 
bending  moment  does  not  merely  depend  on  its  sectional  area,  but  on 
its  sectional  area  multiplied  by  the  square  of  the  radius  of  gyration,  or 
its  moment  of  inertia.  Now,  the  radius  of  gyration  is  the  distance  of 
the  centre  of  gravity  of  the  section,  on  each  side  of  the  neutral  axis, 
from  this  central  axis  ;  and  therefore  the  strength  of  the  beam  or  girder 
is  increased  by  putting  the  mass  of  the  section,  on  each  side  of  the 
neutral  axis,  as  far  from  the  centre  as  practicable.  This  is  effected  in 
wooden  trusses  by  putting  the  main  longitudinal  timbers  at  the  top 
and  bottom  of  the  truss,  and  connecting  them  together  by  wooden 
struts  and  iron  tie-rods;  but  it  is  more  thoroughly  accomplished  in 
wrought-iron  or  steel  girders,  where  the  mass  of  the  metal  is  concen- 
trated in  the  top  and  bottom  flanges,  as  far  as  possible  from  the  neutral 
axis.  These  flanges  usually  consist  of  a  set  of  long,  thin,  flat  plates 
riveted  together  and  placed  horizontally;  and  in  small  girders,  the 
flanges  are  kept  apart,  and  depth  thus  given  to  the  girder,  by  a  vertical 
web-plate  connected  to  the  flanges  at  the  top  and  bottom  by  angle-irons, 
which  strengthen  the  flanges  (Figs.  69-72,  p.  158);  whilst  in  large 
girders,  the  function  of  the  web  is  performed  by  various  systems  of 
lattice  work,  composed  of  struts  and  bars  united  to  channel-shaped 
flanges  by  rivets  or  bolts  (Figs.  74-77,  p.  160). 

The  bending  moment  of  a  uniformly  loaded  girder  is  a  maximum  in 
the  centre  of  the  span,  and  diminishes  towards  the  piers,  according  to 
the  formula  given  on  p.  153  for  a  beam,  and  as  indicated  in  Fig.  67. 
Consequently,  the  sectional  area  of  the  flanges  must  be  made  largest  in 
the  centre  of  the  girder,  and  may  be  gradually  reduced  towards  the 
ends  by  diminishing  the  number  of  the  plates ;  or,  the  sectional  area  of 
the  flanges  being  maintained,  the  depth  of  the  girder  may  be  reduced  in 
proportion  to  the  reduction  in  the  bending  moment,  as  partially  effected 
in  the  Kuilenberg  and  Covington,  and  Cincinnati  bridges,  by  curving 
the  top  flange  (Figs.  75  and  77,  p.  160). 

The  shearing  stress  of  a  girder  uniformly  loaded,  or  the  force 
tending  to  shear  or  buckle  up  the  web-plate  or  lattice  bars  which  give 
the  girder  its  essential  element  of  depth,  increases  regularly  from  zero 
in  the  centre  of  the  span  to  a  maximum  at  the  edge  of  the  piers,  where 
it  amounts  to  half  the  distributed  load.  The  web-plates,  accordingly,  of 
small  girders  have  to  be  strengthened  and  stiffened  towards  the  ends  of 
the  girders  by  T  irons  or  angle-irons,  and  at  the  ends,  and  occasionally 
in  larger  girders  at  other  points,  by  gusset  plates  as  well  as  angle-irons 
(Figs.  71  and  72,  p.  158) ;  whilst  the  struts  and  bars  of  large  girders  are 
made  successively  stouter  from  the  centre  of  the  span  to  the  abutments. 

The  web  or  lattice  bracing,  giving  depth,  and  therefore  strength,  to 
the  girder,  transmits  the  stresses  between  the  centre  of  the  span  and 
the     abutments.       Considering    the    stresses    of    a     straight    girder, 
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commencing  at  the  abutments,  the  vertical  shearing  stress  at  these  points 
of  the  girder  is  borne  by  the  lattice  bracing ;  and  the  horizontal  com- 
ponent of  the  stresses  on  this  bracing  is  transmitted  to  the  flanges  at 
each  point  of  connection,  till,  in  the  centre  of  the  span,  the  vertical 
shearing  stress  disappears,  and  the  total  horizontal  stresses  are  borne  by 
the  flanges,  being  compressive  in  the  top  flange,  and  tensile  in  the 
bottom  flange.  Starting,  on  the  other  hand,  at  the  centre  of  the  span, 
the  horizontal  stresses  due  to  the  bending  moment  are  borne  by  the 
flanges ;  but  the  vertical  stresses  due  to  the  load  have  to  be  taken  up 
by  the  lattice  bracing  at  each  point  of  connection,  the  total  vertical 
stresses,  equal  to  half  the  whole  load,  being  eventually  transmitted  by 
the  bracing  to  each  abutment. 

Calculation  of  Stresses  in  Girders. — In  order  to  design  a 
girder  of  any  given  span,  the  stresses  on  the  flanges  and  on  the  lattice 
bracing  or  the  web-plate  have  to  be  ascertained.  The  stresses  on  the 
top  and  bottom  flanges  in  the  centre  of  a  uniformly  loaded  girder  having 
a  given  span  and  depth,  are  the  same  whatever  may  be  the  form  of  the 
girder  or  the  system  of  lattice  bracing  adopted;  but  the  stresses  on 
the  lattice  work  vary  with  the  form  of  the  girder  and  the  nature  of  the 
bracmg.  The  calculation,  therefore,  of  the  sectional  area  of  the  flanges 
of  a  girder  in  the  centre  of  the  span,  will  apply  generally  to  any  form 
of  girder  spanning  a  single  opening;  and  this  sectional  area  should  be 
maintained  constant  throughout  the  span,  if  the  flange  which  does  not 
carry  the  roadway  is  so  curved  as  to  render  the  depth  of  the  girder 
.  proportionate  to  the  bending  moments,  but  should  be  reduced  towards 
the  piers,  in  a  girder  of  uniform  depth,  with  the  decrease  in  the  bending 
moments.  The  calculations,  however,  of  the  stresses  on  the  lattice 
bracing  are  modified  by  the  form  of  the  girder,  and  by  the  arrangement 
and  inclination  of  the  bracing. 

The  sectional  area  of  the  flanges  in  the  centre  of  a  girder,  having  a 
length  L,  an  effective  depth  D,  and  a  uniformly  distributed  load  W, 
may  be  obtained  as  follows.  The  safe  resisting  strength  of  the  girder 
in  the  centre  of  the  span  must  be  equal  to  the  bending  moment,  or 

j— -  =  —5—    where  S  is  the  stress  which  the  metal  can  bear  without 

injury,  and  I  is  the  moment  of  inertia  of  the  flanges.  Let  x  be  the 
sectional  area  of  the  top  flange  in  square  inches,  and  S„  the  safe  com- 
pressive stress  in  tons  per  square  inch ;  and  let  y  be  the  sectional  area 
of  the  bottom  flange,  and  St  the  safe  tensile  stress.  Assuming  that  the 
distance  of  the  centre  of  gravity  of  each  flange  of  the  girder  from  the 
neutral  axis  may  be  approximately  represented  by  |D,  the  above 
equation  becomes  for  a  single  flange — 

ID  '    8  '         °  8   ' 

and  therefore  the  sectional  area  in\_  WL 
square  inches  of  the  top  flange,  x  \       8DS„' 

and  the  sectional  area  in  square!  _  _WL 
inches  of  the  bottom  flange,  ji-i       SDSt' 
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where  W  is  the  distributed  load  in  tons.  For  iron,  S„  =  4,  and  Si  =  5  ; 
whilst  in  the  case  of  steel,  the  value  allowed  is  6^  for  both.  When  cast- 
iron  girders  were  employed,  the  bottom  flange  had  to  be  made  much 
larger  than  the  top  flange,  owing  to  the  relatively  small  power  of  cast 
iron  to  resist  tensile  stresses ;  but  in  wrought-iron  girders  of  moderate 
span,  the  top  and  bottom  flanges  have  often  been  made  of  equal 
sectional  area,  for  the  rivets,  which  may  be  included  in  the  sectional 
area  of  the  top  flange  with  a  compressive  stress,  have  to  be  deducted 
from  the  sectional  area  of  the  bottom  flange  subjected  to  tension,  and 
approximately  neutralize  the  advantage  gained  from  the  greater  tensile 
strength  of  wrought  iron. 

One  of  the  simplest  forms  of  lattice  bracing  for  girders  is  the 
isosceles  triangle  type,  employed  in  the  AVarren  girder ;  and  the  calcula- 
tion of  the  stresses  in  this  girder  will  suffice  to  indicate  the  distribution 
and  transmission  of  the  stresses  in  a  lattice  girder,  and  the  general 
method  of  determining  the  stresses.  A  diagram  of  half  the  span,  Al, 
of  a  Warren  girder  is  given  in  Fig.  68,  where  the  roadway  is  carried  on 

STRESSES    IN   WARREN   GIRDER. 
Fig.  68. 


the  top  of  the  girder,  and  uniform  loads  iv  are  assumed  to  be  imposed 
at  the  points  of  junction  of  the  bracing  with  the  top  flange.  The 
reaction  R  at  the  abutment 'A,  supporting  the  weight  of  the  girder,  is 
equal  to  half  the  total  load,  or  3-5  w;  and  as  the  girder  is  in  equilibrium 

at  A,  the  tensile  stress  along  the  tie  AB  is  ^-^— ,  or  3'5wsec  a,  where 

a  is  the  angle  at  which  the  bracing  is  inclined  to  the  vertical,  and  the 
compressive  stress  along  the  portion  of  the  top  flange  AC  is  3'Sw  tan  a. 
The  compressive  stress  along  the  strut  BC  is  the  same  as  the  stress 
along  AB,  namely  3-5  w  sec  a;  whilst  the  tensile  stress  along  the 
portion  of  the  bottom  flange  BD  is  the  sum  of  the  horizontal  com- 
ponents of  the  stresses  along  AB  and  BC,  namely  yw  tan  u,.  The  stress 
along  the  tie  CD  is  (3"Sw  —  iv)  sec  a  =  I'^^w  sec  a,  and  along  CE  is 
3"5a'.  tan  a  -j-  (3'5w  +  2'5Z£')  tan  a  =  9'5W  tan  a;  and  the  rem'aining 
stresses  on  the  girder,  indicated  in  Fig.  68,  are  obtained  in  a  similar 
manner.  The  stresses  on  the  lattice  bars  can  also  be  obtained  by 
starting  at  the  centre  of  the  span,  where,  resolving  the  vertical  weight  w 
which  is  borne  by  the  struts  IH  and  IJ,  the  stress  along  each  of  these 
struts  is  o'5w  sec  a,  and  the  stress  along  the  tie  GH  is  the  same;  whilst 
the  stress  along  the  strut  GF  is  (o'5w  -f-  w)  sec  a  =  vc^w  sec  a,  the 
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stresses  progressing  according  to  the  series  i,  3,  5,  7,  etc.,  for  any 
number  of  pairs  of  struts  and  ties. 

A  web-plate  may  be  regarded  as  a  continuous  series  of  lattice  bars 
subjected  both  to  compression  and  tension,  and  transmitting  the  stresses 
to  the  flanges  at  every  point  of  their  length.  Web-plates  are  serviceable 
for  small  girders  where  suitable  lattice  bars  would  be  small,  their  work- 
manship relatively  costly,  and  their  connections  with  the  flanges  some- 
what inconvenient ;  but  these  plates  cannot  be  exactly  proportioned, 
like  lattice  bracing,  to  the  different  stresses  they  have  to  resist,  for  their 
thickness  in  the  centre  of  the  span  cannot  be  safely  reduced  below  about 
\  inch,  owing  to  the  large  surface  exposed  to  corrosion ;  and  the 
necessary  stiffening  of  the  web-plates  towards  the  abutments,  to  bear  the 
increasing  compressive  stress,  is  only  roughly  provided  for  by  the 
vertical  T  irons  or  angle-irons  usually  introduced. 

Girder  Bridges  of  Small  Span. — The  form  adopted  for  girder 
bridges  depends  largely  upon  the  available  headway  and  the  span.  The 
cheapest  form  of  railway  girder  bridge,  where  the  headway  admits, 
is  obtained  by  placing  a  girder  directly  under  each  rail,  with  a  small 
girder  at  each  side  of  the  bridge  for  carrying  the  parapet  (Fig.  69,  p.  158). 
In  this  way,  the  rolling  loads  come  exactly  over  their  supports;  and 
no  material  is  expended  in  cross  girders,  rail-bearers,  or  other  means  of 
carrying  the  load  at  the  side  of  the  main  girders,  and  in  adding  to  the 
strength  of  these  girders  to  carry  this  extra  weight.  When  the  available 
headway  is  very  small,  trough  girders  are  adopted  for  small  spans  (Fig. 
70),  so  as  to  reduce  the  depth  between  the  level  of  the  rails  and  the 
under  side  of  the  bridge  to  a  minimum.  For  larger  spans,  the  system 
of  main  girders  supporting  a  series  of  cross  girders  on  their  bottom 
flanges  is  adopted  (Fig.  71,  p.  158),  thereby  enabling  the  supporting  main 
girders  to  be  made  of  'any  requisite  depth  without  affecting  the  headway 
below,  but  involving  the  additional  cost  of  the  cross  girders  and  rail- 
bearers,  as  well  as  additional  metal  in  the  main  girders  to  carry  this 
extra  load,  which  are  dispensed  with  in  the  system  shown  in  Fig.  69. 
The  depth,  however,  between  the  rail-level  and  the  underside  of  the 
bridge  can  be  considerably  reduced  if  necessary,  and  the  weight  of 
flooring  to  be  borne  by  the  main  girders  may  be  materially  diminished, 
by  introducing  a  central  main  girder  between  the  lines  of  way,  and 
substituting  trough  flooring  plates  (Fig.  72)  for  the  cross  girders,  rail- 
bearers,  and  curved  roadway  plates  shown  in  Fig.  71. 

Expansion  and  contraction  have  to  be  provided  for  in  all  metal 
girder  bridges,  by  bolting  down  one  end  only  of  each  girder  to  the 
bearing  bed-plate  on  one  abutment,  and  leaving  the  other  end  quite  free 
to  move,  either  on  a  series  of  iron  or  steel  rollers,  or  on  a  perfectly 
smooth  bed-plate,  for  wrought  iron  expands  o-ooooo6  of  its  length,  on 
the  average,  for  each  degree  Fahrenheit. 

Lenticular  Girder  Bridge. — There  is  a  peculiar  form  of  girder 
constituting  a  sort  of  combination  of  the  arch  and  suspension  systems, 
in  which  the  thrust  of  the  arch  is  counterbalanced  by  suspension  chains 
hanging  below,  which  in  their  turn  obtain  their  anchorages  by  their 
connection  to  the  extremities  of  the  arch.     Accordingly,  this  type  of 
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girder,  which  has  been  termed  lenticular  on  account  of  its  shape,  com- 
bines the  strength  of  the  arch  with  that  of  the  suspension  bridge  in  a 
self-contained  structure,  avoiding  any  waste  of  material  in  abutments, 
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Scale  8  feet  to  i  inch. 


Fig.  69.— Bridge  with  Girders  under  Rails. 
40  Ft.  Span. 


Fig.  70.— Trough  Girder  Bridge. 
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Fig.  7t.— Bridge  with  Main  and  Cross  Girders. 
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Fig.  72.  — Bridge  with  Three  Girders. 
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tie-bars,  or  anchorages,  and  therefore  should  constitute  an  efficient 
and  economical  system.  Only  a  few  bridges,  however,  have  been  con- 
structed on  this  principle,  of  which  the  first  and  best-known  example  is 
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the  Saltash  Bridge,  erected  across  the  River  Tamar  in  1853-59,  with  two 
spans  of  455  feet  between  the  supports  of  the  girders,  and  leaving  two 
clear  openings  of  436  feet  between  the  piers,  with  a  headway  of  100  feet 
above  high  water  of  spring  tides  (Fig.  73,  p.  160).  The  upper,  arched 
portion  of  the  girder  consists  of  an  elliptical  tube,  1 6f  feet  wide  and 
1 2^  feet  deep,  formed  of  riveted  wrought-iron  plates,  and  stiffened  by 
internal  diaphragms  and  bracing;  whilst  the  suspension  chain  below, 
which  is  strongly  braced  to  the  tube,  is  composed  of  a  row  of  fourteen 
and  fifteen  bars  alternately,  20  feet  long,  7  inches  wide,  and  i  inch  and 
If  inch  thick  respectively.  1  The  depth  of  .the  girder  in  the  centre  of 
the  span,  between  the  centre  of  the  tube  and  the  centre  of  the  sus- 
pension chain,  is  56^  feet,  or  one-eighth  of  the  span.  The  cross  girders, 
carrying  a  single  line  of  railway,  are  suspended  by  bars  from  the  chains 
of  the  two  girders  spanning  each  opening. 

Tubular  Girders. — The  first  wrought-iron  girders  were  made  in 
the  form  of  rectangular,  hollow  tubes,  with  plate- iron  sides  and  cellular 
top  and  bottom  flanges,  and  were  erected  across  the  River  Conway, 
alongside  Conway  Castle,  in  1848,  for  the  Chester  and  Holyhead 
Railway.  Conway  Tubular  Bridge  has  a  clear  span  of  400  feet,  and 
consists  of  two  parallel  tubes  for  the  up  and  down  lines,  placed  a  clear 
9  feet  apart,  15  feet  in  width,  and  increasing  in  height  from  2  2|-  feet  at 
the  ends  to  25!  feet  in  the  centre.^  The  Conway  end  of  each  tube  was 
fastened  down  to  the  abutments ;  but  the  other  ends  rest  upon  rollers 
and  gun-metal  balls,  to  allow  for  the  expansion  and  contraction  of  the 
tubes,  which  at  extreme  temperatures  might  have  a  range  of  nearly  2  \ 
inches  in  a  length  of  424  feet.  A  camber,  or  slight  rise  towards  the  centre, 
was  given  to  the  tubes,  amounting  to  6|-  inches  at  the  centre  in  the  first 
tube,  and  81  inches  in  the  second,  a  plan  generally  adopted  with  girders 
to  allow  for  subsequent  deflection  due  to  the  weight  of  the  girder  and 
the  rolling  load.  The  permanent  deflection  of  the  tubes  in  the  centre 
appears  to  have  been  about  if  inches  in  excess  of  the  camber.  The 
cost  of  the  Conway  Bridge  was  ;^r45,2oo.  Similar  tubes  were  em- 
ployed for  the  Britannia  Tubular  Bridge,  carrying  the  same  railway 
across  the  Menai  Straits,  with  two  central  spans  of  459  feet,  and  two 
side  spans  of  230  feet;  but  though  the  tubes  were  floated  out  and  raised 
into  position  separately  across  each  of  the  large  spans  in  1849-50,  like 
the  Conway  tubes,  the  tubes  of  each  of  the  two  lines  were  subsequently 
connected  across  the  piers,  so  as  to  form  two  continuous  girders  extend- 
ing right  across  the  straits. 

The  cellular  flanges,  though  very  suitable  in  form  for  resisting  com- 
pressive stresses,  are  with  difficulty  protected  efficiently  against  corrosion  ; 
whilst  the  two  plate-iron  sides  of  the  tubes,  acting  as  double  web-plates, 
though  giving  great  stiffness  to  the  tubes,  amount  to  one-third  of  the 
total  weight  of  the  tube.  Accordingly,  the  cellular  system  of  flanges 
was   superseded  by  layers  of  plates,  stiffened   in   the   top  flange  by 

'  "A  Treatise  on  Cast  and  Wrought  Iron  Bridge  Construction,''  W.  Humber, 
p.  231,  and  plates  78-80. 

^  "  The  Britannia  and  Conway  Tubular  Bridges,"  Edwin  Claris,  vol.  ii.  The 
effective  span  of  the  Conway  Bridge  has  been  since  reduced. 
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projecting  ribs,  in  the  long  tubular  bridge  erected  across  the  St.  Lawrence 
at  Slontreal  in  1854-59,  having  a  central  span  of  330  feet,  and  twenty- 
four  side  spans  of  242  feet;'^  and  tubular '  girders,  with  solid  plate-iron 
sides,  have  been  abandoned  in  favour  of  a  lattice  web,  with  bars  pro- 
portioned to  the  strains  at  the  different  parts  of  the  girder,  considerably 
lighter  than  solid  web-plates,  and  offering  much  less  surface  to  the 
wind. 

Lattice-Girder  or  Truss  Bridges  of  Large  Span. — Formerly 
a  common  type  of  construction  for  lattice-girder  bridges  consisted  of 
parallel  top  and  bottom  flanges  of  plate  iron,  closely  braced  with  diagonal 
struts  and  ties,  constitutmg  in  fact  a  multiplex  Warren  girder,  wherein 
the  points  of  connection  of  the  bracing  with  the  flanges  were  put  fairly 
close  together,  thereby  stiffening  the  girder  and  enabling  the  dimensions 
of  the  lattice  bars  to  be  kept  very  moderate,  as  illustrated  by  the 
Eibinsk  Bridge  over  the  Volga,  having  spans  of  357  feet  between  the 
centres  of  its  piers  (Fig.  74,  p.  160).  Though  bridges  of  moderate 
span  are  still  constructed  in  accordance  with  this  type,  more  recent 
practice  in  bridges  of  large  span,  consists  in  resorting  to  greater  depths 
for  the  girders  in  proportion  to  the  span,  and  placing  the  struts  vertical, 
thereby  reducing  their  length,  whilst  retaining  the  diagonal  position  for 
the  ties,  as  exemplified  by  the  Kuilenberg  Bridge,  and  the  Cincinnati 
Southern  Railway  Bridge,^  (Figs.  75  and  76,  p.  160),  having  large  spans 
of  492  feet  and  about  509  feet,  and  depths  of  girders  of  65^  feet  and 
5ii  feet,  or  about  two-fifteenths  and  one-tenth  of  the  span  respectively. 

The  reduction  in  depth  of  a  large  girder  towards  its  extremities  has 
the  advantage  of  reducing  the  length  of  the  struts  and  ties  where  the 
stresses  on  them  are  augmented,  and  has  been  to  some  extent  effected 
in  the  Kuilenberg  and  Covington  and  Cincinnati  bridges  (Figs.  75  and 
77,  p.  160) ;  but  this  reduction  catinot  generally  be  carried  conveniently 
to  the  extent  of  being  made  proportionate  to  the  reduction  in  the 
bending  moment,  since  the  lowness  of  the  girders  at  the  ends  would 
necessitate  the  abandonment  of  the  overhead  bracing  across  the  road- 
way towards  the  extremities  of  the  girders.  This  overhead  bracing  is 
usually  introduced  for  stiffening  the  high  girders  of  large  spans,  and 
more  particularly  for  increasing  their  resistance  to  wind-pressure,  as 
indicated  in  the  cross  section  of  the  Covington  and  Cincinnati  Bridge 
(Fig.  77,  p.  160). 

The  cross  bracing  which  is  shown  in  the  central  portion  of  the 
girders  of  the  Kuilenberg  and  Cincinnati  Southern  Railway  bridges, 
would  be  unnecessary  if  the  moving  load  was  always  uniformly  dis- 
tributed ;  but  the  loading  of  one  half  only  of  the  bridge  throws  a  com- 
pressive stress  on  the  diagonal  ties  for  a  certain  distance  beyond_  the 
centre  on  the  unloaded  portion  of  the  bridge,  which  has  to  be  provided 
against  by  the  introduction  of  the  cross  bracing  along  the  part  of  the 
girder  in  which  the  reversal  of  the  stresses  is  liable  to  be  produced  by 
unequal  loading.  In  the  ordinary  diagonal,  lattice  girders,  the  central 
'"  Construction  of  the  Great  Victoria  Bridge  in  Canada,"  J.  Hodges. 
2  "  Report  on  the  Progress  of  Work  and  Cost  of  Construction  of  the  Cincinnati 
and  Southern  Railsvay,"  G.  Bouscaren,  Cincinnati,  iS;8. 
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tie-bars  are  constructed  similarly  to  the  struts,  so  as  to  be  adapted 
to  resist  the  compressive  stresses  which  unequal  loading  is  liable  to 
impose  on  them. 

In  girders  of  large  span,  it  is  very  important  to  reduce  the  dead 
load  to  be  carried,  and  consequently  the  weight  of  the  girder,  by  every 
means  consistent  with  the  preservation  of  the  requisite  strength  and 
stability  of  the  girder.  The  introduction  of  steel,  with  its  considerably 
higher  tenacity  and  resistance  to  compression,  has  enabled  the  weight 
of  girders  to  be  materially  reduced ;  and  therefore  the  sectional  areas 
of  the  parts  of  steel  girders  may  not  merely  be  reduced  in  proportion 
to  the  greater  strength  of  steel  as  compared  with  wrought  iron,  but  can 
be  still  further  reduced  owing  to  the  diminution  in  the  weight  to  be 
borne.  Moreover,  the  forms  of  the  flanges,  the  design  and  arrangement 
of  the  bracing,  and  the  nature  of  the  connections  very  materially  affect 
the  weight  of  the  girders.  In  Europe,  the  flanges  are  generally  formed 
of  horizontal  flat  plates,  with  projecting  vertical  plates  at  the  sides  con- 
nected by  angle-irons,  so  as  to  constitute  more  or  less  of  a  trough- 
shaped  section,  to  the  sides  of  which  the  bracing  is  riveted ;  whilst  in 
America,  the  bottom  flange  is  often  formed  of  a  series  of  bars,  the 
bracing  being  usually  joined  to  these  and  to  the  top  flange  by  bolts,  or, 
as  it  is  termed,  pin-connected.  The  system  of  riveted  plates,  which  is 
suitable  for  the  top  flange  in  compression,  becomes  somewhat  wasteful 
in  the  bottom  flange  in  tension,  owing  to  the  loss  of  area  due  to  the 
rivet-holes  and  the  additional  weight  of  cover  plates  over  the  joints ; 
and  consequently,  economy  of  material  is  effected  by  the  use  of  eye- 
bars  connected  by  bolts,  similarly  to  the  chains  of  a  suspension  bridge. 
For  the  same  reason,  the  employment  of  pin-connected  bars  for  the 
tension  members  of  the  bracing,  instead  of  riveted  plates,  reduces  the 
amount  of  metal.  In  fact,  a  comparison  of  the  weight  of  the  large  span 
of  the  Kuilenberg  Bridge,  with  girders  formed  of  riveted  plates,  and 
of  the  main  span  of  the  Cincinnati  Southern  Railway  Bridge,  as  increased 
to  correspond  to  a  double  line  of  way,  whose  girders  are  built  up  with 
tension  bars  and  pin-connections  (Figs.  75  and  76,  p.  160),  shows  that 
an  economy  of  about  27  per  cent,  has  been  gained  in  the  weight  of 
the  latter  bridge  by  the  modifications  adopted,^  in  spite  of  the  greater 
central  depth  of  the  Kuilenberg  Bridge,  and  the  reduction  in  the  weight 
of  the  bracing  towards  the  ends  by  the  diminution  in  the  depth. 

The  tie-bars  in  a  girder  can  be  made  of  any  convenient  form, 
provided  their  sectional  area  is  adequate  to  sustain  the  tensile  stresses 
to  which  they  are  subjected  ;  but  as  the  struts  have  to  withstand  flexure, 
like  weighted  columns,  the  metal  of  which  they  are  formed  should  be 
adjusted  so  that  its  section  may  afford  the  largest  practicable  moment 
of  inertia  about  their  central  axis  ;  and  therefore,  though  channel-irons 
and  pairs  of  bars  braced  together  are  sometimes  employed  for  struts, 
the  most  suitable  forms  are  box-shaped  sections  or  circular  tubes. 

An  increased  depth  of  girder  produces  a  corresponding  reduction  in 
the  stresses  on  the  flanges,  and  consequently  in  their  requisite  weight ; 

'  "  A  Practical  Treatise  on  Bridge-Construction,"  T.  Claxton  Fidler,  p.  349, 
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but  as  an  increased  depth  involves  an  augmentation  in  the  length  of  the 
braces,  necessitating  more  particularly  greater  stiffness  in  the  elongated 
struts,  the  ratio  of  the  depth  of  a  girder  to  its  span  is  now  commonly- 
made  between  one-tenth  and  one-eighth  of  the  span.  These  proportions, 
however,  manifest  a  considerable  advance  on  the  ratio  of  one-sixteenth 
adopted  for  the  earliest  wrought-iron  girders  of  large  span ;  whilst  the 
ratio  of  the  depth  to  the  span  in  the  large  span  of  the  Kuilenberg  Bridge 
is  two-fifteenths,  and  in  the  peculiar  girders  of  the  Covington  and 
Cincinnati  Bridge  (Fig.  77,  p.  160),  with  the  exceptional,  central,  clear 
span  of  533  feet  for  single  girders,  the  depth  only  slightly  exceeds 
one-sixth  of  the  span. 

The  reduction  in  the  weight  of  the  girders,  so  important  for  large 
spans,  which  has  been  effected  by  increasing  the  depth  and  by  adopting 
open  bracing  for  the  web,  is  demonstrated  by  a  comparison  of  the 
weights  for  similar  spans  of  the  earlier  and  later  bridges.  Thus  the 
weight  of  iron  in  the  large  330-feet  span  of  the  Victoria  Tubular  Bridge 
at  Montreal,  completed  in  1859,  was  686  tons ;  whereas  the  lenticular 
girders  of  the  Mainz  Bridge  for  a  span  of  345  feet,  completed  in  1862, 
weigh  359  tons ;  each  of  the  fourteen  349-feet  spans  of  the  Moerdyk 
Bridge,  completed  in  1871,  weighs  447  tons;  and  each  span  of  the 
Kentucky  River  Bridge,  carried  by  pin-connected  girders,  erected  in 
1877,  across  three  openings  of  375  feet,  weighs  425  tons.^  One  of  the 
tubes  of  the  Conway  Bridge,  erected  in  1848,  across  a  clear  opening  of 
400  feet,  weighs  11 12  tons;  whilst  each  397-feet  span  of  the  close  lattice 
Dirschau  Bridge  over  the  Vistula,  completed  in  1856,  weighs  838  tons; 
and  the  396-feet  span  of  the  pin-connected  Louisville  Bridge,  erected  in 
1870,  over  the  Ohio,  weighs  623  tons.  Lastly,  one  tube  of  each  of  the 
two  460-feet  spans  of  the  Britannia  Bridge,  erected  in  1849-50,  weighs 
1553  tons;  whereas  each  of  the  455-feet  spans  of  the  Saltash  Bridge, 
completed  in  1859,  weighs  only  945  tons  (Fig.  73,  p.  160)  ;  and  the  main 
span  of  the  Cincinnati  Southern  Railway  Bridge,  exceeding  the  large 
spans  of  the  Britannia  and  Saltash  bridges  by  about  fifty  feet,  carried  by 
pin-connected  girders  515  feet  long,^  erected  in  1877,  weighs  1176  tons, 
(Fig.  76,  p.  160).  The  Victoria  (Jubilee)  Bridge  across  the  St.  Law- 
rence at  Montreal  was  reconstructed  in  1897-98,  and  deep  pin-connected 
steel  girders  of  the  modern  type  on  the  existing  and  modified  masonry 
piers,  carrying  a  double  line  of  railway  and  roadways,  replaced  the  old 
single-line  wrought  iron-tubular  plate-web  girders,  erected  some  forty 
years  before.  The  total  weight  of  ironwork  in  the  old  bridge  was 
about  9000  tons  ;  that  in  the  new,  about  22,000  tons. 

The  different  types  of  girders  commonly  employed  in  America, 
exhibiting  certain  variations  in  the  arrangement  of  the  bracing,  are 
sometimes  distinguished  by  the  names  of  the  persons  who  first  introduced 
them,  so  that  there  are  the  Howe,  Whipple,  Linville,  Pratt,  etc.,  trusses ; 
but  probably  the  type  most  frequently  adopted  is  the  Linville  truss, 
which  differs  little  from  the  Whipple  truss,  of  which  the  Cincinnati 
Southern  Railway  Bridge  furnishes  an  example  (Fig.  76,  p.  160). 

'  Proceedings  Inst.  C.E.,  vol.  liv.  pp.  194  and  246,  and  plates  8  and  9. 
'  Jliiii.,  plate  7. 
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Large  Fin-eonnected  Girders  of  Varying  Depth. — The  steel 
girders  across  the  large  spans  of  the  Covington  and  Cincinnati  Bridge, 
exhibit  a  form  of  single  bracing  differing  more  widely  than  usual  from 
the  more  ordinary  American  types  (Fig.  77,  p.  160).  These  girders  are 
notable  in  spanning  a  larger  central  opening  than  any  other  unconnected 
girders,  in  being  given  a  greater  depth  than  usual  in  proportion  to  the 
span,  and  in  having  to  carry  two  outer  roadways  with  a  clear  width  of 
1 1  feet,  and  a  footway  5  feet  wide  outside  each  roadway,  in  addition  to 
two  lines  of  railway  in  the  centre  between  the  two  girders. "■  The  upper 
polygonal  member  of  these  girders,  under  compression,  is  formed  of  a 
box-shaped  girder  with  three  solid  webs  ;  and  the  straight  bottom  member 
in  tension  is  composed  of  rows  of  bars,  increasing  in  number  from  ten  at 
the  piers  to  eighteen  in  the  centre.  The  struts,  which  are  indicated  in 
the  illustration  by  darker  lines  than  the  ties,  are  formed  of  suitable  box, 
plate,  and  braced  girders ;  whilst  the  ties  are  made  of  bars ;  and  the 
struts,  ties,  and  wind-bracing  are  connected  to  the  top  and  bottom 
members  by  steel  pins. 

The  greatest  stresses  to  which  the  members  of  these  girders  are  liable 
to  be  subjected  in  tension,  are  10,000  lbs.  or  \-ifi  tons  per  square  inch 
for  wrought  iron,  and  16,000  lbs.  or  7'i4  tons  per  square  inch  for  steel. 
For  the  upper  steel  members  under  compression,  the  sectional  areas 
have  been  so  designed  that,  wherever  the  ratio  of  the  length  between 
the  pins  to  the  least  radius  of  gyration  does  not  exceed  50,  the  maximum 
stress  is  14,000  lbs.  or  6"25  tons  per  square  inch;  but  where  this  ratio 
exceeds  50  in  the  top  members,  and  also  for  the  struts,  the  allowable 

maximum  stress  was  determined  by  the  fraction  14,000  -r  i  H •  — ' 

20,000  r'' 
where  /  is  the  length  of  the  column,  and  r  the  least  radius  of  gyration 
to  the  same  unit  of  measure.  The  ratio  of  the  length  of  a  strut  to  its 
least  diameter  was  not  allowed  to  exceed  45  ;  and  an  allowance  of  50 
per  cent,  on  the  working  stresses  was  made  for  wind-pressure.  Provision 
was  made  for  the  expansion  and  contraction  of  the  girders  over  a  range 
of  150°  Fahrenheit ;  and  the  free  end  of  each  girder  rests  on  steel  rollers. 

The  girders  of  the  three  large  spans  were  erected  on  scaffolding,  or 
false  work  as  it  is  termed  in  America,  within  the  short  period  of  ten 
months  in  1888,  in  spite  of  delays  and  injuries  from  unusual  floods  in 
the  river.  The  total  weight  of  metal  in  these  spans  is  about  4465  tons, 
which,  assuming  that  the  weight  in  each  span  is  proportional  to  the 
square  of  the  span,  may  be  reckoned  as  1725  tons  for  the  central  span, 
and  1370  tons  for  each  side  span.  Considering  the  very  unusual  width 
of  railway,  roadways,  and  footways  carried,  these  weights  are  very 
moderate,  a  result  due  to  the  use  of  steel,  the  simple  character  of  the 
bracing,  the  depth  of  the  girders  in  the  centre,  and  the  reduction  of  their 
depth  towards  the  ends. 

The  Hawkesbury  Bridge  in  New  South  Wales,  designed  and  erected 
by  an  American  Company  about  the  same  period,  and  opened  in  1889, 

'  Transactions  rf  the  American  Society  of  Civil  Engineers,  vol,  xftiij.  p.  47, 
and  plat?s  }o,  14,  15,  and  l6. 
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is  carried  by  girders  very  similar  in  type,  but  only  410  feet  long  and 
58  feet  deep  at  the  centre,  spanning  seven  openings  across  the  Hawkes- 
bury  estuary,  and  resting  on  piers  placed  416  feet  apart  centre  to  centred 
The  cost  of  this  bridge,  with  piers  founded  at  a  great  depth  (see  p.  72), 
reaching  a  maximum  of  120  feet  below  the  river-bed,  was  ;^327,ooo. 

Erection  of  Girders  spanning  Single  Openings. — The  only 
methods  available  for  erecting  single,  unconnected  girders,  are  building 
on  temporary  scaffolding,  or  floating  into  place ;  for  the  system  of 
building  out  from  the  piers,  so  successfully  resorted  to  for  arched  metal 
bridges,  cannot  be  employed  for  erecting  unconnected  girders. 

Erection  on  scaffolding  is  the  simplest  method,  and  is  commonly 

SCAFFOLDING   FOR   ERECTING  GIRDERS. 
Fig,  79. — Kuilenberg  Bridge. 
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resorted  to  when  the  location  of  the  girders  is  not  very  high,  or  the 
river  not  very  deep,  the  scaffolding  being  supported  on  piles  driven 
into  the  bed  of  the  river.  An  unimpeded  waterway,  however,  has  often 
to  be  left  for  the  discharge  of  the  river,  or  for  navigation  ;  and  this  has 
to  be  provided  for,  either  by  only  erecting  the  scaffolding  across  one  or 
two  of  the  openings  at  a  time,  in  the  case  of  a  bridge  of  several  spans 
across  a  river,  or  by  clustering  the  timber  supports  together,  and 
spanning  the  intervals  by  wooden  trusses,  as  in  the  erection  of  the  large 
span  of  the  Kuilenberg  Bridge  across  the  River  Lek  -  (Fig.  79).  Occa- 
sionally, when  a  large  opening  has  to  be  left,  temporary  iron  girders, 
supported  on  timber  stagings  serving  as  piers,  are  used  to  provide  a 
platform  on  which  the  permanent  girders  are  put  together,  as  adopted 
for  the  erection  of  the  central  span  of  the  Konigswart  Bridge  across  the 
River  Inn^  (Fig.  80),  where  the  timber  structures  on  which  the  temporary 
girders  rested  were  also  utilized  for  the  erection  of  the  high  central  piers 
of  the  bridge. 

Floating  completed  girders  out  into  position  on  pontoons  has  been 
extensively  adopted,  especially  where  high  staging  would  otherwise  be 
required  in  an  exposed  position,  as  for  instance  in  the  erection  of  the 
girders  of  the  large  spans  of  the  Britannia  and  Saltash  bridges ;  also  where 

'  Froccedings  Insl.  C.E.,  vol.  ci.  p.  2,  and  plate  i,  fig.  i,  and  plate  2,  fig.  2. 
^  "Travaux  Publics  en  Hollande,"  P.  Croizette-Desnoyers,  plate  28,  fig.  i. 
'  Zcitschrift  fiir  Batikunde,  vol.  i.,  1878,  p.  223,  and  plates  15  to  17. 
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the  river  to  be  crossed  is  deep,  and  the  site  open  to  strong  gales,  as  at  the 
Moerdyk  Bridge  across  the  HoUandsch  Diep  ;  and,  lastly,  where  a  river  is 
liable  to  high  floods,  or  staging  would  inconveniently  obstruct  naviga- 

TEMPORARY    GIRDERS    FOR    ERECTION    OF   BRIDGES. 
Fig.  80. — Konigswart  Bridge. 
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tion.  The  four  tubes  of  the  two  large  spans  of  the  Britannia  Bridge 
were  successively  floated  on  pontoons  into  their  positions  between  the 
piers  in  the  Menai  Straits,^  and  the  large  Saltash  girders  were  similarly 

FLOATING   OUT   GIRDERS. 
Fig.  81.— Moerdyk  Bridge. 


floated  into  place ;  ^  and  the  tubes  and  the  girders  were  gradually  raised 
by  hydraulic  presses  to  their  requisite  heights  of  io3-|,  and  loo  feet 

'  "The  Britannia  and  Conway  Tubular  Bridges,''  Edwin  Clark,  vol.  ii.  pp.  675 
to  696,  and  plates  24,  25,  and  34. 

^  "A  Treatise  on  Cast  and  Wrought  Iron  Bridge  Construction,"  W.  Humber, 
vol.  i.,  frontispiece. 
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respectively,  above  high  water  of  spring  tides.  The  river  at  the  site  of 
the  Moerdyk  Bridge,  carrying  the  Antwerp  and  Rotterdam  Railway, 
reaches  a  depth  of  43  feet  at  low  water ;  and  the  twenty-eight  girders 
spanning  the  fourteen  clear  openings  of  328  feet,  constructed  on  staging 
overhanging  the  bank  of  the  river,  were  carried  out  by  two  flat- 
bottomed,  timber  pontoons,  115  feet  long  and  34  feet  wide,  and  deposited 
near  high  water  in  their  exact  positions  on  their  piers  (Fig.  81).  The 
girders  spanning  the  seven  400-feet  openings  of  the  Hawkesbury  Bridge 
in  New  South  Wales,  were  erected  successively  in  pairs,  for  a  complete 
span,  on  staging  raised  upon  a  long  timber  pontoon,  which  was  sunk 
upon  a  gridiron  in  shallow  water  near  the  shore  of  a  sheltered  bay ;  and 
when  a  span  was  finished,  valves  were  opened  and  the  water  let  out  of 
the  pontoon  at  low  tide  on  the  first  favourable  opportunity ;  and,  the 

FLOATING   OUT  GIRDER. 
Fig.  82.— Hawkesbury  Bridge. 
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valves  having  been  closed  again,  the  pontoon  floated  with  the  rising 
tide  ^  (Fig.  82),  and  being  hauled  into  position  between  two  piers,  the 
span  was  gently  deposited  in  its  place  on  the  piers  as  the  tide  fell.  The 
staging  on  the  pontoon  enabled  the  girders  to  be  placed  on  the  piers  at 
the  requisite  height  to  provide  a  clear  headway  of  40  feet  above  high 
water  of  spring  tides ;  and  the  overhang  given  to  the  span  over  one 
end  of  the  pontoon,  was  designed  to  allow  for  the  depositing  of  each  of 
the  shore  spans  on  the  abutment  on  each  bank. 

The  chief  objections  to  the  erection  of  girders  by  floating  out  are 
the  large  cost  of  the  necessary  plant,  and  the  great  care  and  experienced 
gang  of  men  required  for  taking  out  the  girder  and  bringing  it  into  its 
exact  position  between  the  piers ;  but  the  cost  of  the  system,  in  com- 
parison with  staging,  is  much  diminished  when  the  same  plant  can  be 
utilized  for  several  spans;  whilst  the  selection  of  a  calm  day  greatly 
facilitates  the  manoeuvres. 


Continuous-Girder  Bridges. 

AVhen  girders,  instead  of  spanning  singly  a  series  of  openings,  are 
made  continuous  over  two  or  more  spans,  the  distribution  of  the  stresses 

'  Proceedings  Inst.  C.E.,  vol.  ci.  p.  9,  and  plate  2. 
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is  considerably  modified,  as  indicated  by  the  diagram  showing  the 
bending  moments  in  a  uniformly  loaded  girder  of  uniform  strength 
spanning  two  adjacent,  equal  openings  (Fig.  83.)  The  girder  in  this 
case  may  be  regarded  as  made  up  of  three  girders  AB,  BD,  and  DE, 
as  the  bending  moments  become  zero  at  the  points  of  contrary  flexure 
of  the  girder,  B  and  D,  the  positions  of  which  depend  on  the  form  and 
strength  of  the  girder,  and  the  distribution  of  the  moving  load. 

Stresses  in  Continuous  Girders  uniformly  loaded. — In 
the  special  instance  exhibited  in  the  diagram  (Fig.  83),  the  points  of 
inflexion  B  and  D  are  two-thirds  of  one  span  distant  from  the  abut- 
ments, and  one-third  from  the  central  pier  C,  so  that  the  three  divisions 
are  assumed  to  be  of  equal  length.  Under  these  conditions,  one-third 
of  the  total  load  on  each  span  is  borne  by  each  abutment,  and  four-thirds 
by  the  central  pier ;  whilst  since  the  stresses  on  the  portions  AB  and 

CONTINUOUS   GIRDER   OVER   TWO    EQUAL  SPANS. 
Fig.   83. — Bending  Momenls,  Load  Distributed. 
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DE  correspond  to  those  borne  by  a  girder  having  only  two-thirds  of  the 
actual  spans  AC  and  CE,  the  maximum  bending  moments,  FG  and  HJ 
in  Fig,  83,  halfway  between  AB  and  DE,  are  only  four-ninths  of  those  of 
detached  girders  spanning  similar  openings  of  width  L,  namely  -^-pioL? ; 
but  the  bending  moment  CK,  over  the  central  pier,  is  three  times  this 
amount,  namely  \wlJ.  The  shearing  stress  also,  which  is  ~wL  at  each 
end  of  a  detached  girder,  is  only  -i-wL  at  A  and  E  in  the  continuous 
girder,  but  amounts  to  f  wL  over  the  central  pier. 

Advantage  of  Continuous  Girders.^ — By  making  a  girder  con- 
tinuous over  two  or  more  spans,  it  is  practically  subdivided,  at  the 
points  of  inflexion,  as  regards  the  stresses  into  2«  —  i  parts,  where  n  is 
the  number  of  spans,  each  necessarily  of  less  length  than  the  width  of 
the  spans,  with  the  result  that  the  stresses,  and  consequently  the  weights 
of  the  parts  over  the  openings  are  reduced,  and  concentrated  upon  the 
piers  where  they  are  supported.  Accordingly,  the  employment  of  con- 
tinuous girders  enables  a  series  of  large  spans  to  be  bridged  with  less 
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weight  of  metal  than  required  for  detached  girders,  more  particularly 
when  the  depth  of  the  girder  is  increased  in  proportion  to  the  stresses, 
especially  over  the  piers.  Nevertheless,  though  continuous  girders  have 
often  been  resorted  to  for  a  series  of  moderate  spans,  they  have  not  been 
extensively  adopted  for  large  spans,  partly  owing  to  the  intensification 
of  the  stresses  which  would  occur  in  parts  of  the  girder  if  a  settlement 
took  place  in  one  of  the  piers,  and  partly  on  account  of  the  difficulties 
experienced  in  erecting  a  long  continuous  structure,  when  the  size  of  the 
girder  and  the  width  of  the  spans  preclude  the  rolling  out  of  the  girder. 
The  experience,  however,  obtained  in  sinking  cylinders  and  caissons  to 
great  depths  for  the  river  piers  of  bridges,  seems  to  render  it  possible  to 
do  away  with  the  first  objection  by  securing  the  stability  of  the  piers. 

The  Lachine  Bridge,  by  which  the  Canadian  Pacific  Railway 
crosses  the  St.  Lawrence  a  little  distance  above  Montreal,  is  a  fine 
example  of  a  steel,  continuous-girder  bridge,  in  which  the  depth  of  J:he 
girders  has  been  increased  over  the  piers  of  the  two  large  channel  spans 
of  408  feet^  (Fig.  78,  p.  160).  This  bridge  is  nearly  a  mile  in  length, 
and  cost  about  ^^^200,000. 

Erection  of  Continuous-Girder  Bridges. — Continuous  girders 
with  straight,  flat,  bottom  flanges,  can  be  conveniently  and  expeditiously 
put  in  place  by  constructing  the  girder  gradually  on  the  ground  near 
one  extremity  of  the  bridge,  and  rolling  it  out  by  degrees  over  the 
abutment  and  piers.  This  system  is  particularly  advantageous  where  a 
bridge  is  designed  to  cross  a  river  in  several  spans  of  moderate  size,  or 
where  a  viaduct  has  to  be  carried  across  a  deep  gorge.  The  only 
objections  to  this  cheap  and  simple  method  of  erection,  are  the  necessity 
of  stiffening  the  girder,  in  view  of  the  special  stresses  to  which  it  is 
subjected  in  its  erection,  with  strong  lattice  bars  placed  somewhat  close 
together,  and  the  danger  of  injuring  the  girder  in  the  process  of  rolling 
it  out  by  the  sudden  and  varying  stresses  produced,  quite  different  from 
those  it  has  been  designed  to  bear  in  its  final  position.  These  temporary- 
stresses,  however,  can  be  largely  reduced,  by  supporting  the  projecting 
end  by  wire  ropes  passing  over  staging  erected  successively  on  the 
abutment  and  piers,  and  anchored  to  the  inner  part  of  the  girder,  and 
by  strengthening  the  girder  during  erection  by  additional  stiffening 
pieces. 

The  erection  of  the  River  Bouble  viaduct  in  France  furnishes  an  in- 
stance of  this  system  of  rolling  out,  adopted  for  a  viaduct  of  consider- 
able height,  together  with  the  utilization  of  the  projecting  girder  as  an 
overhanging  staging,  from  which,  by  the  help  of  a  crane  at  the  extremity, 
the  high  iron  piers  were  built  up  ^  (Fig.  84,  p.  170) ;  and  a  similar  com- 
bined process  of  pushing  out  the  girders  and  erecting  the  piers  in 
advance  from  them,  was  previously  resorted  to  in  the  construction  of  the 
Friburg  Bridge  for  a  railway  across  the  valley  of  the  Sarine,  at  a  height  of 
about  280  feet  above  the  river.  Sometimes  the  rolling  out  of  a  girder 
has  been  facilitated  by  adding  temporarily  a  strong,  triangular  piece  at  the 

'  Engineering  News,  New  York,  vol.  xviii.  p.  276. 

'  "Traite  de  la  Construction  des  Fonts,"  R.  Morandiere,  plate  328,  fig.  5  ;  and 
Annales  des  Fonts  et  Chaiissees,  1870  (i),  p.  126,  and  plate  214,  fig.  1. 
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end  (Fig.  85),  as  for  example  in  the  erection  of  the  Credo  viaduct 
over  the  Rhone,^  which  by  enabling  the  support  of  the  pier  to  be  reached 


ERECTION    BY   ROLLING  OUT. 
Fig.  84.— Bouble  Viaduct. 


some   distance   in  advance  of  the   actual  girder,  relieves   the   girder 
sooner  from  the  reversed  stresses  imposed  upon  it  in  rolling  out,  and 


ROLLING   OUT  CONTINUOUS  GIRDERS. 
Fig.  85 Credo  Viaduct. 


diminishes  their  intensity.  The  girders  of  the  Credo  viaduct  were  also 
stiffened  during  their  protrusion  by  fastening  iron  rails  along  them,  as 
indicated  by  dotted  hues  in  the  illustration;  and  the  stresses  due  to 

'  Annahs  des  Travaux  Publics,  Paris,  July,  1880,  vol.  i.  p.  126,  and  plate  14. 
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the  dipping  of  the  projecting  part  of  the  girder,  and  the  resulting 
raising  of  the  inshore  portion,  were  mitigated  by  weighting  the  inshore 
part  of  the  girder  where  it  tended  to  rise. 

When  a  continuous  girder  is  erected  in  separate  spans  which  have 
to  be  subsequendy  joined  together,  a  course  followed  with  the  tubes  of 
the  Britannia  Bridge  over  the  Menai  Straits,  a  simple  junction  by  means 
of  plates  is  not  sufficient  to  transform  the  separate  parts  into  a  con- 
tinuous girder ;  but  the  tops  of  the  separate  pieces  have  to  be  brought 
close  together  by  tipping  them  up  at  their  further  ends,  or  by  some  other 
means,  so  that  the  top  flanges  may  be  rigidly  connected  so  as  to  form 
a  really  continuous  girder,  and  bring  the  points  of  contrary  flexure  into 
the  approximate  positions  they  were  assumed  to  occupy  in  designing 
the  afirder. 


CHAPTER   XI. 

CANTILEVER    AND    MOVABLE    BRIDGES. 

Cantilever  Bridges :  form  and  principle  ;  stresses  in  cantilevers  ;  forms 
with  instances  ;  compared  with  continuous  girders,  Kentucky  Bridge  ; 
erection  by  building  out,  Forth  Bridge,  and  other  instances  ;  examples 
of  cantilever  bridges,  Niagara,  Fraser,  Poughkeepsie,  Memphis,  Sttkkur, 
and  Hugli  Jubilee  bridges,  Forth  Bridge,  Quebec  Bridge,  Blackwell 
Island  Bridge — Movable  Bridges  :  types  ;  swing  bridges,  different 
forms,  Brest  Bridge,  Thames  River  Bridge,  Hawardcn  Bridge,  mode  of 
working  ;  traversing  bridges,  at  Milwall  and  Barry  Docks,  telescopic 
Victoria  Bridge  over  river  Dee  ;  Bascule  bridges,  early  forms,  Tower 
Bridge  ;  Lift  bridges,  instances,  Halsted  Street  Bridge,  Chicago ; 
rolling  lift  bridges,  Chicago,  Cleveland;  floating  bridges,  Howrah 
Bridge  across  River  Hftgli. 

Cantilever  Bridges. 

Cantilevers  as  applied  to  bridges,  consist  essentially  of  girders  pro- 
jecting out  from  their  piers,  like  brackets,  across  a  portion  of  the  s]>ai], 
and  supporting  at  their  extremities  independent  girders  whose  span  can 
in  this  way  be  considerably  reduced.  The  projecting  girder,  bearing  a 
load  at  its  extremity,  is  kept  in  equilibrium  by  being  strongly  anchored 
down  at  its  shore  end,  or  by  supporting  another  girder  on  its  other  end 
extending  equally  out  over  a  second  large  span.  The  principle  of  the 
cantilever  is  not  novel,  for  some  centuries  ago  small  rivers  in  India  and 
Japan,  too  wide  to  be  crossed  by  a  single,  long  beam,  were  spanned 
by  embedding  timbers  deeply  in  each  bank,  which  supported  central 
timbers  on  their  projecting  ends ;  but  the  application  of  this  principle 
to  the  design  of  metal  bridges  of  large  span  is  quite  recent,  the  first 
true  cantilever  bridge  having  been  erected  in  1883  across  the  Niagara 
Rapids  below  the  I'alls,  near  the  old  railway  suspension  bridge. 

Stresses  in  Cantilevers. — Each  cantilever  arm  of  a  bridge, 
extending  out  from  a  pier,  is  subjected  to  two  distinct  loads,  namely, 
half  the  load  of  the  girder  supported  by  the  cantilevers,  and  imposed  at 
the  extremity  of  each  arm,  and  also  the  load  borne  by  the  1  antilever 
arm  itself.  The  first  load,  consisting  of  half  the  weight  W  of  the  central 
girder  and  its  moving  load,  produces  a  bending  moment  on  the  canti- 
lever  arm   of  length  /,  which   increases   regularly   from    zero   at   the 
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extremity  up  to  a  maximum  of  --/at  the  pier,  and  a  shearing  stress    - 

which  is  uniform  throughout  the  arm,  represented  graphically  in  Fig.  86. 
The  second  load,  consisting  of  the  weight  of  the  cantilever  arm  and 
the  moving  load,  if  assumed  to  be  uniforml}'  distributed  and  equal  to 
r^  per  unit  of  length,  causes  a  bending  moment,  increasing  from  zero 

at  the  extremity  according  to  a  parabolic  curve  repiresented  by  v  =  ^-^, 

up  to  a  maximum  of at  the  pier,  and  a  shearing  stress  augmenting 

regularly  from  zero  at  the  extremity  up  to  a  maximum  of  n'l  at  the 
pier,  as  indicated  by  the  diagrams  in  Fig.   S;.     A  cantilever  bridge  is 
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Fig.  86.— Cantilever  with  Load  at  End. 
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Fig.  88. — Cantilever  v.ith  Load  at  End 
and  Distributed. 
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liable  to  have  its  cantilevers  subjected  to  both  loads  simultaneously,  in 
which  case  the  bending  moments  and  shearing  stresses  are  represented  by 
a  combination  of  the  preceding  diagrams,  as  shown  in  Fig.  SS ;  and  the 
bending  moment  and  shearing  stress  attain  a  maximum  at  the  piers  of 

-  /+  — ,  and r  ''-■''•  respectivelv. 

2  2  2 

Forms  of  Cantilever  Bridges.— The  most  distinct  form  of  canti- 
lever bridge  is  where  symmetrical  arms  extend  out  on  each  side  of  the 
piers,  the  outer  arms  over  the  main  span  supporting  a  central  gu-der, 
and  the  inner  arms,  stretching  over  smaller  side  spans,  being  anchored 
down  to  the  bank  on  each  side,  so  as  to  provide  a  counterpoise  to  the 
weight  of  the  central  girder  with  its  load.  This  is  the  form  of  the 
Niagara  Cantilever  Bridge,  and  of  the  shore  cantilevers  of  the  Forth  and 
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Poughkeepsie  bridges  (Figs.  89,  90,  and  92).  By  this  arrangement,  the 
span  of  the  central  girder  is  greatly  reduced;  and  the  shore  cantilever 
arms  balancing  the  arms  of  the  main  span,  serve  also  to  bridge  over 
the  shore  spans,  just  as  the  anchoring  cables  of  the  Brooklyn  Bridge 
support  the  two  side  spans  (Fig.  64,  p.  141).  This  advantage  is  lost 
when  the  cantilevers  are  only  used  for  supporting  the  girders  in  the 
centre  of  a  large  span,  as  at  the  Sukkur  Bridge  (Fig.  93),  where  the 
cantilevers,  as  well  as  the  central  girders,  have  to  be  counterpoised  by 
the  land  ties  on  each  side. 

When  a  cantilever  bridge  has  more  than  one  large  span,  as  the 
central  cantilever  cannot  be  anchored  down,  it  is  necessary  to  provide 
for  unequal  loading,  either  by  widening  out  and  strengthening  the 
central  cantilever,  as  done  at  the  Forth  Bridge  (Fig.  89)  ;  or  where  there 
are  three  or  more  river  spans,  by  erecting  a  deep,  central,  continuous 
girder  over  two  piers,  between  two  cantilever  spans,  with  a  canti- 
lever arm  projecting  out  beyond  the  piers  at  each  extremity,  as  placed 
across  a  central  span  in  the  Memphis  and  Hiigli  Jubilee  bridges  (Figs. 
91  and  94),  and  across  two  spans  between  three  cantilever  spans  in  the 
Poughkeepsie  Bridge  (Fig.  90).  Generally  the  ordinary  girder,  forming 
the  adjunct  to  the  cantilever,  is  supported  centrally  between  two  canti- 
levers; but  occasionally  the  girder  extends  over  a  shore  span  of  the 
bridge,  and  is  supported  at  one  end  on  the  shore  abutment,  of  which 
the  Memphis  and  Hiigli  Jubilee  bridges  furnish  instances  (Figs.  91 
and  94). 

The  increased  depth  over  the  piers  necessitated  by  the  bending 
moments  and  shearing  stresses  of  cantilever  bridges,  reaching  a  maxi- 
mum over  their  supports,  is  effected  downwards  in  deck  bridges,  such  as 
the  Poughkeepsie  and  Niagara  bridges  (Figs.  90  and  92),  and  upwards 
in  through  bridges,  where  the  train  passes  between  the  girders,  as  in  the 
Memphis  and  Hugh  Jubilee  bridges  (Figs.  91  and  94) ;  and  where  the 
requisite  depth  is  very  great,  as  for  the  Forth  and  Sukkur  bridges, 
the  cantilevers  are  carried  both  above  and  below  the  roadway  of  the 
bridge  (Figs.  89  and  93).  Moreover,  these  last  two  very  high  canti- 
levers have  been  strengthened  against  wind-pressure  by  widening  them 
out  considerably  towards  their  base,  and  especially  over  their  piers,  as 
shown  on  the  plans  of  these  bridges. 

Cantilever  Bridges  compared  with  Continuous  Girders. — 
The  great  advantages  of  reducing  the  effective  span  and  weight  of  the 
girders  in  the  central  portion  of  large  openings,  and  concentrating  the 
chief  weight  and  stresses  on  the  piers,  are  shared  by  cantilever  and 
continuous-girder  bridges  alike.  Moreover,  the  bending  moment  which 
disappears  at  the  point  of  inflexion  in  continuous  girders,  also  becomes 
zero  at  the  ends  of  the  cantilevers ;  whilst  the  upper  member  of  a  canti- 
lever is  in  tension,  and  the  lower  is  in  compression,  precisely  like  the 
portions  of  a  continuous  girder  over  the  piers  between  the  points  of 
inflexion.  The  chief  difference  between  the  two  systems  lies  in  the  fact 
that,  whereas  the  point  of  inflexion  in  continuous  girders  is  changed  in 
position  by  alterations  in  the  distribution  of  the  moving  load,  the  place 
where  the  bending  moment  disappears  is  fixed  in  cantilever  bridges  by  the 
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discontinuity  or  hinging  of  the  central  girder  at  the  end  of  the  cantilever. 
The  insignificance,  however,  of  this  difference  aS  regards  the  stresses 
under  ordinary  conditions,  is  illustrated  by  the  Kentucky  River  Bridge, 
which  was  designed  and  erected,  in  1877,  as  a  continuous-girder  bridge 
across  three  spans  of  375  feet,  but  after  erection  had  its  bottom  chords 
severed  at  the  points  of  inflexion,  75  feet  on  the  shore  side  of  the  two 
river  piers,  so  that  the  shore  300  feet  of  the  girders  on  each  side 
became  only  hinged  to  the  central  portions,  525  feet  in  length,  extend- 
ing out  beyond  the  river  piers'  (Fig.  95).  This  arrangement,  fixing 
permanently  the  positions  of  the  points  of  inflexion  and  the  zero  points 
of  the  bending  moments,  was  adopted  so  as  to  avoid  the  variations  in 
the  stresses  which  would  have  been  produced  by  the  rising  or  falling  of 


CONTINUOUS    GIRDER    CONVERTED    INTO    CANTILEVER. 
Fig.  96. — Kentucky  River  Bridge. 
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the  high,  iron,  river  piers  under  changes  of  temperature,  whilst  the 
abutments  remain  unaltered;  though  it  appears  that  the  variations  in 
the  stresses  from  this  cause  would  have  been  quite  small.^  As  this 
modification  of  the  continuous  girder  may  be  regarded  as  converting  it, 
in  a  certain  sense,  into  a  cantilever  bridge  of  the  type  of  the  Hiigli 
Jubilee  Bridge,  the  Kentuclcy  River  Bridge  has  sometimes  been  called 
the  first  metal  cantilever  bridge  erected ;  but  the  Niagara  Bridge  is  a 
more  perfect  type  of  cantilever.  The  Kentucky  River  Bridge,  however, 
shows  how  close  is  the  resemblance  between  continuous-girder  and 
cantilever  bridges. 

Continuous  girders  are  the  most  suitable  for  small  or  moderate 
spans,  where  the  piers  are  not  liable  to  settlement,  as  providing  a  more 
rigid  construction;  whereas  the  cantilever  system  is  much  better  for 
very  large  spans,  in  which  the  large  dimensions  of  the  parts  ensure 
rigidity,  for  it  is  unaffected  by  slight  settlements  of  the  piers,  and 
contraction  and  expansion  is  readily  provided  for  at  the  discontinuous 
points  at  the  ends  of  the  cantilevers. 

Erection  of  Cantilever  Bridges. — Building  out  from  the  piers 

'  Proceedings  Inst.  C.E.,  vol.  liv.  p.  1S3,  and  plate  8. 

'  "  ,\  Practical  Treatise  on  Bridge-Constructior,"  T.  Claxton  Fidler,  p.  148, 
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on  each  side  is  specially  applicable  for  the  erection  of  symmetrical 
cantilever  bridges,  such  as  the  Forth  and  Niagara  bridges  (Figs.  89  and 
92,  p.  175);  for  the  cantilever  portions  are  subjected  in  the  process  of 
erection  to  exactly  similar  strains  to  those  which  they  are  designed  to 
bear  when  completed ;  and  it  is  only  the  relatively  short,  central  girder 
which  does  not  share  this  advantage.  This  system  of  erection  would 
also  be  equally  suitable  for  the  portions  of  a  continuous  girder  extending 
out  on  each  side  of  the  piers  to  the  points  of  contrary  flexure,  provided 
the  piers  were  made  as  wide  as  in  the  case  of  cantilever  bridges  erected 
in  this  manner.  The  erection  of  the  Forth  Bridge  by  building  out 
symmetrically  and  simultaneously  from  each  of  the  three  piers,  is 
partially  illustrated  at  three  different  stages  in  Fig.  96 ;  and  the  Niagara 


BUILDING    OUT   CANTILEVERS. 
Fig.  96.— Forth   Bridge. 


Bridge  was  similarly  built  out  from  its  two  metal  piers  over  the  river,  till 
at  last  the  central  girder  was  joined  in  mid-air  at  a  height  of  about  220 
feet  above  the  foaming  Niagara  rapids. 

The  Sukkur  Bridge,^  and  the  cantilever  spans  of  the  Poughkeepsie 
and  Memphis  bridges  were  also  erected  by  building  out  (Figs.  90,  91, 
and  93,  p.  175),  being  counterpoised  in  the  first  case  by  the  land  ties, 
and  in  the  other  bridges  by  the  girders  of  the  intermediate  spans ;  but 
these  intermediate  girders,  and  the  central  girders  over  the  outer  62i-feet 
span  of  the  jNIemphis  Bridge  had  to  be  erected  by  aid  of  temporary 
staging.  In  the  case  of  the  Hugh  Jubilee  Bridge  (Fig.  94,  p.  175),  the 
central  halves,  180  feet  in  length,  of  the  central  girders  were  erected  on 
staging  extending  out  from  the  piers,  and  only  the  end  90  feet  of  the 
projecting  cantilever  ends  on  each  side  were  built  out ;  whilst  the  shore 
girders  were  rolled  out  along  the  approach  viaducts,  the  outer  end  of 
each  girder  being  at  the  same  time  supported  and  floated  out  by  a 
pontoon,  on  which  staging  had  been  erected,  till  it  was  finally  deposited 
on  the  end  of  its  cantilever. - 

'  Proceedinc;s  Inst.  C.E.,  vol.  ciii.  p.  124,  and  plate  6. 
'  Ibid.,  vol.  xcii.  p.  S5,  and  plate  I,  figs.  I  and  4. 
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Cantilever  Bridges  of  Lafge  Span. — The  concentration  of  the 
greatest  weight  and  stresses  o(  a  cantilever  bridge  over  the  piers  and 
the  sides  of  the  span,  and  their  corresponding  reduction  over  the  central 
portion,  combined  with-  the  self-contained  and  balanced  character  of 
the  structure  with  trtie  cantilevers,  and  its  adaptability  for  building 
out,  render  the  cantilever  system  specially  suitable  for  bridging  large 
spans. 

By  building  a  pier  at  the  edge  of  the  Niagara  River  on  each  side,  at 
the  foot  of  the  slopes  of  the  gorge,  it  was  possible  to  reduce  the  span 
across  the  river,  from  the  821  feet  of  the  old  suspension  bridge,  down 
to  470  feet,  the  side  slopes  of  the  gorge  being  spanned  by  the  shore 
portions  of  the  cantilever  "^  (Fig-  92,  p.  I7S).  The  bridge  consists  of 
a  shore  cantilever  arm,  195  feet  long,  on  each  side,  erected  on  staging 
and  anchored  down  to  a  masonry  pier  on  the  bank,  a  panel  25  feet  long 
over  each  tower,  and  two  river  arms,  175  feet  long,  supporting  an  inter- 
mediate girder  between  them,  120  feet  in  length,  and  26  feet  deep. 
Each  masonry,  anchorage  pier,  with  the  ironwork,  weighs  about  890 
tons ;  whereas  the  lifting  force  at  the  shore  end  of  each  cantilever 
amounts  only  to  about  270  tons  under  the  most  unfavourable  distribution 
of  the  load.  The  upper  members  of  the  shore  arm  being  mainly  in 
tension,  but  being  subject  to  some  extent  to  compressive  stresses  by  the 
loading  of  the  arm  itself,  are  composed  chiefly  of  eye-bars,  8  inches 
wide,  and  from  i  j  to  i|-  inches  thick,  with  a  compression  member  intro- 
duced between  them,  formed  of  two  web-plates,  angle-irons,  and  lattice- 
work ;  whilst  the  upper  chords  of  the  pier  panels  and  river  arms  consist 
wholly  of  eye-bars.  The  lower  members  of  the  cantilevers,  being  in 
compression,  are  composed  of  plates  and  angle-irons.  Owing  to  the 
short  time  allowed  for  construction,  only  the  pins  and  large  compression 
members  were  made  of  steel,  wrought  iron  being  used  for  the  remainder 
as  more  readily  procurable  of  reliable  quality.  The  foundations  of  the 
piers  were  commenced  in  April,  1883,  and  the  bridge  was  completed  in 
the  following  December. 

A  precisely  similar  design  had  been  previously  prepared  for  a  some- 
what smaller  bridge  to  carry  the  Canadian  Pacific  Railway  across  the 
Fraser  River ;  but  this  bridge,  which  has  dimensions  between  the  banks 
and  the  centres  of  the  piers,  of  105,  315,  and  105  feet,  and  carries  the 
railway  at  a  height  of  125  feet  above  low-water  level  in  the  river,  was 
only  erected  in  1885. 

The  Poughkeepsie  Bridge,  commenced  in  1886,  crosses  the  Hudson 
River  with  five  large  spans,  three  of  which  are  formed  by  cantilevers, ^ 
with  a  minimum  headway  under  the  intermediate  girders  of  130  feet 
at  high  water,  and  a  maximum  headway  of  168  feet  under  the  central 
girders,  212  feet  long,  supported  by  the  cantilevers,  each  160  feet  in 
length  (Fig.  90,  p.  175).  The  shore  arms  of  the  side  cantilevers, 
extending  over  the  slopes  of  the  banks,  are  200  feet  long.  The  two 
side  cantilever  openings  attain  a  span  of  548  feet  between  the  centres 

'  Ti'ansactions  of  the  American  Society  of  Civil  Engineers,  vol.  xiv.  p.  499,  and 
plates  49  to  63  and  photograph. 

''■  Ibid.,  vol.  xviii.  p.  199,  and  plates  40  to  59. 
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of  their  piers ;  whilst  the  span  of  the  two  intermediate  girders,  extending 
over  two  piers  with  projecting  cantilever  arms,  is  only  23  feet  less. 

The  Memphis  Bridge,  the  steel  superstructure  of  which  was.  erected 
between  March,  1891,  and  May,  1892,  crosses  the  Mississippi  with  three 
large  spans,  the  channel  cantilever  span  being  similar  in  arrangement  to 
the  side  cantilever  spans  of  the  Poughkeepsie  Bridge,  but  reaching  a  span 
of  790  feet  between  the  centres  of  its  piers,  and  having  the  double 
Warren  girder  system  of  bracing  continued  along  the  cantilever  span, 
as  well  as  in  the  intermediate  girder'  (Fig.  91,  p.  175).  As  the  inter- 
mediate girder  is  subject  to  a  reversal  of  strains  from  the  loading  of  its 
projecting  cantilevers,  and  the  central  girder  in  the  channel  span  was 
Ijuilt  out  from  its  cantilevers,  the  bottom  members  of  these  girders,  as 
well  as  the  bottom  members  of  the  cantilevers,  were  made  stiff  with 
plates  and  angle-irons  to  resist  compression ;  and  this  stiffness  was 
extended  to  the  bottom  member  of  the  side  girder  in  the  621-feet  span, 
making  the  bottom  members  stiff  throughout,  in  order  to  add  to  the 
stiffness  of  the  bridge  and  reduce  vibrations  and  deflections.  The  top 
members,  however,  of  the  cantilever  arms  consist  of  a  series  of  eye-bars, 
as  well  as  the  parts  of  the  bracing  in  tension.  Provision  has  been  made 
for  expansion  and  contraction  by  sHding  joints  at  the  ends  of  the  canti- 
levers ;  and  the  intermediate  girder  is  free  to  move  on  rollers  on  the 
pier  adjoining  the  channel  span,  and  is  fixed  on  the  other  pier.  The 
central  girders  have  a  span  of  621  feet  between  the  centres  of  their 
piers ;  and  the  side  spans  are  bridged  over  by  suspended  girders  in  both 
cases,  452  feet  long,  and  one  cantilever  arm  over  the  621-feet  span,  and 
two  arms  over  the  channel  span,  each  169  feet  long;  whilst  a  canti- 
lever arm,  226  feet  long,  stretches  over  the  slope  of  the  river-bank  on 
each  side. 

The  steel  cantilever  span  of  the  Sukkur  Bridge,  the  erection  of  which 
was  commenced  in  April,  1887,  and  completed  in  February,  1889,  is 
remarkable,  for  being  a  cantilever  bridge  having  only  a  single  span,  for 
the  height  of  its  cantilevers  which  amounts  to  about  a  fifth  of  the  span, 
and  for  the  large  dimensions  of  the  members  of  the  cantilevers  (Fig.  93, 
P-  175)-  This  span  of  the  bridge  consists  of  two  single  cantilevers 
extending  cut  310  feet  from  their  supports  on  each  side,  and  carrying  a 
central  girder  span  of  200  feet  at  their  ends,  leaving  a  clear  opening  of 
790  feet  between  the  abutments  on  the  banks  of  the  deep  Rori  branch 
of  the  River  Indus  at  Sukkur.^  The  cost  of  this  cantilever  portion  of 
the  bridge  appears  to  have  been  about  ;^i 85,300.  The  adoption  of  the 
uneconomical  form  of  a  cantilever  bridge  for  spanning  a  single  opening, 
could  only  be  justified  by  the  impossibility  of  maintaining  staging  in 
this  channel  of  the  river  for  a  sufficient  period  for  the  erection  of  an 
ordinary  girder  bridge,  njecessitating  erection  by  building  out,  as  well  as 
the  much  greater  size  of  span  than  had  at  that. time  been  bridged  by 
disconnected  girders. 

The  Jubilee  Bridge  erected  across   the  River  Hiigli  at  Hiigli  in 

'  Transactions  of  the  American  Society  of  Civil  Engineeis,  vol.  xxix.  p.  573, 
and  plates  i  to  ig. 

'^  Proceedings  Inst.  C.E.,  vol.  ciii.  p.  123,  and  plates  4  to  6. 
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1884-86,  is  notable  as  a  peculiar,  symmetrical  form  of  cantilever  bridge, 
witb  a  central  cantilever,  360I  feet  long,  supported  on  two  river  piers, 
leaving  a  clear  span  between  them  of  only  gs-i-  feet,  and  two  side  spans 
of  520  feet  in  the  clear,  bridged  by  the  projecting  cantilevers  extending 
118  feet  out  from  the  piers,  and  by  girders,  420  feet  long,  resting  on 
the  ends  of  the  cantilevers  and  the  abutments  ^  (Fig.  94,  p.  175).  This 
arrangement  of  the  spans,  instead  of  three  equal  spans,  enabled  the 
pier  adjoining  the  deep  navigable  channel  to  be  built  in  comparatively 
shallow  water,  and  the  cantilever  to  be  erected  with  only  the  aid  of 
staging  jutting  out  from  the  piers  in  a  fan-like  form ;  and  the  large  spans 
on  each  side  have  the  advantage  of  affording  a  wide  navigable  channel 
for  the  larger  vessels  alongside  the  right  bank,  and  a  second  wide  shallow 
channel  on  the  opposite  side,  for  the  small  craft,  which  prefer  that  side 
owing  to  the  slower  currents.  The  bridge,  which  carries  a  double  line  of 
railway,  with  its  approach  viaducts,  cost  ;^26i,2oo. 

The  Forth  Bridge  crosses  the  two  deep  channels  into  which  the 
Firth  of  Forth  is  divided  by  Inchgarvie  Island  opposite  Queensferry, 
with  two  spans  of  1710  feet,  aflbrding  a  clear  headway  of  150  feet  at 
high  tide  for  the  central  500  feet  of  each  span  (Fig.  89,  p.  175).''  This 
steel  bridge  consists  of  three  huge  symmetrical  cantilevers,  each  resting 
on  a  group  of  four  piers  built  on  the  shore  sides  of  the  channels  and 
on  Inchgarvie  Island  (see  p.  77),  having  tapering  cantilever  arras 
projecting  out  680  feet  on  each  side  from  the  central  columns  erected 
on  the  piers,*  The  shore  arms  of  the  side  cantilevers  extend  over  the 
foreshores  of  the  Firth,  and  join  the  approach  viaducts  on  each  bank ; 
whilst  the  other  arms  extend  over  the  main  spans,  and  together  with  the 
arms  of  the  central  Inchgarvie  cantilever,  support  at  their  extremities 
the  two  pairs  of  lattice  girders  which  span  the  central  350  feet  of  the 
large  openings.  As  the  outer  arms  of  the  shore  cantilevers  have  to  bear 
half  the  weight  of  the  central  girders  and  of  the  train  loads  which  may 
pass  over  them,  the  shore  arms  have  been  made  heavier  than  the  others ; 
and  additional  weight  has  been  added  at  their  extremities  sufficient  to 
counterpoise,  with  an  excess  of  200  tons  in  each  case,  half  the  weight  of 
the  central  girders  with  their  maximum  train  load,  so  as  to  ensure  the 
maintenance  of  the  balance  of  these  cantilevers.  The  length  of  the 
central  portions  of  the  shore  cantilevers,  resting  on  the  piers,  is  155 
feet ;  but  the  central  part  of  the  Inchgarvie  cantilever  has  been  made 
270  feet  long,  for  though  the  cantilever  arms  are  symmetrically  loaded 
in  this  case  with  half  the  weight  of  the  central  girders  at  each  end,  the 
cantilever  is  liable  to  be  loaded  unequally  by  the  centre  of  one  of  the 
main  spans  being  fully  loaded  with  two  passing  trains  when  the  other  is 
empty,  which  has  been  provided  for  by  an  additional  length  of  support, 
as  it  cannot  be  counterpoised.     The  central  portions,  or  towers  of  the 

'   Froceedings  Inst.  C.E.,  vol.  xcii.  p.  73,  and  plate  i. 

^  Tlie  elevation  and  plan  of  the  Foitli  Bridge  on  p.  175,  have  had  to  be  drawn 
to  the  scale  of  three-fifths  of  that  of  the  other  cantilever  bridges,  to  brin"  it  within 
the  limits  of  the  page. 

=  "The  Forth  Bridge,"  W.  Westhofen,  reprinted  from  Engiueerhig,  February  28, 
1890  ;  and  Proceedings  Inst.  C.E.,  vol.  cxxi.  p.  309. 
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cantilevers,  rise  to  a  height  ot  330  feet  above  their  piers;  and  their 
width  across,  -which  is  33  feet  at  the  top,  increases  to  120  feet  at  their 
base ;  and  the  sides  of  the  cantilevers  widen  out  similarly  downwards  in 
proportion  to  their  height,  to  strengthen  the  bridge  against  lateral  wind- 
pressure,  which,  with  the  assumed  maximum  of  56  lbs.  on  the  square 
foot,  would  amount  to  2000  tons  against  one  of  the  large  spans.  The 
bottom  compression  members  of  the  cantilevers  are  formed  of  straight 
lengths  of  tubes,  12  feet  in  diameter,  and  i^  inches  thick,  connected 
together  at  a  slight  angle  to  each  other,  so  as  \o  present  a  curved 
outline;  and  they  converge  horizontally  from  120  feet  at  the  towers  to 
32  feet  at  their  extremities  (Fig.  89,  p.  175).  Rocking  columns  were 
interposed  between  the  ends  of  the  central  girders  and  the  extremities  of 
the  Inchgarvie  cantilever  arms,  to  allow  for  longitudinal  expansion  and 
contraction ;  whilst  the  shore  arms  of  the  side  cantilevers  are  left  free  to 
slide  on  their  abutments.  The  chief  strains  on  a  bridge  having  these 
unparalleled  spans,  are  clearly  due  to  the  large  dead  weight  which  has 
to  be  borne ;  for  the  ordinary  maximum  moving  load  on  the  Forth 
Bridge,  of  800  tons,  is  only  one-twentieth  of  the  weight  of  one  of  the 
large  spans.  The  foundations  for  the  piers  were  commenced  early  in  1 883 ; 
and  the  bridge  was  opened  for  traffic  in  March,  1890,  having  cost  alto- 
gether, with  its  approach  railways  and  other  expenses,  about  ^2^3, 000, 000. 

Great  as  are  the  dimensions  of  the  channel  spans  of  the  Forth 
Bridge,  the  length  of  the  main  span  of  the  cantilever  bridge  proposed 
to  be  constructed  over  the  St.  Lawrence  near  Quebec  would  have 
surpassed  them  by  90  feet.  This  bridge  was  originally  planned  to 
consist  of  one  main  channel  span  of  1800  feet,  with  a  clear  height  of 
150  feet  above  high  water,  and  two  anchor  spans  of  500  feet  each. 
The  trusses  had  a  maximum  depth  of  315  feet  on  centres  of  main  posts 
and  965  feet  over  anchor  piers.  The  bridge  was  designed  to  accommo- 
date two  railway  tracks,  two  highways,  two  electric  car  tracks,  and  two 
sidewalks.  A  disastrous  collapse  of  that  portion  of  the  bridge  which  at 
that  date  was  in  process  of  erection  took  place,  however,  in  August,  1907. 

The  great  bridge  over  the  East  River  at  Blackwell  Island,  New 
York,  consists  of  two  continuous  lines  of  pin-connected  trusses,  60  feet 
apart,  and  having  an  aggregate  length  of  3724  feet  6  inches. 

Commencing  from  the  New  York  side  the  spans  are  as  follows  : — • 
one  shore  span  of  469  feet  6  inches,  one  channel  cantilever  span  of 
1182  feet,  one  anchor  span  over  Blackwell  Island  of  630  feet,  one 
second  channel  cantilever  span  of  984  feet,  and  one  shore  anchor  span 
on  the  Long  Island  side  of  459  feet.  The  bridge,  which  is  double- 
decked,  has  been  erected  on  the  cantilever  principle,  the  headway 
above  low-water  level  being  135  feet. 

Movable  Bridges. 

When  a  navigable  river,  canal,  or  dock  has  to  be  traversed  at  a  low 
level  by  a  bridge  for  a  road  or  a  railway,  it  is  necessary  to  provide  for 
the  passage  of  masted  vessels  or  steamers  by  making  the  bridge  movable. 

Types  of  Movable  Bridges. — There  are  four  distinct  types  of 
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movable  bridges,  namely,  Swing  Bridges,  Traversing  Bridges,  Bascule 
Bridges,  and  Lift  Bridges ;  whilst  when  a  floating  bridge  resting  on 
boats  or  pontoons  is  placed  across  a  river,  part  of  the  central  portion 
is  made  readily  detachable,  so  that  a  clear  passage  can  be  opened  when 
required  for  vessels  or  barges  navigating  the  river. 

Swing  Bridges. — A  bridge  balanced  and  swinging  round  a  quadrant 
of  a  circle  horizontally  on  a  pivot,  is  the  most  common  type  of  movable 
bridge  for  crossing  a.  waterway,  three  forms  of  which  have  been  con- 
structed. Formerly  the  most  common  form"  of  swing  bridge,  especially 
when  cast  iron  was  the  material  generally  used,  consisted  of  two  counter- 
balanced halves  turning  round  on  pivots  on  the  abutments  and  meeting 
in  the  centre  of  the  span,  of  which  the  wrought-iron  bridge  across  the 
River  Penfeld  at  Brest,  giving  a  clear  width  between  its  abutments  of 
350  feet,  erected  in  1861,  is  probably  the  largest  example'  (Fig.  97). 
This  form  of  bridge  has  to  be  counterbalanced  by  a  heavy  tail-end  on 
the  shore  side  of  each  pivot ;  and  its  swing  portions  are  really  cantilevers, 

SWING    BRIDGE    IN    TWO   HALVES. 
Fig.  97.— Brest  Harbour. 


though  they  sometimes  derive  a  certain  amount  of  support  when  closed 
across  the  waterway  by  the  abutting  of  the  extremities  together  at  the 
centre. 

The  most  economical  form  of  swing  bridge  for  the  amount  of  open 
waterway  provided,  is  where  the  river  or  canal  is  divided  into  two 
channels  by  a  central  pier,  on  which  a  symmetrical  swing  bridge  turns 
stretching  across  two  equal  openings  when  closed.  This  form  of  bridge 
is  a  continuous  girder  across  two  openings  when  closed,  and  a  cantilever 
when  open ;  and  therefore,  whether  open  or  closed,  the  greatest  stresses 
are  concentrated  over  the  central  pier  where  the  superstructure  can  be 
advantageously  given  a  greater  depth.  A  fine  example  of  this  form  of 
swing  bridge  was  erected  over  the  navigable  channel  of  the  Thames  River 
at  New  London  in  1888-89  (Fig-  98),  affording  two  clear  channels  on 
each  side  of  the  pier  carrying  the  bridge,  each  227^  feet  in  width,  which 
can  be  opened  under  favourable  conditions  in  2|  minutes.^  Each  half  in 
this  case  balances  the  other  half  when  swinging  round,  thereby  avoiding 
the  necessity  of  using  any  additional  material  merely  as  a  counterpoise. 

The  commonest  form  of  swing  bridge  in  the  present  day,  especially 

'  Annates  dcs  Fonts  et  Chaussces,  1867  (2),  p.  265,  and  plates  150  to  153. 
'  "Construction  of  the  Thames  River  Bridge  at  New  London,"  A.  P.  Boiler, 
New  York,  1890. 
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across  locks  and  entrances  to  docks,  and  at  other  places  where  only  one 
channel  has  to  be  opened  for  navigation,  consists  of  a  long  swing  portion 
spanning  the  opening,  and  a  shorter  tail-end  made  specially  heavy  and 

SWING   BRIDGE   ACROSS  TWO    EQUAL  SPANS. 
Fig.  98.— New  London,  U.S. 
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weighted  near  its  extremity  with  cast-iron  kentledge,  so  as  to  rather  more 
than  counterbalance  the  swing  portion  during  the  opening  and  closing 
of  the  bridge.  The  Hawarden  Bridge,  which  carries  a  double  line  of 
railway  across  the  Dee,  some  miles  below  Chester,  and  was  completed 


COUNTERPOISED  SWING   BRIDGE. 
Fig.    99.— Hawarden  Bridge. 
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in  1889,  affords  a  large  example  of  this  form  of  swing  bridge,^  giving  a. 
clear  opening  for  navigation  of  140  feet,  in  which,  moreover,  unlike 
swing  bridges  at  docks,  the  tail-end  is  utilized  as  a  portion  of  the  bridge 
(Fig.  99).    The  two  steel  lattice  girders  which  carry  the  movable  portion, 
'  Proceedings  Inst.  C.E.,  vol.  cviii.  p.  304,  and  pLite  10. 
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have  a  length  of  2841  feet,  divided  unequally  at  the  pivot  into  a  length 
of  168^  feet  for  the  swing  part,  and  116^  feet  for  the  tail-end,  and  a 
maximam  depth  at  the  point  of  support  of  32  feet,  decreasing  to  9J  feet 
at  their  ends.  The  tail-end  is  counterpoised  with  a  balance  weight  of 
113I  tons,  giving  it  a  preponderating  weight  of  8|  tons  over  the  swing 
portion.  The  movable  portion,  weighing  753  tons,  can  be  turned  into 
line  with  the  river  over  its  pier,  fully  opening  the  channel,  in  2I  minutes. 

Swing  bridges  are  generally  worked  by  hydraulic  machinery.  The 
bridge  being  first  slightly  raised  by  hydraulic  pressure  in  the  press  under 
its  pivot,  and  resting  also  lightly  on  rollers  at  the  extremity  of  its  tail- 
end,  is  turned  on  a  water-centre  by  chains  worked  by  hydraulic  rams, 
by  which  means  a  heavy  bridge  can  be  rapidly  opened  and  closed.  A 
large  swing  bridge,  spanning  two  openings,  carried  by  girders  500  feet 
long,  and  weighing  2000  tons,  recently  erected  over  the  St.  Louis  River 
near  the  head  of  Lake  Superior,  is  opened  in  2  minutes  by  electric 
motors.^ 

Traversing  Bridges.— This  type  ot  movable  bridge,  rolling  back- 
wards and  forwards  across  an  opening,  is  only  resorted  to  when  the  quay 
on  either  side  of  the  opening  is  not  long  enough  to  accommodate  a  swing 
bridge  when  opened.  Under  these  circumstances,  a  traversing  bridge, 
provided  with  a  counterpoised  tail-end  like  a  swing  bridge,  can  be  raised 
from  its  supports,  and  drawn  back  on  rollers  along  one  of  its  approaches 
till  it  leaves  the  opening  clear,  without  encroaching  at  all  on  the  limited 
quay.    The  illustration.  Fig.  100,  shows  a  traversing  bridge  erected  many 

TRAVERSING   BRIDGE.l 
Fig.  100.  — Millwall  Docks,   London. 
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years  ago  to  span  an  opening  of  80  feet  between  two  narrow  projections 
serving  to  form  a  division  between  the  two  large  basins  of  the  Millwall 
Docks,  London,  whose  only  connection  is  through  the  opening.^  The 
dotted  lines  in  the  figure  indicate  the  extent  to  which  the  bridge  has  to 
be  raised  to  enable  it  to  be  drawn  back  over  its  approach  clear  of  the 
opening ;  and  the  movements  are  effected  by  hydraulic  machinery  placed 
below  the  quay  under  the  tail-end  of  the  bridge.  A  similar  bridge, 
carried  by  steel  girders  i54f  feet  long,  and  running  on  steel  rollers,  has 
been  erected  at  the  Barry  Docks,  for  spanning  the  passage  between  the 
dock  and  basin,  80  feet  in  width.' 

'  Electrical  IVorld,  New  York,  1897,  vol.  xxx.  p.  7. 

'  Proceedings  Inst.  C.E.,  vol.  1.  p.  86,  and  plate  4,  fig.  22, 

^  Hid.,  vol.  ci.  p.  145. 
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Bascule  Bridges. — The  drawbridges  across  the  moats  of  ancient 
fortresses  were  primitive  forms  of  bascule  bridges,  turning  on  a  horizontal 
hinge ;  and  wooden  bascule  bridges  of  small  span,  with  overhead 
counterpoise  beams,  are  much  used  in  Holland  for  crossing  the  numerous 
canals  of  that  country.  This  type  of  bridge  has  not  been  much  employed 
elsewhere ;  though  a  cast-iron  bascule  bridge  in  two  halves,  forming  an 
arch  when  closed,  was  erected  in  1839  for  carrying  the  North-Eastern 
Railway  across  the  Ouse  at  Selby,  with  a  clear  span  of  45  feet,'  which 
was  only  replaced  by  a  wrought-iron  swing  bridge  in  i8gi.  The  Tower 
Bridge,  opened  in  1894,  spanning  a  central  opening  of  200  feet,  with  two 
balanced  cantilever  leaves  revolving  on  horizontal  pivots  on  the  piers 
into  a  vertical  position  for  opening  the  bridge  to  navigation,  and  meeting 
in  the  centre  of  the  span  when  the  bridge  is  closed  for  the  passage  of  the 
road  traffic,^  is  considerably  the  largest  bascule  bridge  hitherto  erected 
(Fig.  loi),  the  next  largest,  at  Rotterdam,  spanning  an  opening  of  only 


BASCULE   BRIDGE   IN   TWO   HALVES. 
Fig.  101. — Tower  Bridge,  London. 
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79  feet.  Each  leaf  is  carried  by  four  steel  girders,  162  feet  long,  placed 
13^  feet  apart,  the  bascule  portion  being  112^  feet  long,  and  the  tail-end, 
at  the  back  of  the  pivot,  49I  feet  in  length.  The  tail-end  is  ballasted  with 
75  tons  of  cast  iron,  and  290  tons  of  lead,  owing  to  the  limited  space 
available,  so  as  to  counterpoise  the  bascule  portion,  and  bring  the  centre 
of  gravity  of  the  leaf,  which  weighs  1070  tons,  on  to  the  centre  of  the 
solid  steel  pivot,  21  inches  in  diameter  and  48  feet  long,  on  which  the 

'  Proceedings  Inst.  C.E.,  vol.  Ivii.  p.  3,  and  plate  I,  fig.  i. 

"  Ibid.,  vol.  cxxi.  p.  320  ;  and  vol.  cxxvii.  p.  35,  and  plates  I  and  2. 
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leaf  revolves.  Each  bascule,  when  raised,  leaves  a  clear  opening  in  a 
line  with  its  pier,  limited  only  above  by  the  high-level  footway,  affording 
a  headway  of  141  feet  above  high  water  of  spring  tides ;  whilst  the  tail- 
end  falls  into  a  quadrant  recess  provided  for  it  in  the  pier.  The  bascyks 
are  raised  and  lowered  by  pinions  moved  by  hydraulic  power,  jjiorking 
in  segmental  racks  fastened  to  the  tail-ends;  and  the  interruption  to  the 
road  traffic  at  each  raising  of  the  bascules,  is  only  sjjc  -minutes  on  the 
average,  and  has  sometimes  been  as  little  as  thre^  minutes. 

The  bascule  system  is  very  suitable  for  the  Tower  Bridge,  where  a 
swing  bridge  when  opened  would  have  -occupied  too  much  space  in  the 
middle  of  a  crowded  river,  and  where  the  bascules  when  raised  are  pro- 
tected by  the  towers ;  but  raised  bascules  form  an  obstruction  on  a  quay, 
and  present  a  large  surface  to  the  wind ;  whilst  a  deep  recess  has  to  be 
provided  to  receive  the  tail-end  when  the  bascule  is  raised,  and  a  heavy 
counterpoise  has  generally  to  be  added  to  balance  the  bascule. 

Lift  Bridges. — Sometimes,  when  very  little  space  can  be  obtained 
for  a  movable  bridge,  the  bridge  is  only  made  just  long  enough  to  span 

HIGH    LIFT   BRIDGE. 
Fig.  102.— Halsted  St.,  Chicago,  U.S. 


the  waterway,  and  is  lifted  vertically  by  chains  at  the  four  corners  to  a 
sufficient  height  to  afford  the  requisite  headway  for  vessels  navigating 
the  waterway.  Instances  of  this  type  of  bridge  are  rare,  but  a  lift  bridge 
was  erected  in  1849  over  tlie  Surrey  Canal,  for  the  passage  of  a  branch 
of  the  Brighton  Railway ;  ^  two  of  these  bridges  cross  the  Ourcq  Canal 

'  Proceedings  Inst.  C.E.,  vol.  ix.  p.  303,  and  plate  13. 
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in  Paris,'  and  two  traverse  the  Oswego  Canal  at  Syracuse ;  whilst  the 
largest  of  these  bridges  was  recently  constructed  at  Chicago,  for  conveying 
the  traffic  of  Halsted  Street  across  the  Chicago  River  (Fig.  102).  This 
latter  bridge,  having  a  span  of  130  feet,  and  carrying  a  roadway  of  36 
feet  and  two  footways  of  7  feet  in  width,  is  lifted  by  steam-power  to  a 
height  of  155  feet  above  the  river,  by  means  of  steel-wire  cables  travel- 
ling round  wheels  carried  by  a  platform  supported  on  the  top  of  two 
light,  steel,  lattice  towers,  200  feet  high,  erected  at  each  end  of  the  bridge, 
and  guiding  its  movements.^  The  lifting  of  this  bridge  which,  with  its 
working  appliances,  weighs  600  tons,  is  facilitated  as  usual  by  counter- 
balancing weights ;  and  masted  vessels  pass  under  it  when  raised  to  its 
full  height. 

Rolling  Lift  Bridges. — A  type  of  bascule  bridge  in  use  in  the 
United  States  and  elsewhere  known  as  the  Scherzer  Rolling  Lift  Bridge 
consists  of  a  cantilever  or  bascule,  having  a  portion  of  its  land  end 
shaped  to  the  segment  of  a  circle  and  rolling  on  a  flat  bearing,  a 
familiar  illustration  of  the  mode  of  action  being  found  in  the  rolling  of 
the  runners  of  an  ordinary  rocking  chair  upon  the  floor.  These  "bridges 
may  be  either  of  the  single  or  double  leaved  type,  and  have  been 
constructed  to  span  a  channel  of  275  feet  in  width  at  Chicago  in  two 
leaves,  or  as  a  single  leaf  of  230  feet  in  lengthy  at  Cleveland,  Ohio. 

Floating  Bridges  with  Movable  Portion. — Bridges  of  boats 
moored  across  the  Rhine,  Danube,  and  other  rivers,  from  the  nature  of 
their  construction,  can  be  readily  made  to  open  at  a  suitable  part  of  the 
channel  for  the  passage  of  vessels.  The  Howrah  Floating  Bridge  con- 
necting Calcutta  with  Howrah  across  the  Hiigli,  constructed  in  1873-74, 
is  a  fine  example  of  this  class  of  bridge,  1530  feet  long  between  its 
abutments,  and  providing  a  roadway  48  feet  wide,  and  a  footway  on  each 
side  7  feet  in  width.^  The  bridge  is  carried  by  twenty-eight  rectangular 
iron  pontoons,  160  feet  long  and  10  feet  wide,  coupled  in  pairs  to  ensure 
stability,  and  moored  at  both  ends ;  and  the  bridge  is  opened  at  slack 
tide  by  running  back  drawbridges  on  each  side  of  the  two  central  sections, 
warping  these  sections  upstream,  disconnecting  them,  and  drawing  the 
adjacent  section  on  each  side  clear  of  the  opening  of  200  feet  thus 
formed.  As  the  bridge  is  raised  sufficiently  by  staging  on  the  pontoons 
to  afford  a  headway  through  the  navigable  openings  of  20  feet  for  the 
numerous  native  craft,  it  has  only  to  be  opened  two  or  three  times  a 
week  for  the  passage  of  large  vessels.  This  bridge  cost  _;^i82,ooo ;  and 
it  was  preferred  to  a  fixed  bridge,  owing  to  the  difficulties  and  cost  of 
founding  piers  in  the  silty  bed  of  a  river  where  obstructions  in  a  rapid 
current  lead  to  a  great  amount  of  scour,  and  the  time  the  construction 
of  a  fixed  bridge  would  have  occupied. 

'  Animles  des  Fonts  et  Chaussees,  i886  (i),  p.  709,  and  plate  20. 

'  Ungiiieering  NniK,  New  York,  vol.  xxxi.  p.  320. 

'  Proceedings  Inst.  C.E.,  vol,  liii,  p.  3,  and  plates  i  and  2. 


CHAPTER   XII. 
VIADUCTS  AND  TUNNELS. 

Viaducts :  in  place  of  embankments  and  bridges  ;  materials  used,  and  forms, 
examples ;  remarks,  uses  of,  definition — Tunnels,  in  place  of  cuttings 
advantages,  in  nigged  country,  for  special  purposes,  classification — 
Ordinary  Tunnels  with  Shafts :  influence  of  strata  ;  shafts,  advan- 
tages, construction  and  form,  position ;  excavation  and  timbering,  English 
system  ;  Belgian  system  ;  central  core  system  ;  Austrian  method  of 
timbering ;  American  system  of  timbering ;  iron  framing ;  through 
headings,  and  side  drifts  ;  difficult  conditions,  with  examples  ;  sections  of 
tunnels,  objects  of  different  types  with  instances  ;  construction  of  lining, 
order  of,  with  different  systems,  precautions  necessary  ;  drainage  in 
tunnels,  provisions ;  cost  of  tunnels,  varying  with  strata,  various  examples  ; 
remarks,  uses  of  tunnels,  enlargement  or  second  tunnel — Long  Alpine 
Tunnels :  special  conditions  ;  position  and  elevation,  internal  heat ; 
gradients ;  construction,  headings,  special  provisions  for  Simplon 
Tunnel,  lining  ;  strata  traversed ;  rate  of  driving  headings  ;  cost ; 
remarks,  cooling  in  tunnels,  ventilation,  advantages  of  Simplon  route. 

Viaducts  are  resorted  to  where,  in  traversing  deep  valleys,  the  em- 
bankments would  become  too  high  to  be  safely  maintained ;  and  tunnels 
have  to  be  employed  for  piercing  high  ridges,  where  a  somewhat  abrupt 
rise  of  the  ground  causes  the  surface  to  be  so  much  above  the  formation 
level  consistent  with  suitable  gradients,  as  to  render  an  open  cutting 
impracticable  or  too  costly. 

Viaducts. 

The  employment  of  viaducts  for  crossing  valleys  or  gorges  depends 
upon  the  height  at  which  the  railway  has  to  be  carried  above  the  bottom 
of  the  valley,  and  the  nature  of  the  materials  available  for  embankments. 
If  chalk  or  rock  can  be  readily  obtained  from  adjacent  cuttings,  em- 
bankments may  be  formed  up  to  a  height  of  about  60  feet ;  but  with 
less  solid  materials,  and  especially  with  clay  or  other  treacherous  soils, 
it  would  be  quite  unsafe  to  raise  an  embankment  to  that  height,  for  fear 
of  settlement  and  slips.  A  viaduct  possesses  the  advantage  of  providing 
a  passage  for  the  stream  or  river  invariably  found  flowing  along  the 
bottom  of  a  valley,  and  also  for  any  roads  passing  along  the  valley, 
thereby  dispensing  with  the  construction  of  bridges  for  the  purpose,  or 
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the  provision  of  a  culvert  across  the  base  of  a  high  embankment  for  the 
discharge  of  the  stream  draining  the  valley. 

Materials  and  Forms  for  Viaducts. — Timber  has  been  some- 
times used  for  viaducts,  especially  for  lines  traversing  forests  in  un- 
developed countries,  where  wooden  trestles  and  trusses  have  frequently 
been  temporarily  adopted  in  preference  to  embankments,  as  a  more 
expeditious  means  of  carrying  the  railway  across  hollows  in  the  first 
instance ;  and  timber  trusses,  carried  on  masonry  piers,  were  employed 
originally  for  the  viaducts  on  the  Cornish  extension  of  the  Great 
Western  Railway,  which,  however,  have  now  been  replaced  by  iron 
girders. 

Viaducts  are  generally  constructed  of  a  series  of  brick  or  masonry 
arches,  or  of  metal  girders  supported  on  high  iron  or  masonry  piers ; 
and  fine  examples  of  these  two  distinct  types  are  furnished  by  the 
arched,  brick  viaduct,  915  feet  long,  carrying  the  Scarborough  and 
Whitby  Railway  over  the  Esk  valley  near  Whitby,^  in  thirteen  spans  of 
55  to  65  feet,  at  a  height  of  120  feet  above  the  bed  of  the  river  (Fig. 
103,  p.  190),  and  the  steel  viaduct,  2 180  feet  long,  which  conveys  a  single 
line  of  railway  across  the  Pecos  River  canon  in  Texas  ^  at  an  elevation 
of  321  above  the  river  at  its  low  stage,  with  a  central  cantilever  span  of 
185  feet,  two  spans  of  85  feet  adjoining  the  central  span,  and  twenty- 
two  spans  of  65  to  35  feet,  including  the  minor  spans  across  the  higher 
ground  on  each  side  of  the  deep  canon  (Fig.  104).  The  Esk  Viaduct 
carries  its  railway  over  two  railways  running  along  the  valley,  as  well  as 
across  the  tidal  River  Esk  in  three  spans  at  the  bottom  of  the  valley ; 
and  the  Pecos  Viaduct  crosses  the  Pecos  river,  when  at  a  high  stage,  by 
its  three  main  spans,  the  central  one  being  made  specially  large  to  ensure 
the  passage  of  drift  during  floods. 

A  remarkable  example  of  the  use  of  long  viaducts  in  railway  con- 
struction is  to  be  found  in  the  Key  West  Extension  of  the  Florida  East 
Coast  Railway  from  Miami  to  Key  West,  156  "miles  in  length,  where 
reinforced  concrete  arches  of  50  to  60  feet  span  are  used  to  an  extent 
aggregating  6  miles  in  length,  in  viaducts  constructed  in  the  open  sea 
and  connecting  various  coral  islands  of  the  Florida  Keys. 

Remarks  on  Viaducts. — The  necessity  for  viaducts  is  most 
frequent  when  railways  have  to  be  carried  in  a  direction  at  right  angles 
to  the  general  course  of  adjacent  valleys,  in  traversing  somewhat  hilly 
country,  so  that  ridges  and  depressions  are  successively  encountered, 
rendering  an  alternation  of  tunnels  and  viaducts  inevitable.  Viaducts 
are  also  needed  where  railways,  running  along  the  side  slopes  of  deep 
^■alleys,  have  to  cross  over  from  one  side  of  the  valley  to  the  other 
side  for  the  sake  of  economy  in  construction. 

The  term  "viaduct "  is  commonly  applied  to  structures  resembling  long 
bridges,  chiefly  remarkable  for  the  number  of  their  moderate  spans  and  the 
height  of  their  piers,  and  stretching  for  most  of  their  length  across  the 
slopes  of  a  valley,  though  serving  also  to  cross  the  river  at  the  bottom  of 
the  valley,  and  any  roads,  railways,  or  canal  which  may  run  along  the 

'  Proceedings  Inst.  C.E.,  vol   Ixxxvi.  p.  303,  anfl  plate  9. 
•  Ibid.,  vol.  cxx.  p.  314,  and  plate  7. 
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valley.  The  Garabit  Viaduct  has  been  thus  denominated,  on  account 
of  its  crossing  the  valley  of  the  Truyere  with  ten  spans  altogether ;  but 
strictly  it  consists  of  an  arched  bridge  of  large  span,  with  an  approach 
viaduct  on  each  side.  The  new  Tay  Bridge  which  has  replaced  the 
bridge  which  was  overthrown  by  a  gale  at  the  end  of  1879,  has  been 
called  the  Tay  Viaduct, "•  probably  to  distinguish  it  from  the  ill-fated 
original  structure ;  but  as  it  crosses  the  wide  Firth  of  Tay,  it  is  practi- 
cally a  river  bridge  throughout,  though  its  great  length  of  10,527  feet, 
and  its  eighty-two  spans  over  the  firth,  thirty-one  of  them  on  the 
Dundee  side  of  only  about  65  feet  span,  afford  some  grounds  for  calling 
it  a  viaduct;  whilst  its  thirteen  large  spans  of  227  and  245  feet  over  the 
central  channel,  and  its  twenty-three  spans  on  the  southern  side  of  145 
and  129  feet,  give  it  the  importance  of  a  bridge  of  many  spans  rather 
than  a  viaduct.  It  is,  indeed,  impossible  to  draw  a  very  precise  dis- 
tinction between  a  viaduct  and  a  bridge  of  several  spans  ;  but  it  appears 
advisable  to  denote  a  structure  crossing  a  river  with  one  or  more  large 
spans,  together  with  smaller  spans,  as  a  bridge,  reserving  the  term 
"  viaduct "  for  a  structure  which  for  the  most  part  traverses  a  valley  with 
a  series  of  spans,  none  of  which  are  large. 


Tunnels. 

Tunnels  are  usually  resorted  to  for  traversing  high  ground,  or 
piercing  steep  ridges  or  mountain  ranges,  wherever  the  depth  of  forma- 
tion for  the  canal  or  railway  below  the  surface,  makes  the  cost  of  exca- 
vating a  deep  cutting,  with  its  necessary  slopes,  approximate  to  the 
expense  of  tunnelling.  The  depth  at  which  a  tunnel  should  be  substi- 
tuted for  a  cutting  is  about  60  feet  in  firm  soil;  but  the  suitable  depth 
varies  with  the  nature  of  the  strata  to  be  traversed,  for  where  rock  is 
reached,  a  deeper  cutting  with  steep  side  slopes  might  prove  more 
economical  than  a  tunnel ;  whereas  in  slippery  and  unstable  strata, 
through  which  very  flat  side  slopes  would  be  necessary  for  a  cutting,  and 
slips  might  be  apprehended,  tunnelling  would  prove  expedient  at  a  much 
less  depth.  When  the  estimates  for  a  cutting  and  a  tunnel  are  about  equal, 
and  the  material  from  the  cutting  is  not  required  for  embankments, 
the  tunnel  should  be  preferred ;  for  it  saves  the  cost  of  the  wide  strip  of 
land  required  for  the  cutting,  less  the  price  of  the  underground  rights 
and  the  small  amount  of  land  needed  for  shafts  and  spoil-banks ;  it  dis- 
penses with  any  bridges  for  roads  passing  across  the  line ;  and  it  avoids 
severance  of  the  property  traversed. 

In  laying  out  lines  for  developing  uninhabited  districts,  deep  cuttings 
and  tunnels  are  avoided  to  a  remarkable  extent  by  a  circuitous  course 
following  the  main  valleys,  and  the  free  use  of  steep  gradients  and  sharp 
curves,  so  as  to  reduce  the  cost  and  expedite  the  completion  of  the 
railway;  and  it  has  thus  been  possible  to  carry  the  Canadian  Pacific 
Railway  across  Canada,  from  Montreal  to  Vancouver,  with  only  a  very 

'  Proceedings  Inst.  C.E.,  vol.  xciv.  p.  99,  and  plate  J. 
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few  short  tunnels.  For  main  lines,  however,  in  populous  districts,  con- 
necting important  centres  of  trade,  where  a  direct  route,  good  gradients, 
and  easy  curves  are  important  to  provide  for  a  large  and  quick  traffic, 
tunnels  are  often  unavoidable  in  rugged  country,  especially  where  the 
course  of  the  railway  is  at  right  angles  to  the  lines  of  the  valleys. 
Thus  the  railway  from  Bombay  to  Calcutta,  passing  for  a  great  portion 
of  its  length  along  the  basin  of  the  Ganges,  has  only  one  short  tunnel 
between  the  Western  Ghats  and  Calcutta,  and  the  Great  Western  Rail- ' 
way,  running  along  the  Thames  Valley,  has  no  tunnel  between  London 
and  the  Box  Tunnel  near  Bath ;  whilst  the  Great  Northern  passes 
through  a  long  succession  of  tunnels  soon  after  leaving  London,  and  the 
Brighton  Railway  is  notable  for  its  long  tunnels  and  viaducts. 

Tunnels  of  great  length  have  of  necessity  been  resorted  to  for  the 
m-ain  lines  traversing  the  steeper  Alpine  ranges ;  and  tunnels  have 
occasionally  been  used  for  passing  under  rivers,  where  there  have  been 
objections  to  the  erection  of  a  bridge,  and  also  recently  for  the  deep 
underground  lines  improving  the  means  of  communication  in  London. 

Tunnels  may  advantageously  be  divided  into  three  distinct  classes, 
namely,  (i)  Ordinary  Tunnels,  the  construction  of  which  is  aided  by 
sinking  shafts  in  the  line  of  the  tunnel ;  (2)  Long  Alpine  Tunnels, 
which,  owing  to  their  great  depth  beneath  the  surface,  can  only  be 
bored  from  each  extremity  through  the  hardest  rocks ;  and  (3)  Subaqueous 
Tunnels,  constructed  under  rivers,  estuaries,  and  occasionally  lakes. 


Ordinary  Tunnels  with  Shafts. 

When  the  position  and  course  of  a  tunnel  has  been  determined,  its 
centre  line  is  accurately  set  out  along  the  surface,  as  in  the  case  of  a 
railway  in  open  cutting,  to  enable  the  sites  for  sinking  the  shafts  to  be 
located  with  precision  over  the  centre  of  the  tunnel,  and  to  serve  as  a 
guide  for  the  setting  out  of  the  tunnel  itself  below. 

Influence  of  Nature  of  Strata  traversed. — The  most  accurate 
information  possible  should  be  obtained  of  the  strata  to  be  traversed  by 
a  tunnel,  by  means  of  geological  maps  of  the  district,  and  a  series  of 
borings  along  the  line  of  the  tunnel,  aided,  in  very  important  works,  by 
the  advice  and  investigations  of  an  experienced  geologist ;  whilst  very 
valuable  additional  evidence  is  afforded  by  the  appearance  of  the  actual 
strata  traversed  by  the  shafts.  Upon  the  nature  of  the  strata,  indeed, 
depends  the  form  that  should  be  given  to  the  section  of  the  tunnel,  the 
amount  of  timbering  reqiiired  to  prevent  falls  or  settlement,  the 
prospect  of  encountering  water,  which  is  largely  affected  by  the  angle  of 
the  dip,  the  thickness  of  the  lining  that  should  be  adopted,  and 
consequently  the  difficulties  in  execution  and  the  cost  of  construction. 

Shafts  for  Tunnels. — The  number  of  shafts  which  it  is  advisable 
to  sink  on  the  centre  line  of  a  given  length  of  tunnel,  has  to  be 
determined  by  the  depth  of  the  tunnel  below  the  surface,  which  regulates 
the  cost  of  each  shaft,  the  nature  of  the  difficulties  likely  to  be  met 
with  in  execution,  and  the  time  available  for  the  construction  of  the 
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tunnel.  Each  shaft  adds  to  the  cost  of  the  tunnel  in  proportion  to  its 
depth ;  but  it  greatly  expedites  the  work  by  adding  two  faces  from 
which  the  tunnel  can  be  driven  ;  it  affords  an  outlet  for  the  excavated 
materials,  and  means  of  access  for  building  materials ;  it  provides  a 
pumping  shaft  in  case  of  a  large  influx  of  water ;  and  it  facilitates  the 
correct  alignment  of  the  tunnel,  by  enabling  the  exact  position  of  the 
central  hne  to  be  fixed  in  it  below,  by  hanging  heavy  plumb-bobs  down 
it,  on  each  side,  from  the  central  line  on  the  surface.  In  long  tunnels 
also,  some  of  the  shafts  are  advantageously  retained,  after  the  com- 
pletion of  the  tunnel,  as  ventilating  shafts  to  afford  exits  for  the  smoke 
and  foul  air  resulting  from  the  passage  of  the  trains ;  but  in  such 
cases,  they  must  be  built  up  at  least  8  feet  above  the  surface,  on  the 
finishing  of  the  works,  to  avoid  accidents. 

The  brick  or  masonry  lining  of  a  shaft  is  gradually  carried  down, 
as  the  excavation  proceeds,  by  underpinning,  namely,  excavating  in 
sections  under  the  finished  work,  and  inserting  props,  excavating  and 
building  up  between  the  props,  and  lastly  completing  the  brickwork  or 
masonry  in  place  of  the  props  ;  or  the  lining  may  be  built  upon  a  curb 
with  a  pointed  shoe,  and  gradually  lowered  bodily  by  excavating  under 
the  shoe  at  the  bottom,  and  building  up  the  lining  at  the  top  as  it 
descends,  like  the  ordinary  process  of  well-sinking.  Care  must  be 
taken  in  the  first  system  to  make  each  length  of  underpinning  perfectly 
solid,  and  bring  it  close  up  to  the  lining  above  it,  so  as  to  afford  a 
perfect  support  and  connection  to  the  upper  work ;  and  sinking  of  the 
lining  by  the  second  system  must  be  performed  perfectly  evenly,  for  with 
an  unequal  descent,  the  lining  jams  and  sticks  fast ;  but  the  descent  may 
be  sometimes  facilitated  by  pouring  water  down  between  the  lining  and 
the  excavated  pit.  Shafts  are  often  lined  and  strutted  with  timber  in 
America,  and  also  elsewhere  when  required  merely  during  construction ; 
but  when  the  stratum  traversed  is  very  unstable  and  fiiU  of  water, 
iron  tubbing  is  employed  with  advantage.  Shafts,  moreover,  which 
have  to  be  permanently  maintained,  are  sometimes  timbered  as  the 
excavation  proceeds,  and  subsequently  lined. 

Permanent  shafts  have  usually  been  given  a  circular  form  in 
England,  generally  ranging  in  diameter  from  8  to  15  feet,  though 
occasionally  an  elliptical  shaft,  as  at  the  Hoosac  Tunnel,  or  a  square 
shape  has  been  adopted  ;  whilst  an  oblong,  rectangular  form,  which  can 
readily  be  divided  into  two  or  three  sections  by  cross  pieces,  to  serve 
respectively  for  hoisting  and  pumping  shafts,  is  preferred  in  America.' 

The  shaft  has  to  be  stopped  at  the  level  of  the  top  of  the  tunnel ; 
and  in  order  to  support  its  lining,  when  the  excavation  for  the  tunnel 
is  effected  below  it,  till  it  can  be  permanently  supported  round  the  side 
of  the  opening  formed  in  the  arch  of  the  tunnel  to  maintain  the  connec- 
tion between  the  tunnel  and  the  shaft,  the  lining  has  to  be  propped  up 
by  beams  standing  on  the  bottom  of  the  excavation  for  the  tunnel 
underneath  the  shaft,  or  occasionally,  when  the  floor  of  the  excavation 

'  "Tunnelling,  Explosive  Compounds,  and  Rock  Drills,''  H.  S.  Drinker,  New 
Vork,  1893,  p.  700. 
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is  yielding,  the  lining  of  the  shaft  has  been  temporarily  suspended  by 
rods  secured  to  long  stout  timbers  resting  on  the  ground  at  the  top  of  the 
shaft,  a  system  folloived  for  the  shafts  of  the  Saltwood  Tunnel  in  sand. 

The  shafts  have  sometimes  been  sunk  outside  the  line  of  the 
tunnel,  more  particularly  in  France  and  Belgium,  and  occasionally  in 
America.  Except,  however,  for  shafts  required  to  keep  a  tunnel  dry 
by  pumping  after  construction,  or  for  artificial  ventilation  by  the  help 
of  fans,  the  balance  of  advantages  appears  to  rest  with  the  shafts  in  the 
centre  line  of  the  tunnel ;  for  though  these  expose  the  line  in  the 
tunnel  to  accidents  occurring  in  the  shaft  over  it  during  construction, 
and  do  not  keep  the  tunnel  and  shaft  distinct,  or  afford  the  same  space 
as  side  shafts,  they  are  far  more  useful  for  setting  out  the  tunnel ;  they 
are  less  costly ;  they  are  more  conveniently  placed  for  facilitating  the 
work ;  and  they  avoid  the  dislocation  of  the  strata  at  the  side  of  the 
tunnel  produced  by  the  sinking  of  a  side  shaft,  which  has  occasionally, 
in  treacherous  soils,  led  to  a  slip,  causing  injury  to  the  tunnel  during  its 
construction. 

Excavation  and  Timbering  for  Tunnels. — The  excavation  for  a 

HEADING,   TIMBERING,    AND    LINING    FOR   TUNNELS. 
Fig.  105.— Bletchingley  Tunnel.      S.E.R. 


tunnel  is  commenced  as  soon  as  the  completion  of  the  approach  cutting 
on  each  side  gives  access  to  the  end  faces,  and  from  each  side  of  the 
several  shafts  directly  they  have  been  sunk  to  the  proper  depth ;  and 
different  methods  have  been  adopted  for  carrying  out  the  excavation. 
The  old  British  practice  was  to  commence  by  driving  a  bottom  heading, 
which  is  strongly  timbered  through  soft  soil  as  it  advances,  and  which 
serves  to  drain  the  superincumbent  mass ;  ^  and  the  excavation  of  the 
rest  of  the  required  section  for  the  tunnel,  with  its  lining  and  timbering, 
is  then  extended  upwards  from  the  heading  in  short  lengths,  the  face 
and  sides  being  supported  with  bars,  poling  boards,  walings,  props, 
and  raking  struts,  to  prevent  falls  or  settlement  during  the  building  of  the 
lining  (Fig.  105).     Sometimes  where  the  strata  are  dry,  but  are  readily 

'   "Practical  Tunnelling,"  F.  W.  Simnis,  4tli  edition,  1S96,  p.  15,  and  jjlate  vi. 
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disintegrated  on  exposure  to  the  atmosphere,  as  in  the  case  of  certain 
clay  soils,  the  excavation  is  commenced  by  a  top  heading,  and  the 
roof  of  the  excavated  section  is  supported  at  the  outset  by  bars  and 

HEADING,   TIMBERrNG,    AND    LINING   FOR   TUNNELS. 
Fig.  106.— Ampthill  Tunnel.     Midland  Railway. 


other  timbering ; '  and  the  excavation  is  then  extended  downwards 
(Fig.  106).  Occasionally  these  two  methods  are  combined,  a  bottom 
heading  being  driven  to  provide  for  the  drainage,  and  a  top  heading 


HEADINGS,    TIMBERING,    AND    LINING    FOR   TUNNELS. 
Fig.  107.— Hoosac  Tunnel,  U.S. 
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being  driven  at  the  same  time  to  enable  the  roof  to  be  at  once  supported 
by  bars,  a  plan  adopted  in  constructing  the  portions  of  the  Hoosac  Tunnel 
where  soft  soil  had  to  be  traversed  ^  (Fig.  107).    The  amount  of  timbering 

^  Proceedings  Inst.  CS.,  vol.  cxx.,  plate  8,  fig.  4. 
'  "Tunnelling,"  H.  S.  Drinker,  p.  415. 
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required  and  its  strength  depend  upon  the  nature  of  the  soil,  and  its 
tendency  to  slips,  falls,  and  settlement;  and  it  is  most  important  to 
secure  the  top  and  sides  of  the  excavated  length  against  any  movement, 
till  they  can  be  supported  and  protected  by  the  permanent  lining  of 
brickwork  or  masonry,  for  it  is  far  more  difficult  to  arrest  any  motion 
of  the  soil  than  to  keep  it  from  beginning  to  move.  The  system  of 
excavation  described  above,  especially  with  a  bottom  heading,  and 
timbered  as  shown  in  Figs.  105  and  107,  is  commonly  known  as  the 
English  system,  and  throughout  a  long  experience  has  proved  perfectly 
satisfactory.  It  possesses  the  merits  of  ensuring  good  drainage  and 
ventilation,  of  affording  ample  facilities  for  the  removal  of  the  earthwork 
and  supply  of  materials,  of  providing  a  large  space  for  the  bricklayers  and 
masons  to  work  in,  and  of  enabling  the  lining  to  be  built  up  in  complete 
lengths  well  bonded  together.  It  is  suitable  for  a  variety  of  soft  strata, 
ranging  from  soft,  loose  rock  to  treacherous  strata,  such  as  quicksand 
and  readily  disintegrated  clays;  but  in  very  unstable  soils,  the 
timbering  has  to  be  considerably  strengthened  and  put  closer  together, 
so  that  the  available  space  is  reduced. 

Belgian  Method  of  Excavating  Tunnels. — The  essential 
feature  of  the  Belgian  system,  which  has  been  largely  used  on  the 
Continent,  especially  for  tunnelling  through  loose  rock,  consists  in 
opening  out  the  excavation  at  the  top  of  the  tunnel  first,  sufficiently  to 
construct  the  arch,  which  rests  on  the  sides  or  on  framing  till  the  lower 
part  of  the  excavation  is  removed ;  and  the  side  walls  are  then  built  in 
sections,  and  by  underpinning,  so  as  eventually  to  take  the  weight  of  the 
arch.  This  was  the  system  adopted  for  the  construction  of  the  lined 
portions  of  the  Mont  Cenis  and  St.  Gothard  tunnels  ;  though  in  the 
Mont  Cenis  tunnel,  the  advanced  heading  was  bored  in  the  central 
bottom  section,  but  was  followed  up  by  the  excavation  of  the  upper 
portion,  and  the  building  of  the  arch,  which  was  supported  by  the 
projecting  side  portions  below  till  the  bottom  excavation  was  completed 
and  the  side  walls  built  up  (Fig.  116,  p.  202).  The  ordinary  course  in 
this  system  was  followed  in  the  construction  of  the  St.  Gothard  Tunnel, 
where  the  advanced  heading  was  driven  at  the  top,  as  well  as  the  first 
stages  of  the  enlargement  (Fig.  118,  p.  202).  The  main  advantage 
of  the  Belgian  system  is  that  the  roof  of  the  tunnel  is  protected  at  the 
earliest  possible  period,  which  in  loose  rock  is  the  part  most  likely  to 
fall,  and  from  which  most  water  may  be  expected  with  sharply  dipping 
strata.  The  upper  level,  however,  in  the  advanced  portion,  and  the 
lower  level  behind,  are  inconvenient  for  drainage,  for  the  removal  of 
the  excavations,  and  for  the  supply  of  building  materials ;  whilst  the 
construction  of  the  arch  has  to  be  carried  out  in  a  confined  space ;  and 
the  building  of  the  side  walls  by  underpinning  is  more  costly,  and  less 
favourable  for  producing  thoroughly  sound  work,  than  when  the  side 
walls  can  be  built  up  first  and  the  arch  erected  upon  them.  The  system, 
indeed,  reduces  the  amount  of  timbering  required  through  soft  strata; 
and  the  adoption  of  a  bottom  heading,  as  at  the  Mont  Cenis  Tunnel, 
facilitates  drainage,  and  the  removal  of  the  excavations  and  supply  of 
materials ;  but  very  little,  if  any,  timbering  is  generally  required  in  dry, 
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CENTRAL   CORE,    WITH    TIMBERING. 
Fig.  108. — Wolfsberg  Tunnel.     Semmering  Railway. 


firm  rock,  and  the  blasting  of  the  bottom  heading  tends  to  loosen  the 
sides  upon  which  the  arch  has  to  rest  till  the  side  walls  are  built. 
Several  tunnels  have  been  successfully  carried  out  by  this  system,  and 
it  is  specially  advantageous  where  the  roof  needs  immediate  protection  ; 
but  it  is  not  well  adapted  for  tunnelling  through  strata  not  sufficiently 
firm  to  support  the  arch  securely ;  and  the  impediments  to  access  and 
drainage  caused  by  the  two  levels,  and  the  underpinning  of  the  side 
walls,  must  increase  the  cost  in  comparison  with  the  more  open  system 
first  described. 

Central  Core  System  for  Construction  of  Tunnels. — Another 
system  consists  in  the  retention  of  a  central  core  in  the  lower  part  of 
the  section  of  the  tunnel  till  the  end,  which,  by  bearing  the  props 
supporting  the  roof  and  side  planking  till  the  side  walls  and  lining  of 
the  roof  can  be  built, 
considerably  reduces  the 
amount  of  timbering  re- 
quired^ (Fig.  108).  More- 
over, the  excavations  at 
each  side  of  the  central 
core  for  the  side  walls,  and 
at  the  top  for  the  roof, 
provide  access  for  three 
narrow  roads,  one  on  each 
side  of  the  core,  and  one 
on  top  of  it,  for  the  re- 
moval of  the  excavation 
and  supply  of  materials. 
The  available  space,  how- 
ever, at  each  side  is  too 
narrow  for  the  satisfactory 
building  of  the  side  walls 
and  supervision  of  the 
work  ;  and  the  central  core 
is  only  suitable  for  a  sup- 
port to  the  timbering  if  it  consists  of  compact,  hard  material.  Accord- 
ingly, although  several  tunnels  were  constructed  in  Germany  about  the 
middle  of  the  nineteenth  century  in  this  manner,  from  whence  it  has 
been  termed  the  German  system,  and  also  in  France  with  some  modifi- 
cations during  the  same  period,  it  does  not  compare  favourably  with  the 
more  usual  systems,  or  appear  to  merit  an  extended  adoption. 

Austrian  Method  of  Timbering  for  Tunnels.— The  system 
known  as  the  Austrian,  diifers  mainly  from  the  English  system  in  the 
strength  of  its  timbering,  both  as  regards  the  supports  and  the  props  of 
the  roof  resembling  rafters,  and  especially  in  the  horizontal  strutting  of 
the  sides  and  the  staying  where  necessary  of  the  framing  for  the  invert,^ 
as  indicated  by  a  comparison  of  Fig.   109  with  Fig.  105,  p.  194,  so 

'   "Lehrbuch  der  Gesammten  Tunnelbaukunst,"  F.  Rziha,  Berlin,   1S72,  vol.  ii. 
pp.  100  and  loi. 

'^  Ibid.,  vol.  ii.  pp.  146  and  159. 
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AUSTRIAN    SYSTEM    OF   TIMBERING    IN 
SOFT   GROUND. 

Fig.  109. 
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that  this  system  is  specially  suitable  for  very  soft,  unstable  soil,  where 
every  portion  of  the  section  is  exposed  to  considerable  pressure.  A 
bottom  heading  is  first  driven  in  this  system,  followed  by  a  shorter  top 

heading ;  and  the  side  walls 
are  constructed  first,  and  se- 
cured by  shorter  cross  struts 
after  erection. 

American  System  of 
Timbering  Tunnels. — The 
special  peculiarity  of  the 
American  system  of  timbering 
tunnels  is  that  the  rafter  truss, 
block  arching,  or  stout,  per- 
manent, arched  framing  used 
for  supporting  the  roof  during 
construction,  serves  often, 
especially  in  single-line  tun- 
nels, for  the  permanent  lining  ^ 
(Figs,  no,  III,  and  112),  par- 
ticularly on  pioneer  lines,  where 
timber  is  abundant  and  other 
building  materials  would  be 
30  Fi  very  difiScult  to  procure.  Some- 
times, however,  the  timber 
framing  or  blocking  is  merely 
employed  as  a  support  for  the  roof  till  a  brick  or  masonry  arch,  or  a 
stronger  timber  lining,  can  be  put  in  under  its  shelter.     Good,  white  oak 
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RAFTER  TIMBERING.  BLOCK   ARCHING. 

Fig.  110. — Cincinnati  Southern       Fig.  111.— Chesapeake  and 
Railway.  Ohio  Railway. 


ARCHED   FRAMING. 
Fig.  112.— San  Fernando 
Tunnel,  S.  P.  Railway. 
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lining  in  tunnels  where  it  is  alternately  wet  and  dry,  or  where  the  ventila- 
tion is  bad,  may  last  three  or  four  years ;  but  under  good  conditions,  it  may 

•  "Tunnelling,"  H.  S.  Drinker,  p.  564. 
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last  eight  years  or  more.  Timber  arching  answers  well  where  the  main 
pressure  comes  on  the  top  of  the  arch,  and  the  sides  are  quite  stable,  as 
in  the  case  of  loose  slate  or  shaly  rock  ;  but  a  stronger  form  of  temporary 
timbering  is  needed  in  traversing  treacherous  clays,  wet  sand,  or  other 
unstable  strata,  as  adopted  in  America  for  the  Hoosac,  Musconetcong, 
and  other  tunnels.  Tunnelling  in  soft  ground  has,  however,  been 
rare  in  America  compared  with  European  practice,  partly  owing  to 
differences  in  geological  conditions,  partly  to  much  greater  freedom 
in  the  choice  of  location  in  an  unsettled  or  sparsely  populated  country, 
and  partly  to  the  steeper  gradients  and  much  sharper  curves  readily 
resorted  to  in  rugged  districts  in  America. 

Iron  Centres  and  Supports  for  Txinnels. — Iron  has  occasion- 
ally been  employed  for  the  centering  and  timbering  of  ordinary  tunnels, 
on  account  of  being  stronger,  more  readily  used  several  times  over,  and 
occupying  less  space  than  wood ;  but  it  is  much  heavier  to  move,  and 
more  costly  under  ordinary  conditions.  In  1824,  Telford  adopted  an 
iron  framing,  composed  of  cast-iron  segments  bolted  together,  for  the 

IRON    FRAMES   FOR   CONSTRUCTION   OF  TUNNELS 
Fig.  113. 


centering  of  the  arch,  and  the  templates  of  the  side  walls  of  the  second 
Harecastle  Tunnel  for  the  Trent  and  Mersey  Canal,  thereby  dispensing 
with  the  greater  part  of  the  usual  timbering  ;  and  an  extension  of  this 
system,  in  which  the  outer  circumference  of  a  second  outer  ring  corre- 
sponds with  the  face  of  the  excavation,  and  is  removable  in  short 
segments,  thereby  dispensing  entirely  with  timber  supports  (Fig.  113), 
was  first  adopted  in  executing  the  Naens  Tunnel  in  1862,  and  soon 
after  in  the  Ippens  Tunnel,  through  marl  charged  with  water,  and  has 
since  been  employed  on  some  other  tunnels  in  Prussia*. 

^  "  Lehrbuch  der  Gesammten  Tunnelbaukunst,"  F.  RZiha,  vol.  ii.  pp.  334  to  337. 
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Through  Headings,  and  Side  Drifts. — Formerly,  it  was  a 
common  practice  to  drive  a  heading  through  the  whole  length  of  the 
tunnel  at  the  outset,  which  not  merely  served  to  drain  the  strata  to  be 
traversed  by  the  tunnel,  but  also  gave  a  perfect  indication  of  the  nature 
and  condition  of  the  strata,  and  fixed  its  exact  direction.  As,  however, 
this  preliminary  operation,  in  the  case  of  a  long  tunnel,  would  entail 
inconvenient  delay  in  the  completion  of  the  tunnel,  the  nature  of  the 
strata  is  ascertained  as  closely  as  practicable  by  borings  and  geological 
investigations,  and  the  heading  is  only  pushed  forward  a  short  distance 
in  advance  of  the  completed  work ;  but  the  thickness  of  the  lining  of 
the  tunnel  can  be  modified  in  accordance  with  the  indications  furnished 
by  the  advanced  heading  and  the  excavations  for  enlargement.  In  one 
of  the  schemes  for  a  tunnel  under  the  English  Channel,  it  was  proposed 
to  drive  a  heading  right  across  before  enlarging,  so  as  to  make  certain 
of  the  absence  of  large  fissures  in  the  chalk,  before  proceeding  with 
the  much  larger  expenditure  of  constructing  the  tunnel  to  its  full  size  as 
the  heading  advanced. 

Occasionally,  when  the  line  of  a  tunnel  approaches  in  places  the  side 
of  a  steep  hill,  side  drifts  are  driven  through  the  side  of  the  hill  to  the 
tunnel,  in  place  of  shafts,  to  obtain  additional  faces  from  which  the 
headings  for  the  tunnel  can  be  driven,  and  to  serve  like  shafts  for 
the  removal  of  the  excavations  and  the  supply  of  materials. 

Specially  Difficult  Conditions  for  Tunnelling.  —  Though 
strata  subject  to  disintegration  or  swelling  on  exposure  to  the  atmo- 
sphere, and  the  influx  of  large  quantities  of  water  charged  with 
sediment,  tending  to  produce  settlement,  greatly  enhance  the  difficulties 
of  tunnelling,  the  most  serious  obstacles  to  the  construction  of  tunnels 
are  encountered  in  traversing  drift,  moraines,  or  loose  debris,  such  as 
the  rubbish  tips  from  the  slate  quarries  through  which  the  Bettws-y-coed- 
Festiniog  Railway  had  to  be  carried,  and  also  spurs  of  mountain  slopes 
composed  of  strata  subject  to  slides,  through  one  of  which,  composed  of 
blue  clay,  gravel,  and  boulder  drift,  with  intervening  veins  of  sand,  the 
Canadian  Pacific  Railway  originally  passed  in  a  timber-lined  tunnel, 
towards  the  bottom  of  the  Kicking  Horse  Valley  on  the  western  slope 
of  the  Rocky  Mountain  range.  In  piercing  loose  dibris,  the  whole 
superincumbent  mass  tends  to  move  directly  it  is  disturbed  by  the 
excavation  below,  and  no  solid  support  can  be  obtained ;  whilst  when 
a  slide  occurs  on  the  side  of  a  mountain  slope,  the  tunnel  is  not  merely 
subjected  to  a  severe  sideways  pressure,  but  is  liable  to  be  displaced 
bodily  by  the  sliding  downwards  of  the  disturbed  strata  in  which  it  is 
located,  so  that  the  above-mentioned  tunnel  on  the  Canadian  Pacific 
Railway  had  to  be  abandoned ;  and  the  railway  now  runs  round  the  foot 
of  the  projecting  spur  on  a  curve  having  a  radius  of  only  262  feet, 
being  much  the  sharpest  curve  on  the  whole  line. 

Sections  of  Tunnels.^The  form  of  the  cross  section  of  a  tunnel, 
and  the  extent  and  thickness  of  the  lining,  are  regulated  by  the  nature, 
condition,  and  dip  of  the  strata  traversed.  Sometimes  when  tunnels 
traverse  hard,  firm  rock,  it  is  possible  to  dispense  with  any  lining ;  but 
where  the  rock  is  laminated  and  has  a  great  dip,  promoting  the  influx  of 
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water,  or  is  loose  or  soft,  a  lining  of  moderate  thickness  is  necessary  for 
protecting  the  line  and  the  trains,  and  is  also  expedient  when  the  rock  is 
liable  to  suffer  from  exposure  to  the  air.  In  long  tunnels,  accordingly, 
through  rock,  the  lining  is  varied  with  variations  in  the  condition  of  the 
rock,  so  that,  as  in  the  case  of  the  long  Alpine  tunnels,  some  portions  are 
left  unlined,  and  others  are  arched  over,  the  arch  resting  on  a  bench  cut 
in  the  firm  rock  at  the  sides ;  whilst  where  the  rock  is  less  solid,  side  walls 
of  masonry  are  added,  increased  in  thickness  in  the  worst  places  (Figs. 
115,  117,  and  1 1 9,  p.  202).  Where  a  considerable  sideways  pressure 
may  be  anticipated,  as  in  soft  soils,  and  especially  through  clays  subject 
to  swelling,  in  running  sand,  and  with  other  treacherous  strata,  an  invert 
has  to  be  added  at  the  bottom  to  prevent  the  side  walls  from  sliding 
forwards  at  the  toe,  and  to  resist  any  upward  pressure  in  very  wet  ground 
(Figs.  105,  106,  107,  and  114,  pp.  194,  195,  and  202). 

The  form  of  the  cross  section  of  the  tunnel  is  varied  according  to 
circumstances ;  for  where  the  greatest  pressure  is  liable  to  occur  on  the 
roof,  and  the  invert  serves  mainly  to  support  the  side  walls,  as  generally  is 
the  case  through  dry,  soft  soil,  the  roof  and  side  walls  are  given  a  some- 
what pointed  elliptical  form,  and  the  invert  is  made  fairly  flat,  as  indi- 
cated by  the  section  of  the  Bletchingley  and  Ampthill  tunnels  (Figs.  105 
and  106,  pp.  i94and  195).  When,  however,  the  soil  is  very  treacherous, 
or  very  heavily  charged  with  water,  and  the  tunnel  is  at  a  sufficient  depth 
below  the  surface  not  to  be  chiefly  exposed  to  a  settlement  of  the  ground 
above  it,  the  pressure  becomes  more  fully  distributed ;  and  a  circular, 
or  nearly  circular,  section  of  uniform  thickness,  the  proper  form  for  a 
uniformly  distributed  pressure  on  every  side,  similar  to  a  fluid  pressure, 
is  adopted  with  advantage.  Thus  in  the  Sydenham  Tunnel  through 
the  London  clay,  where  an  ellipse  with  its  major  axis  vertical  was 
originally  chosen  for  the  arch  and  sides  of  the  tunnel,  suited  to  sustain 
an  assumed  maximum  vertical  pressure,  with  a  flatter,  thinner  invert 
(Fig.  114,  left-hand  half-section),  the  sides,  and  the  invert  especially, 
were  forced  inwards  considerably  more  than  the  arch  by  the  swelling 
of  the  clay  at  several  places,  which  was  not  effectually  remedied  by 
a  thickening  of  the  lining ;  and  eventually  a  circular  section,  with  a 
lining  3  feet  thick,  was  resorted  to  with  satisfactory  results  (Fig.  114, 
right-hand  half-section).^ 

A  segmental  or  semicircular  arch,  with  straight  side  walls  where 
necessary,  provides  the  cheapest  form  through  rock  where  the  lining 
is  only  needed  as  a  protection ;  a  high  elliptical  section,  with  a  some- 
what flat  invert,  is  required  where  the  main  pressure  through  soft  soil 
consists  of  vertical  settlement  on  the  arch,  and  is  advantageous  for 
ventilation ;  and  a  circular  section  is  advisable  in  very  unstable,  or  very 
wet,  soft  strata. 

Construction  of  Lining  of  Tunnels. — Where  the  whole  section 
of  a  tunnel  is  excavated  for  a  short  length,  according  to  the  EngHsh 
system,  through  soft  soil  (Figs.  105,  106,  and  107,  pp.  194  and  195),  the 
invert  and  side  walls  are  built  first,  and  finally  the  arch  is  turned,  the  bars 

'  Proceedings  Imt.  C.E.,  vol.  xlix.  p.  250,  and  plate  6,  figs.  2,  3,  and  7. 
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SYDENHAM  TUNNEL. 
Fig.  114. 


ARLBERG  TUNNEL 
Fig.  115. 


Original. 


Modified. 
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MONT      CENIS    TUNNEL. 
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supporting  the  roof  being  generally  drawn  out  as  the  work  proceeds, 
so  as  to  be  used  again  for  another  length,  though  occasionally,  as  in  the 
Hoosac  Tunnel,  and  where  there  is  difficulty  in  drawing  them,  they 
are  built  in.  Allowance  is  made  in  excavating  soft  soil  for  a  certain 
amount  of  settlement,  to  ensure  providing  room  for  the  arch ;  the  arch 
has  to  be  most  carefully  and  solidly  built  m  the  confined  space 
between  the  roof  and  the  centres ;  and  the  space  between  the  arch 
and  the  roof  must  be  solidly  packed  with  earth  or  rubble,  to  prevent 
settlement  on  the  removal  of  the  timbering.  Where  exposed  to 
pressure,  the  masonry  on  the  inner  face  must  be  specially  strong  and 
closely  set  in  cement ;  and  with  brickwork,  the  two  inner  rings  should 
be  formed  of  blue  bricks  set  in  cement,  bonded  into  the  outer  rings 
at  intervals.  The  lining  should  follow  as  quickly  on  the  excavation 
as  possible,  to  guard  against  settlements,  falls,  and  injury  from  exposure 
to  the  atmosphere;  and  the  lining  should  be  carried  forward  in  short 
lengths  where  the  ground  is  unstable. 

With  the  Belgian  system,  the  arch  is  built  first,  and  the  side  walls 
subsequently  by  underpinning  (Figs.  116  and  118);  and  in  the  French 
adaptation  of  the  central  core  system,  the  same  course  has  been  pursued. 
This  arrangement,  however,  is  only  suitable  through  rock,  and  where  it 
is  important  to  protect  the  roof  at  the  earliest  possible  time. 

Where  iron  framing  is  employed  instead  of  timbering,  the  invert,  if 
required,  must  be  laid  in  advance,  so  that  the  frames  may  be  erected 
upon  it ;  and  the  side  walls  are  next  built ;  and,  lastly,  the  arch  is  turned 
(Fig.  113,  p.  199).  In  the  Austrian  system  of  heavy  timbering,  how- 
ever, and  in  the  German  central  core  system,  the  side  walls  are  first 
built,  then  the  arch,  and  lastly  the  invert  if  required  (Figs.  108  and  109, 
pp.  197  and  198).  The  heavy  timbering  of  the  Austrian  system,  for  very 
soft  ground,  is  kept  in  place  till  the  invert  is  completed ;  but  where  the 
central  core  system  is  used,  an  invert  should  not  be  required,  and  if 
found  necessary,  should  be  built  with  great  caution  in  very  short  lengths, 
the  side  walls  at  the  same  time  being  secured  against  coming  forward  on 
the  removal  of  the  core. 

Drainage  in  Tunnels. — In  determining  the  gradients  of  a  tunnel, 
besides  being  governed  by  the  difference  in  level  of  the  approach  lines 
at  the  two  extremities,  it  is  necessary  to  provide  for  the  permanent 
drainage  of  the  tunnel,  as  water  generally  finds  its  way  into  a  tunnel 
through  the  drainage  holes  usually  left  at  intervals  in  the  side  walls  to 
prevent  water  accummulating  at  the  back,  or  from  percolation  through 
the  lining  in  places,  or  from  drip  in  the  unlined  parts.  Tunnels  are, 
therefore,  laid  out  with  a  gradient  adequate  for  drainage,  either  starting 
from  each  end  and  rising  towards  the  centre,  or  having  a  continuous 
rise  or  fall  from  one  end  to  the  other.  The  first  system  is  essential  for 
the  drainage  of  tunnels  driven  solely  from  each  end,  during  construction, 
as  well  as  after  completion;  whilst  the  second  method  overcomes 
differences  of  level  at  the  two  ends  with  the  flattest  practicable  gradients, 
but  necessitates  pumping  from  intermediate  shafts  during  construction, 
as  the  only  natural  drainage  is  obtained  for  the  heading  driven  from  the 
lower  end.     When  any  large  influx  of  water  occurs  during  construction 
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in  driving  the  advanced  heading,  or  from  along  the  outside  of  the 
finished  lining  into  the  excavations,  it  is  very  important  to  prevent  sand 
or  silt  flowing  in  with  the  water,  by  packing  the  vent  with  straw  or  other 
loose  material,  as  an  influx  of  solid  matter  produces  hollows  in  the  ground 
very  liable  to  occasion  serious  settlements. 

When  the  regular  flow  of  water  into  the  tunnel  is  small,  a  channel 
along  each  side  wall  suffices  to  carry  it  off;  but  generally  a  culvert  is 
formed  below  the  formation  level,  in  the  centre  or  on  one  side  of  a 
tunnel  (Figs.  115,  117,  and  119,  p.  202),  or  on  the  lowest  part  of  the 
invert  (Figs.  106  and  107,  p.  195),  for  the  discharge  of  the  water  from 
the  tunnel. 

Cost  of  Tiinnels. — The  cost  of  constructing  tunnels,  which  is 
always  given  in  England  per  lineal  yard,  naturally  varies  very  much 
according  to  the  nature  of  the  strata  traversed,  the  amount  of  water 
encountered,  the  timbering  required,  the  extent  and  thickness  of  the 
lining,  and  the  cross  section  of  the  tunnel,  together  with  it?  general 
depth  below  the  surface,  affecting  the  construction  of  the  shafts.  Tunnels 
have  naturally  been  made  most  cheaply  through  firm,  compact,  homo- 
geneous, moderately  soft  rock  requiring  little  or  no  timbering,  and 
sometimes  no  lining,  and  fairly  free  from  fissures  discharging  water, 
such  as  chalk  and  some  kinds  of  sandstones  and  limestones.  In  order 
to  make  the  cost  given  of  tunnels  more  comparable,  only  tunnels  for  a 
double  line  of  way  will  be  cited,  as  smaller  tunnels  for  single  lines,  and 
especially  for  water  conduits  or  sewers,  would  give  the  delusive  appear- 
ance of  greater  economy  in  construction,  really  attributable  to  their 
smaller  dimensions.  The  old  tunnels  of  Guildford,  Salisbury,  and  Peters- 
field  through  chalk,  and  Lydgate  through  the  coal-measures,  cost  ;^30 
per  lineal  yard;^  whilst  the  Clifton  Tunnel,  constructed  in  1871-74 
through  mountain  limestone,  only  cost  ^2 1  4^.  per  lineal  yard.  Honiton 
Tunnel,  through  red  marl  and  greensand,  cost  ^^o  ;  the  Bletchingley 
and  Buckhorn  Weston  Tunnels,  through  clay,  and  the  Cowburn  Tunnel, 
through  dry  shale  and  rock,  cost  ;^7  2  ;  the  Blaenau-Festiniog  Tunnel,'^ 
through  bastard  slate  and  greenstone,  and  for  about  five  chains  at  the 
south  end  through  slate  debris,  and  the '  Totley  Tunnel,^  constructed  in 
1888-93,  through  the  lower  coal-measures  and  millstone  grit,  mainly 
black  shale,  slightly  over  3-5-  miles  in  length,  being  the  longest  ordinary 
tunnel  in  England,  cost  jQ'j'^ ;  the  Box  Tunnel,  through  oolite  marl, 
accommodating  a  double  line  of  7-feet  gauge,  cost  ^^loo;  and  the 
Saltwood  Tunnel,  through  the  lower  greensand,  cost  ;£^ii8  per  lineal 
yard.  Unforeseen  difficulties  are  liable  to  increase  greatly  the  cost,  such 
as  the  influx  of  quicksand,  undiscovered  by  the  borings,  in  the  Kilsby 
Tunnel,  raising  its  cost  from  £^i,o  to  j[,r'2.^  per  lineal  yard,  and  the 
unexpected  amount  of  swelling  of  the  clay  in  the  Sydenham  Tunnel, 
which  increased  its  cost  from  ^80  to  nearly  ;^i2o,  where  in  good 
ground  the  cost  was  only  £,$'i\  per  lineal  yard. 

'  Proceedui^s  hi^t,  C,E.^  vol.  xxii.  p.  381. 
^  Jbid.,  vol.  Ixxiii.  p.  164,  and  plate  10,  fig.  i. 
'  Ibid.,  vol.  cxvi.  p.  i68,  and  plate  4,  fig.  i. 
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The  expenses  of  some  of  the  most  important  and  difficult  tunnels  in 
the  United  States  are  as  follows:  the  Van  Nest  Gap  Tunnel  on  the 
Warren  Railway,  through  gneiss,  ^75;  the  Baltimore  Tunnel  on  the 
Baltimore  and  Potomac  Railway  through  rock,  clay,  and  earth,  £?>&}; ; 
the  Church  Hill  Tunnel  on  the  Chesapeake  and  Ohio  Railway,  through 
^lay,  ;^i  1 1 ;  and  the  Bergen  Tunnel  on  the  Erie  Railway,  through 
dolomite,  ^^114.  The  Hoosac  Tunnel,  the  longest  tunnel  in  the 
United  States  with  a  length  of  4-|  miles,  whose  intermittent  construction 
extended  from  1854  to  1876,  though  traversing  such  hard  strata  as 
mica-schist  and  granitic  gneiss,  passed  through  so  much  decomposed 
rock  and  quicksand  that  its  cost,  enhanced  by  stoppages  and  other 
circumstances,  amounted  eventually  to  ^^248  per  lineal  yard.^ 

In  France,  the  Chinon  Tunnel,  through  grey  chalk  and  m.arl,  cost 
^35 i;  the  Latrape  Tunnel,  through  calcareous  rock  and  wet,  soft  ground, 
cost  '£S9\ ;  and  the  Marseilles  Tunnel  from  Old  Port  to  Prado  Station, 
through  limestone  with  sand  and  thick  beds  of  blue  and  red  clay,  and 
large  quantities  of  water,  cost  ^^73  per  lineal  yard. 

In  Germany,  the  Singeister  Tunnel,  through  loam,  marl,  and  lime- 
stone, cost  ;^48f ;  the  Gotthardsberg  Tunnel,  through  fissured  dolomite, 
cost  £61^,  and  the  Sommerau  Tunnel  in  the  Black  Forest,  through 
granite,  cost  ^7o|-. 

Several  tunnels  constructed  on  two  lines  in  Prussia  and  Austria  in 
1872-76,  by  aid  of  machine  drills,  and  iron  framing  in  some  cases, 
through  old  red  sandstone  much  disturbed  and  intersected  by  beds  of 
clay,  ranging  in  length  from  63  yards  to  399  yards,  cost  from  £,^7,  to 
£n\  P£r  lineal  yard  ;  whilst  the  Naens  and  Ippens  tunnels,  the  first  con- 
structed by  the  help  of  iron  frames  (Fig.  113,  p.  199),  traversing  Keuper 
marls  and  lias  marls  respectively,  charged  with  water,  cost  ;^89  and  £•]  i 
per  lineal  yard. 

Occasionally  the  strata  pierced  are  so  unstable  that  great  difficulty  is 
experienced  in  carrying  forward  and  permanently  securing  the  lining  in 
places,  greatly  increasing  the  cost,  of  which  notable  instances  are 
furnished  by  the  Czernitz  Tunnel  in  Germany,  passing  through  blue 
gypsum,  loam,  and  fine  veins  of  sand,  which  at  first  forced  in  the  masonry 
in  places,^  so  that  its  cost  reached  £i&'\  per  lineal  yard ;  and  the  Cristina 
Tunnel  in  the  Apennines,  traversing  shaly  clay  alternating  with  beds  of 
limestone,  and  also  wet,  laminated  clay  very  subject  to  slips,  whose  lining, 
after  being  dislocated  in  places  in  the  latter  strata,  had  to  be  made  so 
thick,  that  this  tunnel,  though  only  serving  for  a  single  line,  cost  ;^i45 
per  lineal  yard. 

Remarks  on  Tunnels. — Drifts  or  galleries  have  been  extensively 
driven  for  mining  operations ;  but  the  earlier  tunnels  of  importance  of 
modern  times  were  constructed  for  navigation  canals.^  Since  the  intro- 
duction of  railways,  however,  tunnels  have  been  greatly  extended  in 
number  and  in  length  for  the  passage  of  trains.    Tunnels  have  also  been 

'   "  Tunnelling,"  H.  S.  Drinker,  pp.  327  and  333. 

"  "  Lehrbuch  der  Gesammten  Tunnelbaukunst,"  F.  Rziha,  vol.  ii.,  pp.  132 
and  644. 

'  "  Rivers  and  Canals,"  L.  F.  Veinon-Harcourt,  vol.  ii.  pp.  362  and  363. 
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constructed  for  the  conveyance  of  water  through  high  ground  for  irriga- 
tion, for  drainage,  and  for  water-supply ;  whilst  tunnelling  is  often 
required  in  the  construction  of  intercepting  or  outfall  sewers.  The 
sections  of  such  tunnels  vary  considerably  according  to  the  discharging 
capacity  required  and  the  available  fall ;  but  the  principles  and  difficulties 
of  their  construction  are  the  same  as  for  railway  tunnels,  in  which  the 
greatest  experience  has  been  gained. 

In  widening  a  single  line  of  railway  to  provide  for  an  increasing  traffic, 
the  choice  lies,  with  regard  to  the  tunnels,  between  enlarging  the  existing 
tunnel,  or  constructing  a  second  parallel  tunnel.  When  the  tunnel 
passes  through  firm  rock,  and  especially  when  it  is  not  lined,  the  enlarge- 
ment of  the  existing  tunnel  is  preferable  on  the  score  of  economy ;  but 
through  loose  rock  or  soft  ground,  the  re-construction  of  the  heavy  lining 
necessitated  by  an  enlargement,  and  the  difficulty  of  keeping  the  existing 
line  free  for  traffic  during  the  progress  of  the  works,  generally  renders 
the  construction  of  a  parallel  tunnel  the  most  expedient  course,  especially 
as  the  work  can  be  expedited  by  side  drifts  from  the  existing  tunnel. 
It  is  necessary,  however,  to  drive  the  second  tunnel  at  a  sufficient 
distance  from  the  first,  to  secure  the  latter  from  any  disturbance  during 
the  excavation  for  the  second  tunnel.  Often  when  a  railway,  constructed 
for  a  single  line,  offers  good  prospects  of  securing  a  traffic  necessitating 
its  widening  in  a  few  years,  it  is  advisable  to  construct  the  tunnels  for 
a  double  line  at  the  outset. 


Long  Alpine  Tunnels. 

The  special  conditions  which  distinguish  the  long  tunnels  piercing 
the  main  dividing  ridges  of  the  Alpine  chain  from  other  tunnels  carried 
through  hard  primitive  rocks,  are,  their  great  length,  coupled  with  the  im- 
possibility of  expediting  the  work  by  means  of  shafts,  owing  to  their  great 
depth  below  the  surface,  so  that  they  can  only  be  driven  from  each  ex- 
tremity ;  the  difficulty  of  ventilating  such  long  headings  during  construc- 
tion ;  and  the  comparatively  high  temperature  of  the  rock  at  the  consider- 
able depths  below  the  surface  traversed  by  the  central  portions  of  these 
tunnels.  The  necessity  of  driving  these  long  tunnels  from  only  two 
faces,  greatly  enhanced  the  importance  of  rapidly  drilling  the  holes  in 
the  faces  for  blasting  the  rocks,  and  led  to  the  invention  of  percussion 
and  rotary  rock-drills  worked  by  compressed  air,  which  greatly  expedited 
the  progress  of  the  headings,  the  air-compressors  being  worked  by  turbines 
actuated  by  the  fall  of  water  from  mountain  streams  in  the  neighbour- 
hood of  each  end  of  the  tunnel. 

Though  it  proved  possible  to  carry  a  railway  across  the  Brenner 
Pass,  the  lowest  pass  crossing  the  main  Alpine  range,  without  a  summit 
tunnel,  there  is  no  other  pass  across  the  principal  chain  which  could  be  thus 
surmounted  in  the  open,  by  the  aid  of  gradients  and  curves  suitable  for 
the  speed  and  weight  of  the  trains  of  a  main  continental  line.  In  ascending 
the  most  favourable  valley  on  each  side  of  the  mountain  range,  a  point  is 
reached  where  the  general  slope  becomes  too  steep  to  be  surmounted 
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with  the  hmiting  gradients  and  curves ;  and  it  becomes  necessary  to 
pierce  the  dividing  ridge  in  tunnel.  The  higher  up  the  approach  railway 
can  be  carried,  the  shorter  will  be  the  length  of  the  tunnel ;  but,  on  the 
other  hand,  if  the  tunnel  is  commenced  lower  down  the  valley,  the  ruling 
gradient  can  generally  be  made  less  steep  and  the  curves  less  sharp, 
rendering  higher  speeds  practicable  for  the  trains.  The  elevation,  how- 
ever, at  which  the  tunnel  is  commenced,  is  governed  to  a  great  extent  by 
balancing  two  opposing  considerations.  If  the  open  railway  is  carried 
high  up  the  mountain  slope  on  the  northern  side  of  the  Alps,  in  the 
neighbourhood  of  the  highest  peaks  where  the  cold  is  greatest,  it  is 
liable  to  be  blocked  by  snow  in  hard  winters ;  whilst  if  the  tunnel  is 
commenced  at  a  comparatively  low  level,  it  is  longer,  and  has  to  be 
carried  through  rocks  having  a  considerable  internal  heat  owing  to  their 
depth  below  the  surface. 

Position  and  Heat  of  Long  Alpine  Tunnels. — Four  long 
tunnels  have  been  constructed  through  the  Alps,  namely,  the  Mont  Cenis 
Tunnel,  8  miles  long  (1857-71),  and  the  St.  Gothard  Tunnel,  g\  miles 
long  (1872-82),  across  the  principal  range,  and  the  Arlberg  Tunnel,  6i 
miles  long  (1880-84)^  across  an  outlying  spur  in  Austria ;  ^  whilst  a  fourth 
tunnel,  the  Simplon  Tunnel,  125  miles  long,  commenced  in  1898,  has 
been  constructed  through  the  main  chain  near  the  Simplon  Pass.  The 
northern  end  of  the  Mont  Cenis  Tunnel  is  3793  feet  above  sea- level, 
and  of  the  St.  Gothard  Tunnel  3638  feet,  the  western  end  of  the  Arlberg 
Tunnel  3992  feet,  and  the  northern  end  of  the  Simplon  Tunnel  only 
2254  feet  above  sea-level;  whilst  the  other  ends  of  the  tunnels  are  477 
feet,  118  feet,  and  278  feet  higher,  and  175  feet  lower,  respectively. 
The  maximum  height  of  the  surface  of  the  ground  above  rail-level  in 
the  tunnel  is  5076  feet  at  the  Mont  Cenis,  5733  feet  at  the  St.  Gothard, 
2362  feet  at  the  Arlberg,  and  7005  feet  at  the  Simplon ;  and  the 
maximum  heat  of  the  rock  in  the  central  part  of  the  headings  during 
construction  was  85°'i  in  the  Mont  Cenis  Tunnel,  87°'4  in  the  St. 
Gothard,  62°'2  in  the  Arlberg,  and  133°  in  the  Simplon  in  proximity  to 
the  maximum  height  of  surface  above  rail  level. ^ 

Gradients  in  Long  Alpine  Tunnels. — The  tunnels  have  in 
every  case  been  constructed  with  gradients  ascending  towards  the 
centre,  simply  to  secure  drainage  towards  the  outlet  during  construction 
on  the  higher  side,  and  in  order  to  overcome  the  difference  in  level 
between  the  two  en'ds  on  the  lower  side,  together  with  the  increase  in 
elevation  due  to  the  rising  gradient  from  the  other  end.  Accordingly, 
drainage  gradients  have  been  given,  falling  from  the  central  summit  to 
the  higher  end,  of  i  in  2000  to  i  in  1000  in  the  Mont  Cenis  Tunnel, 
I  in  2000  to  I  in  500  in  the  St.  Gothard,  i  in  520  in  the  Arlberg,  and 
I  in  500  in  the  Simplon  Tunnel;  whilst  the  rising  gradients  from  the 
lower  end  are  i  in  43'S,  i  in  172,  i  in  66,  and  i  in  143  respectively. 

'  Proceedings  Inst.  C.E.,  vol.  xcv.  pp.  257,  265,  and  269,  and  plates  6  and  7. 

^  The  increase  of  temperature  in  sinking  wells  or  shafts  into  the  earth  near  sea- 
level,  has  been  found  to  amount  to  about  i  degree  Fahrenheit  for  each  60  feet  below 
the  surface ;  but  the  fairest  average  of  the  results  in  the  Simplon  Tunnel  gives  1° 
Fahrenheit  for  each  67'5  feet  below  the  surface. 
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Construction  of  Long  Alpine  Tunnels.— The  Mont  Cenis, 
St.  Gothard,  and  Arlberg  tunnels  were  driven  in  a  perfectly  straight 
line  from  each  end,  so  as  to  reduce  the  possibility  of  a  divergence  from 
the  exact  junction  of  the  two  long  headings  to  a  minimum;  and  though 
it  was  originally  proposed  to  make  the  two  headings  of  the  Simplon 
Tunnel  meet  at  an  angle,  in  order  to  avoid  passing  under  the  highest 
ground  of  the  direct  route,  the  tunnel  has  now  been  driven  in  a  straight 
line,  like  its  predecessors,  its  position  having  been  modified  suf- 
ficiently to  prevent  a  straight  route  reaching  an  extreme  depth  below 
the  surface,  with  its  increased  internal  heat.  To  secure  accuracy  in 
direction  for  these  exceptionally  long  lines,  the  country  over  the  route 
of  the  tunnel  is  carefully  surveyed,  the  centre  line  is  set  out  along  the 
surface,  and  the  exact  length  of  the  tunnel  is  ascertained;  and  the 
precise  direction  for  each  heading  is  given  by  a  powerful  theodolite 
from  an  observatory  built  on  the  prolonged  line  of  the  tunnel,  at  a 
convenient  distance  from  each  extremity,  and  in  a  position  commanding 
the  entrance,  so  that  the  surface  line  may  be  sighted  with  precision,  and 
its  direction  indicated,  checked,  and  prolonged  in  the  heading  as  the 
driving  progresses.  In  joining  the  headings  in  the  Mont  Cenis  Tunnel, 
the  direction  proved  quite  correct,  but  there  was  an  excess  of  i  foot  in 
height  on  the  French  side,  owing  probably  to  the  tunnel  being  45  feet 
longer  than  calculated ;  and  in  the  St.  Gothard  Tunnel,  where  each 
heading  approximated  to  \\  miles  in  length,  the  errors  in  direction  and 
level  were  r3  inches  and  2  inches  respectively,  the  total  length  being 
25  feet  less  than  calculated,  the  Arlberg  Tunnel  being  10  feet  short  of 
the  estimated  length.  In  the  Simplon  Tunnel  with  headings  of  about 
6  miles  in  length  the  errors  in  direction  and  level  were  8  inches  and  3^ 
inches  respectively,  the  total  length  being  3  r  inches  less  than  anticipated. 

The  advanced  heading  was  driven  along  the  bottom  in  the  Mont  Cenis 
Tunnel,  and  along  the  top  in  the  St.  Gothard  Tunnel,  the  successive 
enlargements  being  indicated  by  lighter  shadings  on  the  cross  sections 
of  the  excavation  (Figs.  116  and  118,  p.  202);  whilst  the  arch  was 
built  first  in  each  case.  In  the  Arlberg  Tunnel,  the  advanced  heading 
was  driven  at  the  bottom,  8|-  feet  high  and  9  feet. wide;  and  break-ups, 
or  upward  shafts,  were  driven  in  the  roof  of  the  heading,  79  feet  apart 
on  the  eastern  side  v.'here  the  rock  was  hard,  and  216  feet  apart  on  the 
westenf  side  through  softer  rock,  from  the  upper  part  of  which,  top 
headings  were  driven  in  each  direction,  i\  feet  high  and  6|-  feet  wide, 
till  they  met  the  headings  from  the  adjoining  shafts,  whereby  the 
progress  of  the  enlargement  was  much  expedited,  the  excavated  rock 
being  tipped  down  the  shafts  into  waggons  in  the  heading  below.  In 
the  Simplon  Tunnel  two  parallel  bottom  headings  known  as  Nos.  i 
and  2  were  simultaneously  driven  for  single  line  tunnels  55-8  feet  apart 
centres,  with  cross  galleries  at  intervals  of  656  feet,  the  enlargement  of 
No.  I  being  effected  somewhat  as  shewn  in  Fig.  116  ;  heading  No.  2 
being  only  lined  where  necessary,  and  the  completion  of  this  second 
tunnel  being  deferred  pending  traffic  requirements'  (Fig.  120).      The 

'  Proceedings  Inst.  C.£.,  vol,  clxviii, 
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adoption  of  a  bottom  heading  in  long  tunnels  through  rock,  has  the 
advantage  that  by  means  of  break-ups  from  the  roof  of  the  advanced 
heading,  the  enlargement  and  completion  of  the  lining  can  be  made 
to  follow  much  closer  on  the  main  heading,  than  with  a  top  head- 
ing as  employed  for  the  St.  Gothard  Tunnel.  The  second  heading 
was  made  use  of  to  provide  for  the  ventilation  and  cooling  of  the  first 
tunnel  during  construction,  by  driving  1760  cubic  feet  of  fresh  air 
through  it  per  second  by  means  of  fans  worked  by  turbines,  and  for 
the  admission  of  a  supply  of  cold  water,  which  was  used  in  the  form 
of  fine  spray  for  cooHng  the  current  of  air,  and  also  for  reducing  the 
temperature  of  the  rock  headings  and  upper  galleries,  in  addition  to 
the  cooling  effected  by  the  current  of  air.     The  second  heading  also 
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served  as  the  route  for  the  entering  trains  of  waggons,  which  returned 
along  the  first  tunnel  when  loaded  with  the  excavations,  running  on 
lines  of  2  feet  7J  inches  gauge.  Water  under  pressure  was  used  at  the 
moment  of  the  explosion,  for  throwing  the  shattered  rock  to  a  distance 
from  the  face,  and  thereby  permitting  the  immediate  resumption  of  the 
drilling ;  and  at  the  same  time  it  served  for  cooling  the  face  of  the  head- 
ing and  the  dehis.  These  expedients  were  thus  adopted  in  view  of 
the  great  central  temperature  experienced,  the  unprecedented  length  of 
the  headings,  and  in  order  to  expedite  the  work ;  for  the  less  high 
temperature  in  the  shorter  headings  of  the  St.  Gothard  Tunnel,  combined 
with  imperfect  ventilation  in  the  moist  atmosphere,  in  spite  of  the 
supply  of  air  from  the  compressors  and  the  use  of  Mekarski's  com- 
pressed-air engines  in  place  of  ordinary  locomotives  in  the  tunnel, 
proved  deleterious  to  both  workmen  and  horses. 

The  lining  of  these  tunnels,  as  in  ordinary  tunnels  through  rock,  is 
varied  according  to  the  nature  and  condition  of  the  rock,  and  the 
amount  of  water  met  with.  The  strata  traversed  by  the  Mont  Cenis 
Tunnel  were  fairly  free  from  water,  and  no  timbering  was  required  in 
construction ;  whilst  a  short  portion  of  the  tunnel  was  not  lined,  other 
portions  were  only  arched  over,  and  side  walls  were  added  where  the 
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rock  was  less  firm  (Fig.  117,  p.  202).  The  rock  traversed  by  the 
St.  Gothard  Tunnel  was  so  disintegrated  and  fissured  in  places,  that 
strong  timbering  had  to  be  employed  in  its  construction  through  these 
parts,  especially  where  there  was  a  large  influx  of  water,  and  an  invert 
introduced;  whereas  in  some  parts  no  lining  was  needed,  in  others 
arching  alone  was  used,  and  in  most  places  side  walls  of  varying  thick- 
ness and  form  were  added'  (Fig.  119,  p.  202).  The  eastern  portion 
of  the  Arlberg  Tunnel  passes  through  very  hard  rock,  but  along  the 
western  portion  very  fissured  rock  and  large  quantities  of  water  were 
encountered  ;  and,  consequently,  the  protection  of  the  excavated  section 
has  been  varied,  according  to  the  conditions,  from  a  mere  masonry 
lining  of  the  roof  and  sides,  i|-  feet  thick,  up  to  an  arch  3  feet  thick 
and  side  walls  4  feet  thick  (Fig.  115,  p.  202),  to  which  an  invert  2\  feet 
thick  has  been  added  at  the  worst  places.  The  Simplon  Tunnel 
(No.  i)  is  lined  throughout,  the  section  varying  with  the  conditions  of 
the  strata,  the  average  thickness  from  end  to  end  not  exceeding  2  feet 
3  inches  to  2  feet  6  inches,  but  excessive  pressures  met  with  at  2|  miles 
from  Iselle  required  a  thi(  kness  of  no  less  than  5?,  feet  in  granite  arching. 
A  rising  of  the  floor  occurred  in  several  places  even  in  rock,  necessi- 
tating the  construction  of  masonry  inverts  for  a  considerable  distance.'^ 
Strata  traversed,  and  Rate  of  Driving  Headings  for  Alpine 
Tunnels. — The  long  Alpine  tunnels  traverse  the  hardest  primitive 
rocks,  varying,  however,  considerably  in  composition,  hardness,  and 
compactness.  The  Mont  Cenis  Tunnel  passes  mainly  through  cal- 
careous schist ;  but  its  northern  portion  traverses  carbonaceous  schist 
in  the  first  i^  miles,  followed  by  comparatively  short  lengths  of  quartz 
and  limestone.  The  strata  through  which  the  St.  Gothard  Tunnel  was 
carried  vary  greatly,"  consisting  mainly  of  gneiss  with  mica-schist  and 
hornblende  for  i,\  miles  of  the  central  portion,  and  of  granite  with 
gneiss,  and  gneiss  with  schist  along  the  northern  part,  and  of  mica-schist 
with  hornblende  and  quartzous  schist  at  the  southern  part.  The 
Arlberg  Tunnel  traverses  quartzous  schist,  approximating  to  gneiss,  along 
its  eastern  portion,  and  fissured  mica-schist  along  its  western  portion. 
The  strata  through  which  the  Simplon  Tunnel  has  been  carried  consist 
chiefly  of  gneiss,  mica-schist,  and  on  the  Italian  side  of  antigorio  gneiss, 
but  in  some  places,  particularly  about  2|  miles  from  Iselle,  limestone 
was  encountered  highly  charged  with  springs  of  cold  water  at  from  52° 
to  62°  F.  In  the  vicinity  of  this  marble  a  decomposed  mica-schist  was 
met  with,  giving  rise  to  serious  difificulties  both  in  timbering  and  lining. 
The  "Great  Spring"  thus  encountered  had  a  flow  of  about  10,500 
gallons  per  minute,  and  in  September,  1904,  at  5f  miles  from  the 
Italian  side,  hot  springs  occurred  with  a  discharge  of  from  3000  to 
4000  gallons  per  minute  with  a  temperature  of  ii4°-6F.  Analysis  of 
this  water  revealed  an  unique  absence  of  chlorine,  and  appeared  to 
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'  Rapport  Trimestriel,  No.  20,  de  la  ligne  du  St.  Gothard,"  Berne,  1878,  vol.  v. 
plates  4  and  5  ;  and  "  Rapports  de  la  Direction  et  du  Conseil  d'Administration  du 
Chemin  de  Fer  du  St.  Gothard,"  Lucerne,  1873-1884. 

-  Pi'occe  lings  hist,  C.E.^  vol.  clxviii 

^  "  Rapport  Trimestriel,  No.  31,  de  la  ligne  du  St.  Gothard,"  litrne,  1880,  vol, 
viii.  plate  12. 


PHOGJfESS  AND    COST  OF  ALPINE    TUNNELS.        2  I  I 

indicate  a  plutonic  origin.  The  maximum  flow  of  cold  springs  was 
found  to  be  coincident  with  the  melting  of  the  Alpine  snows.^ 

The  progress  of  the  headings  not  only  increases  with  the  softness 
of  the  rock,  but  also  with  its  homogeneity;  for  if  the  rock  is  softer  on 
one  side  of  the  holes  being  driven  in  the  face,  than  on  the  opposite  side, 
the  boring  tool  diverges  towards  the  softer  side,  and  jams  itself  in  the 
hole,  so  that  a  harder,  compact  rock  is  better  for  driUing  in  than  a  softer, 
non-homogeneous  rock.  At  the  Mont  Cenis  Tunnel,  boring  by  hand 
was  carried  on  at  first  for  about  five  years  at  the  northern  heading,  and 
for  about  three  years  at  the  southern  heading,  the  advance  at  both 
headings  being  only  about  a  mile  on  an  average  of  four  years ;  whereas 
the  headings  were  joined  after  an  average  of  nine  years'  work  with  the 
rock-drills  worked  by  compressed  air,  the  distance  traversed  being 
about  6§  miles,  so  that  the  rate  of  advance  was  increased  threefold  by 
introducing  the  machines.  The  rate  of  progress,  however,  varied  within 
a  wide  range  according  to  the  strata,  averaging  i3"9  feet  per  day  during 
the  month  of  most  rapid  ad\ance  through  carbonaceous  schist,  and 
only  i'i7  feet  per  day  in  the  month  of  least  advance  when  traversing 
quartz.  The  driving  of  the  headings  was  commenced  by  hand  at  the 
St.  Gothard  and  Arlberg  tunnels,  till  the  air-compressing  machinery 
could  be  installed ;  but  the  earlier  introduction  of  machinery  and  im- 
provements in  the  rock-drills,  and  the  employment  of  dynamite  instead 
of  gunpowder  for  the  blasting,  expedited  the  progress  in  these  tunnels. 
Thus  the  driving  of  the  straight  headings  at  the  Mont  Cenis  Tunnel, 
7  "6  miles  in  length,  occupied  13  years  i  month,  giving  an  average 
daily  advance  of  2 '8  yards ;  at  the  St.  Gothard,  with  a  length  of  straight 
headings  of  q'zd  miles,  the  period  was  7  years  5  months,  making  a 
daily  progress  of  6'02  yards;  and  at  the  Arlberg,  with  6"33  miles  of 
headings,  the  period  was  3  years  4  months,  or  a  daily  advance  of 
9'i5  yards.  At  the  Simplon  Tunnel  the  date  of  actual  commencement 
of  the  excavation  was  the  1st  August,  1898,  and  the  meeting  of  the 
galleries  took  place  on  the  24th  February,  1905. 

Including  Sundays,  saints-days,  holidays,  and  occasions  on  which 
work  was  suspended  for  various  reasons,  the  average  daily  advance  at 
each  face  was  4^  yards,  but  allowing  only  for  the  actual  days  on  which 
the  boring  machines  worked,  the  average  advance  was  5 'Si  yards  per 
day  at  each  face. 

This  result  was  due  to  the  employment  of  the  Brandt  rotary  rock- 
drill,  combined  with  the  extent  and  efficiency  of  the  means  provided  for 
thorough-  ventilation,  the  cooling  of  the  rock,  and  the  great  facilities 
afforded  by  the  parallel  headings  with  their  connecting  galleries. 

The  permanent  way  was  completed  on  the  25th  January,  1906. 
The  Tunnel  was  traversed  on  the  19th  May  by  the  King  of  Italy  and 
the  President  of  the  Swiss  Republic,  and  the  formal  opening  took  place 
on  the  30th  May,  1906.  The  Tunnel  is  equipped  throughout  for 
electric  traction  on  the  three-phase  system  with  overhead  conductors. 

The  tunnel  through  the  Tauern  Range  between  Gastein  in  Salzburg 
and  Mallnitz  in  Carinthia  on  the  direct  route  from  Salzburg  to  Trieste 

'  JProacJi/i^s  I?ist.,  C.E.,  vol.  clxviii. 
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was  opened  in  July,  1909.  This  tunnel,  situated  3800  feet  above  the  sea, 
is  about  5  j  miles  in  length,  and  ranks  fifth  among  the  longest  tunnels  in 
Europe.  The  rock  temperature  was  found  not  to  exceed  75°  F.,  but  con- 
siderable difficulties  were  encountered  during  construction,  owing  to  water 
and  the  hardness  of  the  rock.  The  amount  of  rock  excavation  exceeded 
one  million  cubic  metres,  while  230,000  cubic  metres  were  used  in  lining. 

Cost  of  Long  Alpine  Tunnels. — Owing  to  the  novel  conditions 
under  which  the  Mont  Cenis  Tunnel  was  constructed,  its  cost  reached 
the  large  sum  of  ;^224  per  lineal  yard;  but  it  is  believed  that  the 
actual  expenditure  by  the  contractors  was  much  less,  notwithstanding 
the  novel  and  experimental  character  of  the  appliances  they  devised  for 
expediting  the  advance  of  the  headings. 

Profiting  by  the  experience  gained  in  the  Mont  Cenis  Tunnel  works, 
the  St.  Gothard  Tunnel  was  executed  for  ;^142  per  lineal  yard;  so  that 
the  second  long  Alpine  tunnel  was  constructed  much  more  cheaply  and 
more  rapidly  than  the  first,  in  spite  of  its  greater  length  and  higher 
internal  temperature.  The  Arlberg  Tunnel,  with  the  benefit  of  the 
enlarged  experience  derived  from  the  two  previous  tunnels,  and  only 
about  two-thirds  the  length  of  the  St.  Gothard  Tunnel,  was  constructed 
for  about  ;i^io8  per  lineal  yard.  The  approximate  cost  of  the  Simplon 
Tunnel  with  a  tunnel  for  a  single  line  only,  and  lined  throughout,  but 
with  a  second  heading  lined  where  necessary,  is  believed  to  have  been 
about  ^3,200,000  ;  or  at  the  rate  of  ;^i48  per  lineal  yard.  In  com- 
paring this  rate  with  the  cost  of  the  St.  Gothard  Tunnel,  consideration 
must  be  given  to  the  considerably  greater  length  of  the  headings,  the 
higher  internal  temperature,  the  nature  of  the  difficulties  experienced, 
and  the  greater  provision  for  ventilation  and  cooling. 

Remarks  on  Long  Alpine  Tunnels.— Though  the  headings  for  the 
long  Alpine  tunnels  have  been  driven  in  a  perfectly  straight  Hne  throughout, 
the  tunnels  have  been  connected  with  the  approach  lines  on  each  side 
by  short  curved  lengths  of  tunnels  branching  off  from  the  main  tunnel 
near  each  extremity,  making  the  lengths  of  the  tunnels  traversed  by  the 
trains  somewhat  longer  than  the  lengths  of  the  straight  headings. 

The  maximum  heat  is  generally  reached  near  the  central  portion  of  the 
headings  for  these  tunnels,  shortly  before  the  junction  of  the  headings ; 
and  as  soon  as  there  is  a  continuous  passage  for  the  air  from  end  to  end, 
the  rock  begins  to  cool,  so  that  the  highest  temperature  of  the  rock  in  the 
St.  Gothard  northern  heading  of  87°'4  in  1880,  was  reduced  down  to 
74°'5  in  two  years  and  four  months  after  the  junction  of  the  headings; 
and  three  years  later^  in  the  middle  of  1885,  the  temperature  had  fallen 
to  73°'6.  In  nine  years  the  maximum  temperature  of  the  rock  in  the 
Arlberg  Tunnel  fell  from  62°'2  to  ^6°"].  The  experience  gained  at  the 
Simplon  shewed  that  the  temperature  of  the  rock  gradually  fell  as  the 
excavation  had  passed  any  given  point,  and  although  the  maximum  rock 
temperature  was  129°  to  133°  F.,  that  of  the  air  did  not  exceed  89°,  while 
the  large  amount  of  fresh  air  introduced,  together  with  the  spraying  of 
cold  water,  greatly  ameliorated  the  conditions,  the  supply  mains  of  cold 
water  being  insulated  with  charcoal.  A  ventilating  current  of  141  o 
cubic  feet  per  second  sufficed  to  lower  a  rock  temperature  of  122°  to  86". 
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The  ventilation  of  ordinary  tunnels  is  to  some  extent  effected  through 
the  shafts;  but  even  in  some  of  these  tunnels,  during  damp,  still 
weather,  and  with  a  larger  traffic,  and  especially  with  a  train  going  up  a 
steep  gradient  where  the  locomotive  has  to  be  kept  fully  at  work,  the 
air  in  the  tunnel  is  liable  to  be  vitiated  to  an  injurious  extent.  In  the 
long  Alpine  tunnels,  with  no  outlets  except  at  the  two  extremities  some 
miles  apart,  similar  conditions  lead  to  still  worse  results,  in  the  absence 
of  any  artificial  ventilation,  except  a  supply  of  compressed  air  which  can 
be  turned  on  at  places  by  the  platelayers  working  in  the  tunnel,  to 
prevent  their  being  overpowered  by  the  foulness  of  the  atmosphere. 
Fortunately,  the  atmospheric  conditions  are  usually  dissimilar  on  the 
northern  and  southern  slopes  of  the  Alps,  so  that  generally  a  current  of 
air  passes  along  the  tunnel,  which  gradually  carries  out  the  noxious 
fumes  emitted  by  the  locomotives.  Owing,  however,  to  the  large 
increase  of  traffic  on  the  St.  Gothard  Railway,  the  natural  ventilation 
which  originally  kept  the  air  in  the  long  tunnel  sufficiently  pure  for  the 
platelayers  to  work  in  without  inconvenience,  gradually  became  so 
vitiated  at  times  as  to  necessitate  recourse  to  artificial  ventilation.  This 
is  effected  by  two  fans,  i6|  feet  in  diameter,  which,  worked  by  a  steam- 
engine  at  the  north  end,  force  air  into  a  chamber  round  the  face  of  the 
tunnel,  from  which  it  is  driven  along  the  tunnel  through  an  annular  aper- 
turCj  so  that  it  drags  the  vitiated  air  in  the  tunnel  along  with  it,  and 
thereby  effects  a  renewal  of  the  air.  In  the  case  of  the  Simplon  Tunnel 
on  the  occasion  of  the  official  opening,  the  tunnel  being  traversed  by 
steam,  the  ventilation  was  found  to  be  excellent,  and  the  temperature 
ranged  from  82°  to  87°-5,  the  external  temperature  at  Brigue  being  84° 
and  at  Iselle  90°.  On  the  return  journey  the  external  temperature  at 
Domo  d'Ossola  being  90°  and  at  Brigue  78°,  the  internal  temperature 
ranged  from  90°  at  the  south  end  to  65°  at  the  north.  On  this  occa- 
sion the  volume  of  air  blown  into  the  tunnel  from  the  north  and  south 
ends  was  3650  cubic  feet  per  second. "^ 

The  comparatively  low  level  of  the  Simplon  Tunnel,  with  its 
extremities  at  an  elevation  of  about  1500  feet  less  above  sea-level 
than  those  of  the  St.  Gothard  Tunnel,  rendering  the  access  to  the  tunnel 
far  less  liable  to  be  blocked  by  snow,  making  the  ascent  of  the  approach 
railways  considerably  shorter,  and  enabling  the  ruling  gradient  to  be 
somewhat  flatter,  will  be  very  advantageous  to  the  new  route  across  the 
Alps  as  a  competing  line ;  whilst  the  actual  distance  between  Calais 
and  Brindisi  will  be  about  forty  miles  shorter  by  the  Simplon  route,  than 
by  the  St.  Gothard,  which  is  about  25  miles  shorter  than  the  Mont 
Cenis  route.  The  Simplon  Tunnel  at  present  provides  only  one  single 
line  for  the  passage  of  trains,  instead  of  the  double  line  in  the  long 
tunnels  of  the  two  competing  routes  ;  but,  nevertheless,  not  only  will  a 
second  line  be  provided  by  the  completion  of  the  second  tunnel  as 
soon  as  the  traffic  renders  it  expedient,  but  a  wider  tunnel  has  been 
constructed  in  the  central  part  at  the  summit-level,  for  a  length  of  576 
yards,  which  will  serve  as  a  passing-place  for  the  trains  in  the  single-line 
tunnel,  till  the  line  is  doubled  by  opening  out  the  second  tunnel. 
'  Proceedings  Inst.  C.E;  vol.  clxviii. 
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SUBAQUEOUS  TUNNELS. 

Peculiarities  of  subaqueous  tunnels ;  system  of  construction ;  driven  by 
headings,  and  lined  with  brickwork,  illustrated  by  Severn  and  Mersey 
tunnels  ;  difficuUies  resulting  from  land  springs  ;  Severn  and  Mersey 
tunnels,  gradients,  drainage,  ventilation,  rernarks — -Tunnelling  through 
clay  under  lakes,  illustrated  by  Chicago  tunnels  under  Lake  Michigan 
— Iron  shield  used  for  Thames  Tunnel,  progress  and  cost  of  work, 
intended  for  road,  used  by  railway — Annular  shield,  used  for  Cleveland 
Tunnel  under  Lake  Erie  ;  with  diaphragm  and  cast-iron  tube  for  Tower 
Subway,  advantages  of  system — Compressed  air  and  shield  work  at  the 
Hudson  and  East  River  Tunnels,  New  York — Tunnelling  under  St. 
Clair  River  with  shield  and  tube  ;  under  River  Thames  at  Blackwall, 
Greenwich  and  Rotherhithe  Tunnels  ;  description  of  work — Difficuhies 
in  using  compressed  air  for  tunnelling  under  rivers  ;  precautions  neces- 
sary— Compressed-air  Caisson  disease — Concluding  remarks  on  sub- 
aqueous tunnelling  with  shield,  tube,  and  compressed  air. 

The  chief  differences  between  subaqueous  tunnels  and  ordinary  tunnels 
are,  that  instead  of  traversing  strata  situated  considerably  above  the 
drainage  level  of  a  valley,  subaqueous  tunnels  have  to  be  carried  below 
the  general  water-level  of  the  district,  and  therefore  are  not  only 
exposed  to  the  possible  influx  of  water  from  the  river  or  lake  under 
which  they  pass,  but  also  have  to  be  constructed  through  strata  liable  to 
be  charged  with  water ;  and,  secondly,  that  they  generally  have  to  be 
given  descending  gradients  towards  their  central  portion,  instead  of  the 
ascending  gradients  of  other  tunnels,  in  order  to  dip  sufficiently  under 
the  deepest  part  of  the  bed  of  the  river  or  estuary.  Consequently, 
considerable  volumes  of  water  may  have  to  be  raised  by  pumps,  placed 
in  shafts  sunk  at  the  nearest  available  sites  on  land  to  the  centre  of  the 
tunnel,  aided  in  the  longer  tunnels  by  a  drainage  heading  leading  from 
the  lowest  point  of  the  central  part  of  the  tunnel,  with  a  falling  gradient, 
to  the  bottom  of  a  deep  shaft. 

Systems  of  Construction. — Two  methods  of  construction  have 
been  adopted  for  subaqueous  tunnels,  namely,  (i)  Tunnels  constructed 
by  driving  headings  from  shafts  on  the  shore  in  the  ordinary  manner, 
the  headings  and  tunnel  being  kept  dry  by  pumps  and  drainage  head- 
ings, of  which  the  Severn  and  Mersey  tunnels  are  notable  examples ; 
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and  (2)  Tunnels  driven  under  the  shelter  of  an  iron  tube,  provided  with 
a  steel  shield  pushed  forward  gradually  at  the  face  as  the  excavation 
progresses,  the  water  being  kept  out  at  the  worst  places  by  means  of 
compressed  air,  a  method  adopted  for  the  recent  London  electric 
railways  passing  at  a  considerable  depth  below  the  Thames,  and  through 
clay  and  water-bearing  gravel  beds  underlying  the  metropolis,  and  on 
a  larger  scale  for  the  road  or  foot  ways  under  the  Thames  at  Black v,  all, 
Rotherhithe,  and  Greenwich,  and  also  for  the  Hudson  River  Tunnels, 
the  Pennsylvania  Railway  Tunnels,  and  the  Battery  and  Steinway 
Tunnels  under  the  Hudson  and  East  Rivers,  New  York. 

Subaqueous  Tunnels  driven  by  Headings  and  Lined. — 
The  railway  tunnels  constructed  under  the  Severn  estuary  in  1873-86, 
and  under  the  deep  outlet  channel  of  the  Mersey  estuary,  between 
Liverpool  and  Birkenhead,  in  1879-86,  4  miles  624  yards,  and  i  mile 
940  yards  long,  respectively,  were  driven  by  headings  from  the  shafts, 
15  feet  and  i7-|  feet  in  diameter,  sunk  on  the  two  banks,  aided  by 
drainage  headings  at  a  lower  level,  and  lined  with  brickwork  (Figs.  122, 
123,  124,  and  125,  p.  216).  The  Severn  estuary  has  a  width  of  about  2\ 
miles  at  high  tide  over  the  site  of  the  tunnel,  with  a  maximum  depth  of  95 
feet  at  high  water  of  spring  tides,  and  a  minimum  thickness  of  ground 
between  the  top  of  the  tunnel  and  the  river-bed  of  44!  feet ;  whilst  the 
Mersey  is  f  mile  wide  where  the  tunnel  crosses,  there  is  a  maximum  depth 
of  100  feet  at  high  water  of  spring  tides,  and  a  minimum  thickness  of 
ground  between  the  top  of  the  tunnel  lining  and  the  river-bed  of  30 
feet.  The  strata  through  which  the  Severn  Tunnel  passes  consist  of 
conglomerate,  limestones,  carboniferous  beds,  sandstone,  marl,  gravel, 
and  sand,  and  have  a  considerable  dip ;  whilst  the  Mersey  Tunnel, 
throughout  its  lower  portion  between  the  two  main  shore  shafts,  1770 
yards  apart,  is  in  the  new  red  sandstone,  except  for  66  yards  under  the 
river  near  the  Liverpool  shore,  where  the  arch  of  the  tunnel,  though 
covered  with  70  feet  of  soil,  emerges  3  to  6  feet  out  of  the  rock  into 
clay  with  a  layer  of  sand,  where  doubtless  a  deep  channel  of  the  river 
ran  in  ancient  times. 

A  drainage  heading,  7  feet  square,  was  driven  from  the  Monmouth- 
shire shaft  to  the  lowest  point  of  the  Severn  Tunnel,  rising  with  a 
gradient  of  i  in  500  to  drain  the  tunnel  during  construction,  and  also 
after  its  completion,  and  was  continued  up  the  gradient  descending  from 
the  Gloucestershire  shore  ^  (Fig.  122,  p.  216);  whereas  at  the  Mersey 
Tunnel,  after  a  trial  heading  had  proved  the  absence  of  fissures  in  the 
sandstone  rock,  drainage  headings,  7  to  8  feet  in  diameter,  were  driven 
from  the  two  shore  shafts,  with  rising  gradients  of  i  in  500  followed  by  i  in 
900,  till  they  met  in  the  centre  (Fig.  124,  p.  216),  the  Liverpool  drainage 
heading,  driven  by  hand,  advancing  1 1\  yards  per  week  on  the  average ; 
and  the  other,  excavated  by  a  Beaumont  boring  machine  progressed  at 
a  rate  of  i4-|  yards  per  week,  which  machine,  with  certain  modifications, 

'  "The  Severn  Tunnel;  its  Construction  and  Difficulties,  1872-87,"  T.  A. 
Walker,  1888;  "Achievements  in  Engineering,"  L.  F.  Vernon-Harcourt,  pp.  95 
and  100  to  106  ;  and  Proceedings  Inst,  C.E.,  vol.  cxxi.  p.  305. 
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gave  a  much  greater  speed  in  subsequent  headings/  Both  tunnels  were 
subsequently  constructed  by  means  of  bottom  headings  with  break-ups, 
the  Mersey  Tunnel  headings  being  drained  through  boreholes  to  the 
drainage  headings  ;  and  the  shore  portions  of  the  tunnels  were  advanced 
by  the  aid  of  additional  shafts.  At  the  Severn  Tunnel,  the  rock  was 
bored  by  drills  worked  b>"  compressed  air  ;  and  the  blasting  was  effected 
by  cotton  powder  or  toniie  in  both  tunnels,  on  account  of  its  compara- 
tive freedom  from  noxious  fumes.  The  headings  of  the  Severn  Tunnel, 
joined  in  iSSi,  proved  to  be  in  perfect  line,  3370  yards,  out  of  404S 
yards  between  the  m.iin  shore  shafts,  having  been  driven  from  the 
Monmouthshire  side,  the  actual  time  occupied  in  driving  having 
amounted  to  4  years  10  months;  and  the  divergence  in  the  lines  of  the 
Mersey  headings  was  only.^  inches  where  they  were  joined,  1115  yards 
from  the  Birkenhead  shaft,  the  difficulty  in  setting  out  the  line  having 
been  increased  by  the  pumping  shafts  being  away  from  tlie  centre  line. 

DiflBculties  resulting  from  Land  Springs. — The  greatest 
difficulty  in  constructing  the  Severn  Tunnel  resulted  from  the  piercing 
of  a  large  spring,  in  1S79,  in  driving  the  inland  heading  from  the 
Monmouthshire  shaft,  about  \\  furlongs  landwards  of  tlie  estuar\-, 
which  rapidly  flooded  the  works  and  arrested  their  progress  for  nearly 
14  months,  till  the  flow  of  water  could  be  controlled  by  pumping,  and 
the  spring  shut  off.  The  spring  burst  out  a  second  time  in  rSS;,  and 
again  flooded  the  works  for  a  short  time  :  and  eventually  sutScient 
pumping  power  was  established  in  a  shaft  sunk  by  the  side  of  the 
tunnel,  at  the  site  of  the  spring,  to  deal  with  the  whole  ^<y^'.  A  leakage 
into  the  works  did.  indeed,  occur  in  iSSi  from  a  pool  in  the  estuary 
near  the  Gloucestershire  shore :  but  it  was  soon  stopped  with  clay 
deposited  at  low  water  in  the  bed  of  the  pool.  In  constructing  the 
Mersey  Timnel,  also,  more  water  was  met  with  imder  die  land  than 
under  the  river,  though  one  fissure  was  met  with  near  the  centre  of  the 
tunnel,  filled  up  with  clay  and  disintegrated  sandstone.  The  remarkable 
freedom  from  water  in  both  cases  under  the  river,  must  be  attributed  to 
the  closure  of  the  interstices  in  the  strata  by  the  silt  of  the  river.  A 
watertight  door  for  dividing  the  long  heading  of  the  Severn  Timnel  in 
two  parts  in  case  of  flooding,  left  open  in  the  confusion  on  the  bursting 
out  of  the  large  spring,  was  closed  under  water  by  a  diver  carrying  a 
knapsack  of  compressed  oxygen,  which  greatl}'  facilitated  the  pumping 
out  of  the  water ;  but  flood  doors  pro%ided  in  the  Mersey  headings, 
were  not  required. 

Gradients  and  Drainage  of  Severn  and  Mersey  Tunnels. — 
The  Severn  Tunnel  has  been  given  descending  gradients  of  1  in  100 
and  r  in  90  from  each  end  respectively,  tor  rather  o^er  ;  miles  on  each 
side,  with  a  central,  level  portion  rather  more  than  a  furlong  in 
length  (Fig.  ijj):  and  the  iNlersey  Tunnel  has  falling  gradients  of 
I  in  30  and  i  ni  ::;  from  the  two  main  shafts  towards  the  centre, 
prolonged  upT\"ards  to  the  stations  on  each  shore,  with  lengths  of  about 

'  Frc<e;i:iiigs  Inst.   C.E..  vol.  Ixxxvi.  p.  40,  and  pL^tes  3  and  4  ;  and  '■  Actieve- 
ments  in  Kn^iiieering,"'  pp.  ^^4  to  100. 
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2f  and  ■^\  furlongs,  and  a  central  portion,  about  2\  furlongs  in  length, 
rising  towards  the  centre  with  gradients  of  i  in  900  to  provide  for 
drainage  to  the  headings  on  each  side  (Fig.  r  24,  p.  2 1 6).  In  order  to  keep 
these  tunnels  dry,  with  gradients  falling  towards  the  centre,  permanent 
pumping  machinery  has  to  be  maintained,  more  particularly  in  the  shafts 
in  communication  with  the  drainage  headings,  extending  to  a  depth  of 
200  feet  at  the  Severn  Tunnel,  and  170  feet  at  the  Mersey  Tunnel. 
Pumps  have  been  erected  in  five  shafts  at  the  Severn  Tunnel,  capable 
of  raising  66  million  gallons  of  water  per  day,  more  than  double  the 
maximum  hitherto  required ;  and  six  sets  of  pumps  have  been  placed  in 
the  main  shore  shafts  of  the  Mersey  Tunnel,  to  ensure  it  against  being 
flooded. 

Ventilation  of  Severn  and  Mersey  Tunnels. — These  sub- 
aqueous tunnels  descending  to  such  a  low  level  underground,  and 
necessarily  exposed  to  a  damp  atmosphere,  are  specially  in  need  of 
ventilation,  which  has  been  effected  in  the  case  of  the  Severn  Tunnel  by 
fans  working  in  the  two  main  shafts,  the  fan  in  the  Monmouthshire  shaft 
having  a  diameter  of  40  feet  and  a  width  of  1 2  feet.  The  ventilation  in 
the  Mersey  Tunnel  is  accomplished  by  two  fans  in  two  shafts  on  each 
side  of  the  river,  40  feet  and  30  feet  in  diameter,  and  12  feet  and  10  feet 
■wide,  by  which,  with  the  aid  of  ventilation  headings  opening  out  of  the 
tunnel,  the  foul  air  is  drawn  out  of  the  tunnel  into  the  ventilation 
headings,  and  thence  to  the  four  fans ;  the  tunnel  has,  however,  since 
1903  been  worked  by  electric  traction. 

Remarks  on  Severn  and  Mersey  Tunnels. — The  Mersey 
Tunnel  Railway,  about  3  miles  in  length,  cost  about  ;:^5oo,ooo  per 
mile,  including  two  stations,  purchase  of  property,  and  rolling-stock, 
equivalent  to  ;^2  84  per  hneal  yard,  which,  however,  embraces  expenses 
not  properly  chargeable  to  the  tunnel.  Subaqueous  tunnels  executed 
under  the  conditions  of  the  Severn  and  Mersey  tunn'els,  are  costly  and 
somewhat  hazardous  works ;  and,  moreover,  they  involve  a  yearly  charge 
in  pumping  for  drainage,  and  in  ventilation.  Nevertheless,  tunnels  of 
this  kind,  like  Alpine  tunnels,  should  not  be  regarded  merely  as  isolated 
works,  but  as  hnks  in  long  lines  of  communication,  the  utihty  and  traffic 
of  which  they  may  greatly  increase  and  extend,  which  is  the  function  the 
Severn  Tunnel  has  effected  for  the  Great  Western  Railway  system,  whose 
lines  to  the  north  and  south  were  formerly  severed  by  the  Severn  west  of 
Gloucester.  The  Severn  Tunnel  is  the  longest  railway  tunnel  in  England, 
being  1434  yards  longer  than  the  Totley  Tunnel  j  but  it  is  exceeded  in 
length,  to  the  extent  of  696  yards,  by  the  Hoosac  Tunnel  in  the  United 
States,  as  well  as  by  the  long  Alpine  tunnels  previously  described. 

Tunnelling  through  Clay  under  Lakes. — Instances  of  sub- 
aqueous tunnels  constructed  through  soft  soil  in  the  ordinary  manner, 
are  furnished  by  the  two  tunnels  driven  through  blue  clay  under  Lake 
Michigan,  for  supplying  Chicago  with  pure  water  from  the  lake,  at  a 
sufficient  distance  from  the  shore  to  be  beyond  the  influence  of  the 
sewage  and  refuse  discharged  into  the  lake  from  the  town.  The  first 
tunnel,  constructed  in  1864-67,  extends  from  a  land  shaft  near  the  shore 
of  the  lake,  to  a  lake  shaft  sunk  in  the  bed  of  the  lake  and  protected  by 
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timber  crib-work  weighted  with  rubble  stone.  The  excavation  was 
carried  out  from  both  shafts ;  and  the  tunnel  was  lined  with  two  rings 
of  brickwork,  being  given  an  inside  diameter  of  5  feet,  and  a  fall  shore- 
wards  of  3f  feet  in  its  length  of  2  miles,  to  provide  a  supply  of  50  million 
gallons  of  water  per  day.^  The  tunnel  was  ventilated  during  its  progress 
by  drawing  out  the  foul  air  through  an  8-inch  pipej  its  construction, 
together  with  its  two  cast-iron  9-inch  cylindrical  shafts,  occupied  1003 
days;  and  it  cost ^^ 2 7  per  hneal  yard.  The  second  tunnel,  constructed 
in  1872-74,  parallel  to  the  first  at  a  distance  of  50  feet,  has  an  internal 
diameter  of  7  feet,  in  order  to  afford  a  further  supply  from  the  lake  of 
100  million  gallons  a  day.  It  is  2  miles  83  yards  long  between  the 
shore  and  lake  shafts ;  its  lake  shaft  is  protected  by  the  same  crib-work 
as  the  first;  and  it  cost  £^2^  per  lineal  yard.  The  influx  of  water,  and 
the  obstruction  of  old  timber,  somewhat  impeded  the  sinking  of  the  land 
shafts  through  the  14-feet  layer  of  sand  overlying  the  clay  ;  and  a  leakage 
of  water  from  the  first  tunnel  caused  difficulties  in  sinking  the  second 
lake  shaft,  and  in  constructing  the  second  tunnel  close  to  the  crib;  but 
the  only  other  obstacle  encountered  in  making  the  tunnels,  was  the 
occasional  escape  of  inflammable  gas  from  pockets  in  the  clay. 

Iron  Shield  used  for  the  Thames  Tunnel. — Whilst  the  ordinary 
system  of  tunnelling  can  be  employed  for  subaqueous  tunnels,  carried 
at  a  considerable  depth  through  rock  rendered  watertight  by  long 
deposit  of  silt,  and  devoid  of  large  fissures,  and  also  through  stiff 
clay,  without  exceptional  difficulties,  special  contrivances  have  to  be 
resorted  to  in  carrying  subaqueous  tunnels  through  silt,  sand,  gravel, 
or  other  permeable  strata.  An  iron  shield  was  used  in  the  construction 
of  the  first  subaqueous  tunnel  in  soft  soil  under  the  Thames,  about  i-| 
miles  below  London  Bridge,  with  the  object  of  shutting  out  from  the 
works  any  influx  of  water  from  the  river  through  a  variable  bed  of  clay, 
at  a  minimum  depth  of  only  1 6  feet  below  the  bed  of  the  river.  The 
cast-iron  shield,  38  feet  wide,  7  feet  long,  and  22  feet  high,  was  divided 
into  three  horizontal  stages,  having  each  twelve  compartments  large 
enough  for  a  man  to  work  in,  and  excavate  the  face  in  front  of  the 
shield,  which  was  pushed  forward,  as  the  excavation  proceeded,  by  a 
series  of  horizontal  screws  resting  against  the  finished  brickwork  behind. 
Only  so  many  of  the  thirty-six  compartments  were  opened  at  a  time  as 
might  appear  safe ;  and  they  were  closed,  when  necessary,  by  horizontal 
boards  strongly  strutted  at  the  back.  Nevertheless,  the  river  burst  twice 
into  the  tunnel  works  through  seams  in  the  clay ;  and  the  holes  formed 
by  the  influx  were  closed  with  bags  of  clay.  The  rate  of  progress  was 
about  2  feet  in  24  hours;  but  owing  to  the  flooding  and  financial 
difficulties,  the  tunnel,  commenced  in  1825,  was  only  completed  in 
1843,  though  only  400  yards  long  between  the  shafts  (50  feet  in 
diameter  and  80  feet  deep)  sunk  on  each  bank ;  and  the  cost  of  the 
tunnel  reached  £1^37  per  lineal  yard.  The  tunnel  v.as  originally 
intended  to  provide  a  double  roadway  connecting  the  roads  on  the 

'   "Annual  Reports  of  the  Board  of  Public  Works  of  Chicago ;"  and  "  Tunnelling," 
H.  S.  Drinker,  pp.  911  to  930. 
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two  sides  of  the  river  ;  but  the  approaches  having  never  been  constructed, 
it  was  only  used  through  the  shafts  by  foot-passengers,  till,  in  1866,  the 
East  London  Railway  purchased  it  for  carrying  a  double  line  of  railway 
under  the  river,  thereby  forming  a  connection  below  London  Bridge 
between  the  lines  on  the  north  and  south  sides  of  the  river. 

Annular  Shield  or  Cutter. — A  shield  made  of  wrought  iron 
and  annular  in  form,  6-|  feet  internal  diameter  and  6  feet  long,  was 
employed  for  constructing,  through  soft  clay,  140  feet  of  the  tunnel 
carried  under  Lake  Erie  from  Cleveland,  in  1870-74,  for  supplying  the 
town  with  pure  water  from  the  lake.  This  shield  was  forced  forward 
by  h3^draulic  presses  so  as  to  cut  into  the  clay,  which  was  prevented 
from  coming  into  the  shield  too  fast  by  its  friction  against  some 
horizontal  shelves  in  the  front  part.'-  The  hinder  two  feet  of  the  shield 
were  made  smooth  inside  and  left  unobstructed,  so  that  the  brick  rings 
of  the  tunnel  could  be  constructed  under  its  shelter;  and  the  shield  was 
pushed  forward  about  16  inches  at  a  time,  so  that  it  still  overlapped  the 
finished  brickwork  for  8  inches,  leaving  sufficient  space  for  a  length  of 
two  brick  rings.  This  shield,  accordingly,  cut  into  the  clay  in  front, 
and  supported  the  excavated  length  till  the  brickwork  could  be  built ; 
but  it  was  not  adapted  for  contending  with  water-bearing  strata. 

Annular  Shield  with  Diaphragm  and  Cast-iron  Tube. — A 
little  earlier,  a  somewhat  similar  annular  wrought -iron  shield  was  used 
for  constructing  the  Tower  Subway  under  the  Thames  \  mile  below 
London  Bridge,  through  stiff  London  Clay,  with  a  minimum  thickness 
of  ground  of  2  2  feet  between  the  river-bed  and  the  tunnel.  This  shield, 
however,  4-|  feet  long,  was  provided  with  a  plate-iron  diaphragm  in 
front,  with  a  central  aperture  through  which  men  could  excavate  the 
clay,  and  eventually  pass  out  to  form  a  heading  in  advance,  along  which 
the  shield  was  subsequently  pushed  forward  by  screws,  aided  by  its 
cutting  edge  at  the  face.  The  cast-iron  tube  forming  the  lining  of  the 
subway,  having  an  internal  diameter  of  7  feet,  was  put  together  in 
successive  rings,  i|-  feet  long,  made  up  of  three  segments  and  a  key- 
piece  bolted  together,  under  shelter  of  the  rear  2|  feet  of  the  shield.^ 
The  i-inch  space  left  round  the  tube  by  the  advance  of  the  encircling 
shield,  was  filled  up  by  forcing  lias  lime  grout  into  it  through  small 
holes  formed  for  the  purpose  in  the  rings,  so  as  to  prevent  any  settle- 
ment of  the  surrounding  clay.  The  Tower  Subway  was  constructed 
in  about  nine  months  in  1869,  from  two  shafts,  10  feet  in- diameter, 
sunk  63  feet  and  56  feet  respectively,  below  the  surface  on  each  bank 
into  the  London  Clay;  no  difficulties  were  experienced  in  driving  it, 
a  maximum  rate  of  progress  of  9  feet  in  24  hours  having  been  attained; 
and  its  cost  of  about  _j^io,ooo,  for  a  length  of  tunnel  of  450  yards, 
was  equivalent  to  ^22  per  lineal  yard. 

The  adoption  of  a  cast-iron  tube  removes  the  liability  to  injury,  to 

'  "Annual  Report  of  the  Board  of  Trustees  of  Water-works,"  Cleveland,  1874  ; 
and  "Tunnelling,"  H.  S.  Drinker,  pp.  939  to  954. 

''  "On  the  Relief  of  London  Street  Traflic,  with  a  Description-  of  the  Tower 
Subway,"  P.  W.  Barlow,  London,  1867  ;  and  Proceedings  Iiist.  C.E.,  vol.  cxxiii. 
pp.  55  and  77- 
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which  the  Cleveland  tunnel  was  exposed,  by  the  shield  bearing  unduly 
on  the  extremity  of  the  jDrick  lining  when  pushed  forward,  and  settling 
somewhat  in  the  soft  day;  and  the  grouting  with  lime  round  the 
outside  of  the  tube,  where  the  stratum  traversed  has  sufficient  consistency 
not  to  fill  up  immediately  the  void  left  by  the  shield  in  its  advance, 
furnishes  a  valuable  protection  against  settlement.  The  addition  of 
an  air-tight  partition  across  the  completed  tube  at  the  back,  in  a 
suitable  position,  with  an  air-lock  providing  a  passage  through  it, 
enables  the  tube  to  be  advanced  through  water-bearing  strata  under  the 
protection  of  compressed  air,  and  completes  the  system  wtiich  has  been 
very  successfully  employed  for  some  subaqueous  tunnels  in  recent  years. 
Compressed  Air  and  Shield  Work  at  the  Hudson  and 
East  River  Tunnels,  New  York. — Compressed  air  was  employed 
in  constructing  the  double  tunnel  under  the  Hudson  River  for  con- 
necting Jersey  City  with  New  York,  which  was  mainly  carried  through 
silt,  with  a  minimum  thickness  of  ground  of  15  feet  between  the  bed  of 
the  river  and  the  crown  of  the  tunnel,  where  the  maximum  depth  of  water 
attains  60  feet ;  and  iron  rings,  2 J  feet  in  length,  built  up  in  segments, 
were  also  used,  the  top  portions  being  at  first  pushed  forward  to  serve  as  a 
hood  till  the  lower  excavation  could  be  accomplished,  and  the  rings  com- 
pleted. The  use  of  compressed  air,  however,  in  a  horizontal  tunnel,  is 
much  more  difficult  to  control  than  in  vertical  cylinders  or  caissons,  which 
constitute  a  sort  of  diving-bell ;  and  it  was  found  necessary  to  vary  the 
pressure  according  to  the  conditions,  for  with  too  low  a  pressure,  water 
leaked  in  through  the  silt,  and  with  too  high  a  pressure,  the  silt  lost  its 
compactness  by  the  forcing  back  of  the  water,  and  fell  in.  Leaks  also 
occurred  on  two  occasions  through  the  disturbed  silt,  flooding  the 
works ;  and  in  traversing  gravel  and  sand,  a  shield  had  to  be  resorted 
to,  built  in  pieces  down  the  face  of  the  excavation  as  it  progressed, 
and  strongly  strutted  to  keep  up  the  face.^  Moreover,  eventually,  as 
the  iron  rings,  constituting  the  framework  of  the  brick  tunnel  built 
inside,  could  not  be  maintained  in  a  perfectly  straight  line,  a  small 
pilot  tube,  60  feet  long  and  6  feet  in  diameter,  was  built  out  about  30 
feet  in  advance  of  the  finished  tunnel  which  supported  its  hinder  half; 
whilst  the  rings  of  the  tunnel  were  erected  in  exact  line  by  being 
strutted  by  radial  braces  from  the  pilot  tube.  After  various  stoppages 
due  to  flooding  and  deficiency  of  funds,  the  works,  which  had  been 
commenced  in  1874,  were  resumed  in  1889,  after  a  stoppage  of  about 
six  and  a  quarter  years,  with  the  aid  of  a  shield  and  cast-iron  tube 
similar  in  principle  to  the  Thames  Subway,  but  on  a  large  scale,  and 
with  the  addition  of  compressed  air.  The  steel  shield  was  10^  feet 
long,  divided  into  two  portions  by  a  plate-iron  diaphragm  across  it, 
5I  feet  inside  of  the  cutting  edge  ;  but  whilst  the  inner  portion  was  kept 
clear  for  the  erection  of  the  tube,  the  outer  portion  was  divided  into 
nine   compartments  by  two  horizontal  and  two  vertical  diaphragms. ^ 

'  "Tunnelling  under  the  Hudson  River,"  S,  D.  V.  Burr,  New  York,  1885  ;  and 
"  Achievements  in  Engineering,"  pp.  89  to  94. 

2  "  Practical  Tunnelling,"  F.  W.  Simms,  4lh  edition,  1896,  p.  494^,  and  plate 
xxxi.  B. 
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The  shield  was  pushed  forward  by  sixteen  hydrauhc  rams,  making  the 
cutting  edge  dig  its  way  into  the  soft  silt,  which,  filling  the  front  of  the 
shield,  was  squeezed  through  the  doors  {2.\  feet  by  2  feet)  in  the 
diaphragm.  The  cast-iron  tube,  having  an  outside  diameter  of  19I 
feet,  was  built  up  in  rings  under  shelter  of  the  rear  part  of  the  shield, 
each  ring  forming  a  length  of  i  foot  85-  inches  of  tube,  being  composed 
of  eleven  segments  and  a  key  piece,  with  a  skin  ■i.\  inches  thick  and 
flanges  9  inches  deep.  A  hydraulic  erector  was  adopted,  to  put  into 
position  and  support  each  of  the  heavy  segments  of  a  ring  whilst 
bolting  it  to  the  adjacent  segment.  An  additional  length  of  1900  feet 
of  the  Hudson  Tunnel  had  been  constructed  in  this  manner,  the 
greatest  weekly  advance  reaching  72  feet,  when  the  works  were  again 
stopped  in  July,  1891,  for  want  of  funds,  leaving  1600  feet  on  the  southern 
New  York  side  to  be  built  to  complete  the  tunnel,  which  was  subse- 
quently finished  and  opened  in  1908,  with  the  addition  of  a  second  tube. 

Simultaneously  with  the  completion  of  these  tubes,  the  Lower 
Hudson  Tunnels  from  Jersey  City  to  Fulton  Street  and  Cortlandt 
Street  were  commenced  by  means  of  shield  and  compressed  air.  These 
consist  of  two  cast-iron  tubes,  16  feet  7  inches  outside  diameter,  about 
70  to  90  feet  below  water  level,  and  are  a  mile  in  length  between 
banks.  The  Upper  and  Lower  Hudson  Tunnels  are  worked  with 
electric  cars. 

The  Pennsylvania  Railroad  Tunnels  are,  perhaps,  the  most  remarkable 
amongst  the  great  engineering  works  which  constitute  the  group  of  New 
York  subaqueous  tunnels.  These  tunnels,  under  the  Hudson  River, 
consist  of  two  tubes  of  cast  iron  lined  with  concrete,  23  feet  outside 
diameter  and  37  feet  apart  centres,  while  those  under  the  East  River 
consist  of  four  similar  tubes,  4000  feet  in  length  between  banks,  in  two 
pairs  about  300  feet  apart,  started  from  caissons  sunk  on  each  shore. 
These,  as  in  the  case  of  the  other  examples,  were  carried  out  by  means 
of  compressed  air  and  shield,  the  latter  being  provided  with  hydraulic 
"  segment  erectors  "  on  their  rear  face. 

The  tunnels  carrying  the  New  York  Rapid  Transit  Subway  under 
the  East  River,  known  as  the  Battery  Tunnels,  consist  of  two  cast-iron 
tubes  of  I  si  feet  inside  diameter  and  16  feet  8  inches  outside,  about 
4200  feet  in  length  between  banks,  with  a  maximum  depth  of  about  90 
feet  below  water  level. 

The  Steinway  or  Belmont  Tunnel  under  the  East  River  at  Forty- 
Second  Street,  consists  of  two  tubes  15^  feet  diameter  inside,  about  3000 
feet  long  between  banks,  and  having  a  maximum  depth  of  about  100 
feet  below  water  level. 

The  East  River  Gas  Tunnel,  one  of  the  earlier  tunnels  of  the  group, 
and  completed  in  1894,  about  half  a  mile  in  length,  and  100  feet  below 
water  level,  is  for  the  most  part  excavated  in  rock,  but  compressed  air 
was  resorted  to  where  soft  mud  occurred. 

It  is  impracticable  here  to  adequately  discuss  the  varied  difficulties 
encountered  during  the  progress  of  these  works,  arising  either  from  the 
soft  mud  of  the  Hudson  River  or  the  quicksands,  boulders,  and  rock  of 
the  East  River,   or  to  describe  the  bold  and  ingenious  methods  by 
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which  they  were  successfully  overcome.  It  must  suffice  to  say  that  the 
entire  record  constitutes  a  notable  example  of  the  application  of 
compressed  air  and  shield  work  to  the  construction  of  subaqueous 
tunnels  under  conditions  of  great  difficulty. 

Shield  and  Cast-iron  Tube  for  Tunnel  under  St.  Clair  River. 
— Prior  to  the  completion  of  the  works  above  described  a  tunnel  was 
successfully  carried  out  under  the  St.  Clair  River,  connecting  Lakes 
Huron  and  St.  Clair,  for  j  oining  the  Grand  Trunk  Railway  of  Canada  to  the 
United  States  railway  system  at  Port  Huron.  This  tunnel,  constructed 
in  1889-90,  is  2017  yards  long,  of  which  767  yards  are  under  the 
river  j  it  traverses  blue  clay  sufficiently  compact  for  compressed  air  to 
have  been  dispensed  with ;  and  its  tube,  with  an  internal  diameter  of 
20  feet,  is  lined  inside  with  masonry,  and  affords  a  passage  for  a  single 
line  of  railway,  which  is  now  worked  electrically. 

Tunnelling  under  the  Thames  with  Compressed  Air,  Shield, 
and  Tube. — The  tunnel  constructed  under  the  Thames  at  Blackwall 
in  1892-97,  for  connecting  the  roads  on  the  two  sides  of  the  river, 
furnishes  a  good  illustration  of  the  successful  application  of  the  system 
in  tunnelling  through  water-bearing  strata  at  a  small  depth  below  the 
bed  of  a  tidal  river.  The  total  length  of  the  work  is  6200  feet,  including 
1735  feet  of  open  approaches  at  the  two  ends  flanked  by  retaining  walls  ; 
whilst  out  of  the  4465  feet  of  covered  way,  1349  feet  were  excavated 
in  the  open  and  then  arched  over,  known  as  the  "  cut  and  cover " 
method,  and  the  remaining  central  31 16  feet  were  carried  out  by 
tunnelling  with  a  shield  under  compressed  air,  of  which  1220  feet  are 
under  the  river  ^  (Fig.  126,  p.  216).  The  strata  traversed  consisted  of 
clay,  coarse  gravel,  sand,  shale,  and  a  little  chalk ;  and  at  one  place, 
where  the  shield  had  to  pass  at  a  minimum  depth  of  five  feet  below  the 
bed  of  the  river,  a  layer  of  clay  was  temporarily  deposited  from  hopper 
barges  in  the  bed  of  the  river,  on  the  intervening  stratum  of  coarse 
gravel,  along  450  feet  of  the  line  of  the  tunnel  for  a  width  of  150  feet, 
its  maximum  thickness  reaching  ten  feet.  This  layer  checked  the 
escape  of  air  through  the  coarse  gravel,  and  also  prevented  the  pressure 
of  air  from  the  tunnel  forcing  up  the  thin  stratum  between  it  and  the 
river-bed.  The  steel  shield  was  igj-feet  long  and  27!  feet  outside 
diameter ;  and  its  forward  portion  was  stiffened  by  three  horizontal  and 
three  vertical  plate  diaphragms,  dividing  the  working  face  into  four  floors 
and  twelve  compartments  (Figs.  128  and  129,  p.  216).  Two  cross 
diaphragms,  one  about  the  centre  of  the  shield  and  the  other  3  feet 
behind  it,  shut  off  the  face  completely  from  the  tunnel  when  necessary ; 
and  four  air-locks  provided  for  access  to  the  face ;  whilst  openings  in 
the  cross  diaphragms,  closed  by  doors  and  furnished  with  shoots  in  all 
the  compartments,  enabled  the  material  from  the  face  to  be  disposed  of. 
The  shield  was  forced  forward  by  twenty-eight  hydraulic  rams ;  and  in 
driving  it  through  wet  sand  and  gravel  under  the  river,  six  additional  rams 
were  required,  giving  a  total  pressure  of  5165  tons.  The  rear  portion  of 
the  shield,  for  a  length  of  6f  feet,  was  kept  clear  as  usual  for  the  erection 
of  the  rings,  each  2\  feet  long,  so  that  the  shield,  when  pushed  forward 
'   Proceedings  Inst.  C,E.,  vol.  cxxx.  p.  52,  and  plates  2  and  3. 
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sufficiently  for  the  erection  of  another  ring,  still  fully  overlapped  the  last 
completed  ring.  The  rings,  having  an  external  diameter  of  27  feet,  and 
made  up  of  fourteen  segments  and  a  key,  were  erected  with  the  help  of 
two  hydraulic  erectors  carried  on  the  back  of  the  shield  (Fig.  129,  p. 
216),  which  lifted  the  segments  successively  into  place.  The  flanges 
were  eventually  buried  in  a  filling  of  concrete,  hned  on  the  inside  face 
with  glazed  tiles.  The  roadway  through  the  tunnel  is  16  feet  wide, 
with  a  footway  on  each  side ;  and  there  is  a  capacious  subway  under 
the  road  for  pipes  (Fig.  127,  p.  216).  The  cost  of  the  work  amounted 
to  ;^87 1,000,  equivalent  to  ^^421  per  lineal  yard  of  tunnel  and 
approaches  ;  whilst  the  subaqueous  portion  of  the  tunnel  cost  about 
;,^5  50  per  lineal  yard. 

The  Blackwall  Tunnel  was  followed  by  the  construction  in 
1899-1902,  under  compressed  air  and  with  a  shield,  of  the  Greenwich 
Footway,  consisting  of  a  tunnel  connecting  two  shafts,  one  at  Poplar, 
the  other  at  Greenwich,  1217  feet  apart.  The  shafts  are  43  feet 
external,  and  35  feet  internal  diameter.  The  tunnel  is  lined  with  cast 
iron  similar  in  construction  to  other  works  of  the  same  class,  12  feet 
9  inches  external  and  11  feet  9  inches  internal  diameter,  the  footway 
being  8  feet  9  inches  in  width,  with  a  headway  at  centre  of  8  feet 
8  inches.  Gradients  of  i  in  15  from  each  shaft  falling  towards  the 
river  are  connected  by  a  gradient  of  i  in  277  falling  towards  Greenwich.' 

The  Rotherhithe  Tunnel,  opened  in  1908,  from  Rotherhithe  to 
Ratchfif,  has  a  total  length  of  6883  feet,  of  which  3689  feet  are  cast-iron 
tunnel,  and  3 1 94  feet  are  of  open  approach  and  cut-and-cover,  while 
the  subaqueous  portion  is  15705-  feet  in  length  centres  of  shafts.  The 
internal  diameter  is  27  feet  giving  a  roadway  16  feet  wide,  with  two 
footways  4  feet  8J  inches  wide  each,  the  external  diameter  of  the  cast- 
iron  ring  being  30  feet.  Four  shafts  were  sunk  by  means  of  steel 
caissons  60  feet  diameter,  two  on  each  side  of  the  river.  The  approach 
gradients  are  about  i  in  36  down  to  the  subaqueous  portion,  which  is 
on  a  gradient  of  i  in  800,  falling  towards  Rotherhithe.  A  pilot  tunnel 
12  feet  6  inches  outside  diameter,  was  first  driven  to  ascertain  the 
nature  of  the  strata,  followed  by  the  construction  of  the  main  tunnel  by 
means  of  compressed  air  and  shield.^ 

Difficulties  attending  Employment  of  Compressed  Air  for 
Tunnelling. — The  main  difficulty  experienced  in  using  compressed 
air  in  driving  a  horizontal  tube,  consists  in  the  pressure  required  for 
keeping  the  bottom  portion  of  the  section  clear  of  water  exceeding  the 
pressure  needed  at  the  top,  so  that  with  a  sufficient  bottom  pressure,  the 
air  tends  to  escape  at  the  top.  The  tendency  also  of  water  to  come  in, 
and  therefore  the  pressure  required  to  resist  it,  varies  with  changes  in 
the  nature  or  condition  of  the  strata ;  whilst  a  sudden  large  escape  of 
air  from  the  top,  by  lowering  the  pressure,  often  leads  to  a  sudden 
inrush  of  water;  and,  moreover,  when  it  occurs  under  the  bed  of  a 
river,  by  loosening  the  intervening  strata,  the  influx  of  water  into  the 
works  is  further  promoted.     In  traversing  very  porous  water-bearing 

*  Proceedings  Inst.  C.E  ,  vol.  cl. 
°  Ibid.,  vol.  clxxv. 
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strata,  such  as  the  gravel  beds  of  the  Blackvvall  Tunnel,  the  openings 
in  the  diaphragm  of  the  shield,  through  which  the  excavated  materials 
are  drawn,  have  to  be  reduced  to  a  minimum,  the  gravel  having  been 
taken  from  the  face  of  the  Blackwall  Tunnel  through  holes  of  only  seven 
inches  by  four  inches  for  many  days  in  succession,  the  rate  of  progress 
under  such  conditions  being  sometimes  only  one  foot  per  day.  Pro- 
vision also  has  to  be  made  against  any  sudden  influx  of  water  from  an 
escape  of  air  or  other  cause,  by  hanging  an  air-tight  screen  a  short 
distance  back  from  the  shield,  across  the  upper  half  of  the  tunnel,  with 
an  air-lock  at  the  top,  through  which,  on  the  occurrence  of  a  rapid 
flooding,  the  men  could  escape  to  the  back  of  the  screen,  where,  being 
sure  of  finding  an  air-space,  they  could  pass  along  a  gangway  to  the 
emergency  air-lock  at  the  top  of  the  brick  bulkhead  separating  the  portion 
of  the  tunnel  under  compressed  air  from  the  rest. 

Compressed  Air  Caisson  Disease,  its  effects,  origin,  and 
treatment. — The  maximum  pressure  reached  both  in  the  Hudson 
and  Blackwall  Tunnels,  was  about  35  lbs.  per  square  inch  beyond  the 
atmospheric  pressure;  and  it  was  found  at  the  Hudson  Tunnel,  that  the 
men,  on  leaving  the  compressed  air,  were  liable  to  be  suddenly  seized 
with  pains  in  the  limbs,  and  sometimes  paralysis ;  and  the  prevalence 
of  this  illness  proved  to  be  greater  in  proportion  to  the  pressure,  and 
the  deficiency  in  purity  of  the  air.  A  man  might  work  in  compressed 
air  for  months  without  feeling  any  ill-eifects,  and  then  one  day  be 
suddenly  struck  down  after  leaving  his  work.  Under  a  pressure  of 
35  lbs.,  the  amount  of  carbonic  acid  in  the  air  should  not  be  allowed  to 
exceed  one  in  1000.  The  high  death-rate  amongst  the  men  employed 
under-  compressed  air  in  the  Hudson  Tunnel,  led  to  the  adoption  of  a 
compressed-air  hospital,  in  which  men  were  placed  on  exhibiting  any 
signs  of  illness  on  emerging  into  the  open  air.  In  this  chamber,  filled 
with  pure  air  under  a  moderate  pressure,  the  men  generally  felt  immediate 
relief;  and  by  reducing  the  pressure  very  gradually,  the  symptoms  did 
not  reappear  on  reaching  the  atmospheric  pressure.  This  method  of 
treating  the  first  symptoms  of  the  compressed-air  illness,  was  adopted 
from  the  commencement  at  the  Blackwall  Tunnel  with  successful 
results. 

Investigations  into  the  nature  of  compressed  air  caisson  disease 
appear  to  shew  that  the  primary  cause  of  the  malady  is  the  absorption 
by  the  body  of  nitrogen,  and  the  formation  of  bubbles  in  the  blood  and 
tissues,  producing  results  varying  with  the  organs  affected,  while 
experience  has  so  far  shewn  that  the  disease  may  be  largely  mitigated 
by  the  adoption  of  periods  of  slow  decompression  varying  in  length 
with  the  air  pressure,  and  the  length  of  shift,  combined  with  a  sufficiently 
low  percentage  of  carbonic  acid  in  the  air  at  the  working  face. 

Concluding  Remarks. — The  annular,  steel  shield,  with  its  strong 
cutting  edge  which  excavates  the  material  in  soft  soil  under  hydraulic 
pressure,  and  with  its  transverse  diaphragm  which  can  be  partially  or 
wholly  closed  against  the  influx  of  water,  the  cast-iron  lining  which 
is  gradually  erected  ring  by  ring  under  the  perfect  shelter  of  the 
shield,  after  each  adequate   advance  of  the  shield,  and,  finally,  the 
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introduction  of  air  under  pressure  into  the  shield  and  front  part  of 
the  completed  tunnel,  together  constitute  a  system  which  enables 
tunnelling  to  be  accomplished  through  water-bearing  strata,  even  when 
a  river  overhead  is  in  direct  contact  in  places  with  the  permeable  strata. 
These  strata  require  in  such  a  case  to  be  partially  closed  and  weighted  with 
a  deposit  of  clay  on  their  surface,  to  check  the  escape  of  the  air  and  the 
disturbance  of  the  strata,  and  to  stop  as  far  as  possible  the  rapid  down- 
ward percolation  of  the  river  water.  The  shield  performs  the  various 
functions,  of  excavator  at  the  face  with  its  cutting  edge  and  hydraulic 
presses ;  of  protector  of  the  working  chamber  from  flooding  by  its 
transverse  diaphragm,  which  also  regulates  the  ingress  of  excavated 
material  by  variations  in  its  openings  according  to  circumstances  ;  and 
of  timbering  at  its  rear  part,  by  keeping  up  the  excavations  till  the 
lining  has  been  constructed. 
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METROPOLITAN    RAILWAYS. 

Types  of  Metropolitan  railways — Underground  Railways:  two  forms  of 
construction,  differences,  advantages  and  disadvantages  of  the  two 
systems  ;  London  Metropolitan  Railway,  description,  methods  of  con- 
struction, diversion  of  sewers,  ventilation,  cost ;  Low-level  London  Electric 
Railways,  instances,  methods  of  construction,  advantages,  arrangements 
of  tunnels,  dimensions,  depth,  ventilation,  remarks  ;  Paris  Metropolitan 
Railway,  preliminary  works,  course  and  length,  description,  stations  ; 
Glasgow  District  Railway  ;  New  York  Rapid  Transit  Subway  :  Chicago 
Underground  Freight  Railways — Overhead  Eailways :  on  brick 
viaducts,  instances,  Berlin  Metropolitan  Railway,  description  and  cost ; 
New  York  and  Brooklyn  Elevated  Railways,  lengths,  different  types  of 
iron  viaducts,  gradients  and  curves,  cost  of  New  York  lines,  modifications 
at  Brooklyn  ;  Liverpool  Overhead  Railway,  length,  description,  swing 
and  bascule  bridges,  cost ;  Berlin  Electric  Railway,  description  of  steel 
viaduct,  gradients  and  estimated  cost — Comparison  of  overhead  and 
underground  railways — Widening  Railways :  methods,  retaining  walls 
for  cuttings  and  embankments,  construction,  essential  provisions  for 
retaining  walls. 

When  railways  have  to  be  extended  into  large  cities  for  the  convenience 
of  passengers,  or  when  the  growth  of  a  city  and  the  increase  of  traffic 
afford  scope  for  a  railway  within  the  city  itself,  to  expedite  transit  and 
prevent  the  overcrowding  of  the  streets,  two  distinct  methods  of  con- 
struction can  be  resorted  to,  namely,  overhead  lines  like  the  Charing 
Cross  Railway  from  London  Bridge  Station,  and  the  extension  of  the 
South-Western  Railway  from  Nine  Elms  to  Waterloo  Bridge  Station, 
and  underground  lines  like  the  Metropolitan  and  City  railways.  Under- 
ground railways  avoid  all  interference  with  the  traffic,  by  passing  under- 
neath the  streets ;  whilst  overhead  railways  have  to  be  raised  sufficiently 
for  the  bridges  by  which  they  cross  over  the  streets,  to  leave  adequate 
headway  under  them  for  the  vehicular  traffic,  and  are  somewhat  un- 
sightly. A  special  type  of  above-ground  city  railways  is  carried  on 
slender  pedestals  and  girders  along  the  streets,  at  a  sufficient  elevation 
not  to  interfere  with  the  road  traffic,  of  which  the  New  York  Elevated 
Railway  and  the  Liverpool  Overhead  Railway  are  instances ;  but  such 
railways  are  only  suitable  for  the  strictly  commercial  part  of  a  city,  as  in 
Liverpool,  where  the  convenience  of  a  railway  outweighs  the  obstruction 
it  presents  in  the  streets,  and  the  discomfort  of  its  noise. 
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Underground  Railways. 

Underground  railways  have  been  constructed  on  two  different 
principles.  In  the  one  case,  the  railway  is  carried  at  only  a  moderate 
depth,  for  the  most  part,  below  the  surface,  so  that  it  can  be  to  a  great 
extent  constructed  on  the  "cut  and  cover"  system;  the  stations  are 
readily  accessible  from  the  streets,  and  are  generally  in  open  cutting; 
and  tunnelling  is  only  resorted  to  in  places  where  the  ground  rises 
rapidly,  as  exemplified  by  the  Metropolitan  Railway  in  London.  In 
the  other  case,  the  railway  is  formed  in  tunnel  throughout,  at  a  con- 
siderable depth  below  the  surface ;  and  the  stations  are  reached  from 
shafts  in  which  hydraulic  lifts  work,  a  system  adopted  in  the  recent 
underground  lines  constructed  in  London  for  connecting  South  London, 
Waterloo  Station,  and  Central  London  as  far  west  as  Shepherd's  Bush, 
with  the  City  and  in  other  well-known  lines. 

Other  important  differences  between  the  two  systems  are,  that  the 
Metropolitan  Railway  forms  connections  at  several  points  with  other 
railways,  and,  though  now  electrified,  was  for  many  years  served  by 
steam  locomotives  which  ran  over  connecting  lines  outside  the  metro- 
polis ;  whilst  the  low-level  City  railways  are  quite  independent  lines,  and 
are  worked  by  electricity.  Moreover,  in  constructing  a  railway  under 
a  city  at  a  moderate  depth  below  the  surface,  houses  have  to  be  pulled 
down,  or  their  foundations  underpinned  and  supported,  streets  are 
temporarily  interfered  with,  and  sewers,  water-mains,  and  gas-pipes  have 
to  be  diverted ;  whereas  railways  formed  in  single-line  tunnels  lined  with 
circular  rings,  at  a  good  depth,  avoid  interference  with  the  houses  and 
streets  under  which  they  pass,  except  at  the  shafts,  and  keep  below  the 
level  of  the  sewers.  The  first  system  possesses  the  advantages  of  forming 
very  serviceable  links  with  other  railways,  and  of  having  easily  accessible, 
and,  for  the  most  part,  open-air  stations;  whilst  the  second  system  has 
the  merit  of  being  constructed  at  a  smaller  cost,  owing  to  the  slight 
extent  to  which  it  interferes  with  the  property  above  it. 

The  electrification  of  the  Metropolitan  has  modified  the  comparison 
formerly  instituted  between  the  high  and  low  level  systems  of  under- 
ground railways  as  regards  atmospheric  vitiation,  the  difficulties  formerly 
experienced  on  the  Metropolitan  having  been  relieved  by  the  change 
from  steam  to  electricity.  The  stale  atmosphere  of  low  level  tunnels 
cannot  be  adequately  changed  without  the  assistance  of  artificial 
ventilation,  but  the  stuffiness  arising  in  such  situations  is  counteracted 
to  some  extent  by  the  motion  of  the  air  caused  by  constant  traffic ;  the 
Metropolitan  has  however  the  advantage  of  the  more  open  nature  of  its 
construction  near  the  surface. 

London  Metropolitan  Railway. — The  line,  which  passes  in  a 
sort  of  irregular,  flattened,  elliptical  course  under  the  most  central 
portion  of  London,  embracing  the  area  comprised  between  the  Tower 
and  Kensington  east  and  west,  and  Regent's  Park  and  Pimlico  north 
and  south,  commonly  known  as  the  Underground  or  Inner  Circle 
Railway,  rung  at  as  uniform  a  depth  as  practicable  below  the  surface, 
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following  approximately  the  natural  irregularities  of  the  ground,  except 
where  the  changes  in  level  are  too  abrupt,  and,  consequently,  deep 
cuttings  and  tunnels  were  adopted.^  The  depth  of  the  rail-level  below 
the  surface  ranges  from  9  feet  in  shallow  cutting,  up  to  63  feet  in 
tunnel  j  but  the  depth,  for  the  most  part,  is  comprised  between  15  and 
25  feet.  The  railway  rises  to  a  maximum  elevation  of  about  83  feet 
above  Ordnance  datum  (mean  sea-level  at  Liverpool)  at  Edgeware  Road 
Station,  and  descends  to  its  lowest  point  of  9  feet  below  the  same  level 
under  Victoria  Street ;  and  the  steepest  gradients  employed  for  over- 
coming the  differences  in  level,  are  i  in  70,  i  in  75,  and  i  in  100.  The 
limiting  radius  of  the  curves  on  the  Inner  Circle  is  10  chains;  but  a 
curve  of  6f  chains  radius  had  to  be  inserted  at  the  junction  of  the  Great 
Northern  branch. 

The  railway  passes  for  a  considerable  portion  of  its  length  through 
covered  ways,  constructed  on  the  "  cut  and  cover  "  principle,  where  there 
are  streets  or  very  valuable  property  overhead  (Figs.  130  to  133),  actual 
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tunnelling  having  been  resorted  to  only  for  728  yards  under  the  higher 
part  of  Clerkenwell,  and  for  42 1  yards  under  Campden  Hill,  where  the 
steepest  gradient  occurs;  and  the  remainder  of  the  line  is  in  open 
cutting,  at  the  sides  of  which  retaining  walls  take  the  place  of  slopes  to 
economize  land  (Figs.  T34  and  135,  p.  230).  In  constructing  the  covered 
ways,  after  clearing  the  site  where  necessary,  the  timbered  trench  was 
carried  out  in  the  first  portion  of  the  line  to  its  full  width  at  once,  and 
the  requisite  depth,  the  retaining  walls  being  then  built  at  each  side,  and 
finally  the  line  arched  over;  but  in  the  later  portions,  the  side  walls 
were  each  built  in  a  timbered  trench,  6  feet  in  width,  and  carried  up  to 
4  feet  above  the  springing,  after  which  the  excavation  was  completed 
to  the  full  width  down  to  the  springing,  the  centering  erected,  the  arch 
turned,  and  finally  the  central  mass  of  earth  was  excavated  to  the  full 
depth  (Fig.  133).  Where  the  depth  of  the  railway  below  the  surface  was 
ample,  a  brick  arch  with  a  good  rise  was  used  for  the  covering  (Fig.  131)  • 
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but  in  some  places,  shallow  iron  girders,  6  to  8  feet  apart,  supporting 
small  brick  arches  between  them,  had  to  be  adopted  to  provide  the 
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necessary  headway  (Fig.  132)  ;  and  in  many  places,  buildings  have  been 
erected  over  the  covered  way.     The  portion  of  the  covered  way  along 
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the  Thames  Embankment  was  built  simultaneously  with  the  embank- 
ment ;  but  in  other  places,  where  the  railway  runs  under  streets,  the 
roadway  had  to  be  maintained  during  the  progress  of  the  works  under- 
neath them,  by  means  of  timber  balks  stretching  across  the  excavations, 
on  which  timber  planking  was  laid  (Fig.  133).  Care  also  had  to  be 
taken  to  avoid  disturbing  adjacent  buildings,  by  carrying  out  the 
excavations  in  short  lengths,  and  following  on  as  quickly  as  possible  with 
the  side  walls  and  arch,  and  by  underpinning  the  foimdations  in  certain 
cases.  Recesses  were  formed  in  the  side  walls  of  the  covered  ways  at 
intervals  of  30  feet,  as  shelters  for  workmen  during  the  passage  of  a 
train,  a  system  commonly  resorted  to  in  tunnels  and  on  viaducts  where 
the  clear  space  at  the  sides  is  small. 

At  the  sides  of  the  open  cuttings,  provided  where  the  railway  comes 
near  the  surface  away  from  streets,  and  the  cost  of  land  is  not  exces- 
sive, retaining  walls  of  brickwork  and  concrete  were  built,  with  piers 
3  feet  wide  and  recesses  of  8  feet,  having  a  batter  on  the  face  of  i  in  8, 
and  a  thickness  at  the  base,  5  feet  below  rail-level,  of  about  two-fifths  of 
their  height  (Fig.  134).  Where  the  depth  of  the  cutting  is  considerable, 
one  or  two  rows  of  cast-iron  struts,  or  narrow  brick  arches  at  intervals, 
have  been  introduced,  enabling  the  thickness  of  the  retaining  walls  to 
be  reduced  (Fig.  135). 

The  sewers  interfered  with  by  the  railway,  were  in  some  cases 
carried  over  the  line  in  cast-iron  tubes  or  pipes  supported  by  girders ; 
and  in  other  cases,  the  sewers  were  gradually  lowered  from  some 
distance  back,  and  carried  under  the  line  in  a  brick  channel  with  an 
iron  top ;  whilst  occasionally  new  sewers  were  constructed  along  the 
covered  way,  to  replace  the  intersected  sewers.  Gas-pipes  and  water- 
mains  have  been  generally  carried  across  the  line  in  iron  troughs. 

Openings  have  been  provided  at  the  sides  of  the  underground 
stations,  and  also  in  some  streets,  for  the  escape  of  the  noxious  smoke 
emitted  by  the  locomotives ;  but  objections  were  raised  against  a  con- 
siderable increase  in  the  number  of  openings  in  the  streets  under  which 
the  railway  runs ;  and  the  working  of  some  ventilating  fans  was  put  a  stop 
to,  on  account  of  the  vibrations  produced  by  them.  Accordingly,  the 
adoption  of  electrical  traction  appeared  to  be  the  best  means  of 
improving  the  condition  of  the  air,  and  the  result  of  the  substitution 
of  steam  by  electricity  appears  to  have  justified  this  view. 

The  cost  of  the  works  alone  of  this  railway  appears  to  have  amounted, 
on  the  average,  to  nearly  ;i^20o,ooo  per  mile  of  double  line ;  but  the 
total  cost,  was  very  largely  augmented  by  expenditure  on  land,  financial 
arrangements,  and  various  special  items.^ 

Low-level  London  Electric  Kailways. — The  underground 
railways  recently  constructed  and  projected  in  London,  have  been  all 
designed  as  electric  railways,  carried  at  a  sufficient  depth  below  the 
surface  to  avoid  interference  with  streets,  buildings,  and  sewers,  being 
constructed  in  tunnel  advanced  by  aid  of  a  shield  with  a  cutting  edge 
pushed  forward  by  hydraulic  presses,  and  lined  with  circular  cast-iron 
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rings,  on  precisely  the  same  principle  as  was  adopted  in  the  construction 
of  the  Blackwall  and  other  subaqueous  tubular  tunnels  described  in  the 
last  chapter.  The  City  and  South  London  Railway,  connecting  Stock- 
well  with  the  City  at  King  William  Street,  opened  in  1890,  was  the  first 
railway  of  this  type  ;  and  it  has  been  followed  by  the  Waterloo  and  City 
Railway,  opened  in  1898;  the  Central  London  Railway  running  from 
Wood  Lane  and  Shepherd's  Bush  under  the  Uxbridge  and  Bayswater 
Roads,  Oxford  Street  and  Holborn  to  the  Bank,  opened  in  igoo;  the 
Baker  Street  and  Waterloo  opened  in  1906;  the  Great  Northern, 
Piccadilly  and  Brompton  Railway  (Hammersmith  to  Finsbury  Park)  the 
Charing  Cross  and  Hampstead ;  the  Great  Northern  and  City.  Three 
of  these  railways,  in  connecting  South  London  and  Waterloo  Station 
with  the  northern  part  of  London,  have  to  pass  under  the  Thames, 
near  London  Bridge,  Blackfriars  Bridge,  and  Charing  Cross  Bridge, 
respectively ;  but  as  these  subaqueous  tunnels  have  been  carried  through 
the  London  clay  underlying  the  bed  of  the  river,  their  construction  has 
presented  no  difficulty  in  comparison  with  the  portions  of  the  tunnels 
traversing  the  gravel  beds,  charged  with  water  and  resembling  sub- 
terranean rivers,  which  are  met  with  in  places  at  some  depth  under 
London,  covering  depressions  in  the  London  Clay,  where  it  was  neces- 
sary to  have  recourse  to  compressed  air  for  carrying  forward  the  tunnel. 

By  constructing  these  low-level  lines  almost  wholly  under  streets,  the 
danger  of  any  settlement  of  buildings  and  interference  with  the  under- 
ground rights  of  private  owners  of  property  are  avoided  as  far  as 
possible ;  whilst  the  stations  are  thereby  very  conveniently  situated 
alongside  the  main  thoroughfares  of  traffic,  which  the  railway  accommo- 
dates and  relieves. 

Serious  vibrations,  however,  have  been  experienced  from  the 
Central  Railway,  resulting  to  a  great  extent  from  the  sleepers  having 
been  laid  upon  the  tubes  without  the  intervention  of  ballast,  as  well  as 
the  heavy  motors  employed. 

Though  the  use  of  temporary  shafts  in  the  roads  has  been  practically 
given  up  in  the  interests  of  the  traffic  and  the  owners  of  property  along 
the  route,  the  lift  shafts  at  the  side  of  the  stations,  situated  on  acquired 
land  adjoining  the  street,  which  have  to  serve  during  the  construction  of 
the  line  for  the  removal  of  the  excavations  and  the  supply  of  materials, 
are  very  well  placed  for  cartage.  A  temporary  shaft  was  sunk  in  the 
river-bed,  on  the  line  of  the  crossing  under  the  river,  of  both  the  City 
and  South  London  Railway  and  the  Baker  Street  and  Waterloo  Railway, 
to  facilitate  the  removal  of  the  excavations  by  means  of  river  barges, 
instead  of  by  carts  through  crowded  thoroughfares. 

The  up  and  down  lines  of  these  low-level  railways  have  been  placed 
in  separate  tunnels,  owing  to  certain  advantages  which  this  system 
affords.-'  Thus  the  ventilation  of  an  underground  line,  which  can  have 
no  communication  with  the  outer  air  except  at  the  stations,  is  promoted 
by  the  train  acting  like  a  sort  of  piston,  and  driving  the  air  before  it  in 
a  single  tunnel ;  the  space  occupied  by  the  railway  can  be  reduced  by 
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running  one  tunnel  above  the  other  under  a  narrow  street,  where  other- 
wise the  rights  of  property  at  the  sides  would  have  to  be  encroached 
upon;  and  two  small  tunnels  can  be  constructed  with  greater  safety, 
more  cheaply,  and  with  less  excavation,  than  a  tunnel  for  a  double  line. 
Moreover,  with  a  single-line  tunnel,  a  dip  can  be  given  to  the  line 
between  the  stations,  with  gradients  adjusted  to  suit  the  load,  so  as  to 
diminish  the  cost  and  increase  the  speed  of  working  the  trains,  as 
effected  on  the  City  and  South  London  Railway,  where  the  descending 
gradient  on  leaving  a  station  is  i  in  30,  followed  by  an  ascending 
gradient  of  i  in  100  on  approaching  the  next  station. 

The  cast-iron  tube  forming  each  single-line  tunnel  of  the  City  and 
South  London  Railway,  has  an  inside  diameter  of  lo-^  feet  in  one  part, 
and  \o\  feet  in  the  remainder,  each  ring  having  a  length  of  19  and 
20  inches  respectively  (Fig.  136) ;  whilst  the  rings  of  the  tube  of  the 

TUBULAR    TUNNEL   WITH    CAST-IRON    LINING. 
Fig.  136.— City  and  South  London  Railway. 


Waterloo  and  City  Railway  have  inside  diam.eters  of  12-  and  12^  feet, 
and  a  length  of  20  inches.  Compressed  air  has  been  resorted  to  when, 
on  approaching  a  stratum  of  gravel,  the  thickness  of  clay  above  the 
tunnel  is  reduced  to  about  5  feet ;  and  the  most  troublesome  water- 
bearing stratum  is  generally  found  in  the  coarse  gravel  lying  directly  on 
the  top  of  the  London  Clay.  One  of  the  air-locks,  constructed  with  a 
lining  of  brickwork  and  concrete,  and  iron  doors,  for  proceeding  with 
compressed  air  in  tunnelling  through  gravel  and  sand  for  the  City  and 
South  London  Railway,  is  shown  in  Fig.  137  ;  and  these  brick  air-locks 
are  found  preferable  for  the  men  to  air-locks  with  plate-iron  sides,  owing 
to  their  preserving  a  more  equable  temperature.^    The  maximum  depth 
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below  the  water-level  of  the  subaqueous  portion  of  the  City  and  South 
London  tunnels,  is  75  feet,  and  of  the  Waterloo  and  City  tunnels, 
62  feet. 

The  rate  of  progress  on  the  City  and  South  London  Railway  reached 
eventually  a  maximum  of  16  feet  per  day  at  each  face,  and  80  feet  per 
week  for  several  weeks  in  succession.  The  segments  of  the  rings  of 
the  tunnels  of  this  railway,  weighing  only  4-|-  cwts.,  could  be  readily 
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Fig.  137. — City  and  South  London  Railway. 
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raised  and  put  in  place  by  six  men.  The  stations  are  situated  in  brick 
tunnels  of  larger  dimensions  to  give  space  for  the  platform,  which  were 
constructed  by  the  aid  of  strong  timbering  in  the  ordinary  manner. 
Hydraulic  lifts  are  placed  in  the  shafts,  25  feet  in  diameter,  communi- 
cating with  the  stations,  for  the  conveyance  of  passengers  between  the 
station  and  the  street,  the  difference  in  level  being  between  51  and 
65  feet.  The  ventilation  of  the  railway  is  effected  through  the  stations 
and  shafts ;  and  in  order  to  reduce  the  resistance  offered  by  the  air  to 
the  passage  of  a  train  in  a  confined  space,  and  the  rush  of  air  into 
a  station  produced  by  an  approaching  train  under  such  circumstances 
connecting  passages  have  been  provided  in  places  between  the  two 
tunnels.     These  works  cost  about  _;^2 20,000  per  mile. 

The  Waterloo  and  Baker  Street  Railway,  opened  in  1906,  consists 
of  a  double  line  3  miles  i  furlong  in  length  carried  in  two  cast-iron 
tunnels  12  feet  internal  diameter.  The  tubes  are  23  feet  apart  under 
the  Thames,  diminishing  to  17  feet  6  inches  in  Northumberland 
Avenue,  and  to  zero  in  College  Street  on  the  Surrey  side,  where  they 
are  one  over  the  other  vertically. 

The  tunnels  were  driven  throughout  in  the  London  Clay,  except 
in  a  portion  under  the  river,  where  water-bearing  ballast  overlying  a 
deep  depression  in  the  London  Clay,  and  under  a  head  of  70  feet  at 
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high  tide,  was  met  with.  The  subaqueous  portion  was  driven  by  the 
aid  of  compressed  air  and  a  shield  in  the  usual  way.' 

These  low-level  tunnels  preserve  a  very  uniform  temperature  through- 
out the  year,  and  appear  to  be  little  affected  by  the  fogs  above  ground. 
The  railways  of  this  type  already  completed  or  projected  within  London, 
afford  a  prospect  of  ample  means  of  transit  underground  across  certain 
portions  of  the  metropolis  ;  but  they  cannot  serve,  like  the  Metropolitan 
Railway,  as  a  means  of  intercommunication  between  the  different  lines 
of  railway  coming  into  London. 

Paris  Metropolitan  Railway. — Though  various  schemes  have 
been  brought  forward  from  time  to  time  for  the  construction  of  under- 
ground and  overhead  railways  in  Paris,  it  was  only  early  in  1898  that  a 
circular  railway  following  the  lines  of  the  outer  boulevards,  and  five 
cross  railways,  also  keeping  to  the  lines  of  the  boulevards  and  streets, 
proposed  by  the  municipality,  were  authorized.-  In  the  same  year,  pre- 
liminary works  were  commenced  for  carrying  out  the  railway  running 
east  and  west  across  Paris,  which  comprised  the  diversion  of  sewers  and 
water-mains,  and  the  construction  of  four  underground  galleries  leading 
from  the  line  of  the  railway  to  the  Seine,  to  enable  the  excavations  to 
be  removed  and  materials  brought  up  by  river.'  The  first  portion  of 
the  scheme  undertaken,  opened  in  1900,  consists  of  the  railway  crossing 
Paris  from  the  Dauphine  gate  to  the  Vincennes  gate,  under  the  Champs 
Elys^es,  the  rue  de  Rivoli,  and  the  Boulevard  Diderot,  which  runs  under- 
ground along  its  whole  length  of  nearly  7  miles  (Fig.  138).     The  circular 


COVERED   WAY   UNDER  STREETS. 
Fig.  138.— Paris  Metropolitan  Railway. 


railway  now  virtually  complete,  is  of  a  mixed  type,  partly  in  tunnel  or 
covered  way,  partly  in  open  cutting,  and  partly  on  viaducts,  crossing  over 

'  Proceedings  Inst.  C.E.,  vols,  cl.,  clvi. 

'  Le  Genie  Civil,  vol.  xxx.  p.  329,  and  vol.  xxxii.  p.  382, 

'  Ibid.,  vol.  xxxiii.  p.  405,  and  plate  25. 
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the  Seine  twice;  and  its  length  is  13I  miles,  exclusive  of  the  portion 
which  it  shares  with  the  first  railway.  Including  the  four  other  cross 
railways  to  be  subsequently  constructed,  the  total  length  of  the  proposed 
lines  amounts  to  39  miles,  of  which  25  miles  will  be  underground,  7J 
miles  in  open  cutting  with  retaining  walls  and  invert,  and  6j  miles  on 
iron  viaducts.  These  double  lines  are  to  be  laid  to  the  standard  gauge 
of  4  feet  8^  inches  throughout,  so  that  the  carriages  running  over  them 
will  be  able  to  go  on  to  the  railways  they  join;  but  the  available  width 
provided  of  only  20 J  feet  in  the  covered  ways  and  open  cuttings,  will  be 
too  narrow  to  admit  the  rolling-stock  of  the  ordinary  railways  on  these 
hnes.  A  gradient  of  i  in  25  is  proposed  in  rising  to  cross  the  Seine, 
and  dipping  down  to  go  under  the  St.  Martin  Canal,  but  elsewhere 
the  gradients  will  be  flatter ;  and  curves  of  3!  chains  are  to  be  intro- 
duced at  the  sharpest  turns  in  passing  from  the  line  of  one  street  to 
another. 

There  are  to  be  one  hundred  and  twenty-three  stations  on  these 
railways,  of  which  about  seventy  will  be  underground;  and  their  average 
distance  apart  will  be  about  a  third  of  a  mile,  closer  together  than  the 
stations  on  the  London  Inner  Circle  and  Central  railways,  which  are 
on  the  average  about  half  a  mile  apart.  The  estimated  cost  of  the 
works  for  these  railways,  undertaken  by  the  municipality,  is  about 
;^i68jOoo  per  mile;  but  including  the  cost  of  the  plant  for  working 
them  by  electricity,  and  the  rolling-stock,  the  estimated  expenditure 
amounts  to  ;:^204,ooo  per  mile.  The  subterranean  quarries  which  have 
been  worked  for  building  stone  occupy  extensive  areas  beneath  Paris, 
and  in  the  progress  of  the  Metropolitan  Railway  a  large  amount  of 
consolidation  work  has  been  found  necessary  to  provide  supports  for 
tunnel  footings  at  considerable  depths. 

Glasgow  District  Railway. — The  underground  railway  which 
traverses  Glasgow  in  a  sort  of  elliptical  course,  of  which  the  River 
Clyde,  which  it  passes  under  twice,  forms  approximately  its  major  axis, 
was  opened  in  December,  1896 ;  and  its  length  is  about  6^  miles.  It 
runs  under  streets  for  a  considerable  portion  of  its  length,  and  was 
formed  through  rock,  shale,  sandstone,  clay,  and  sand,  and  in  sand, 
rock,  and  mud  at  one  of  the  river  crossings,  and  in  sand  at  the  other.' 
Two  circular  tunnels,  11  feet  inside  diameter,  and  from  2^  to  6  feet 
apart,  have  been  constructed  for  the  up  and  down  lines,  laid  to  a  gauge 
of  4  feet  (Fig.  139),  except  at  the  stations,  where  the  railway  is  covered 
by  a  single  arch,  or  is  in  open  cutting  with  retaining  walls,  a  central 
platform  serving  both  lines  (Fig.  140).  The  railway  has  been  so  laid 
out  that  all  the  stations  are  at  a  depth  of  only  20  to  30  feet  below  the 
surface,  with  rising  gradients  generally  to  Ihem  on  both  sides,  which 
facilitate  the  starting  and  stopping  of  the  trains.  There  are  gradients  of 
I  in  20  and  i  in  23  in  dipping  under  the  Clyde,  but  they  are  elsewhere 
for  the  most  part  much  flatter ;  and  the  sharpest  curves  are  10  chains 
radius.     The  covered  ways  or  tunnels  were  formed  in  some  places,  near 

'  The  Engineer,  vol.  Ixxxii.  pp.  558  and  559  ;  and  "  The  Glasgow  District  Sub- 
way," A.  H.  Morton. 
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the  surface,  by  cut  and  cover  (Fig.  139) ;  by  tunnelling  in  the  ordinary 
manner,  and  lining  with  brick,  through  rock  (Fig.  140)  and  other  softer 
impervious  strata,  where  settlement  was  unlikely  or  of  comparatively 
little  consequence ;  with  cast-iron  rings  by  the  aid  of  a  shield  through 
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Fig.  139.— Covered  Way.  Fig.  140. —Tunnel  and  Station. 
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impervious  material,  where  settlement  had  to  be  guarded  against ;  and 
with  tube,  shield,  and  compressed  air,  through  water-bearing  strata  at 
some  depth  below  the  surface,  a  maximum  pressure  of  23  to  30  lbs. 
on  the  square  inch  having  been  required  under  the  Clyde,  55  feet 
below  high  water.  The  trains  are  drawn  by  a  steel  cable  in  each  tunnel, 
at  a  speed  of  about  i6  miles  an  hour.  The  stations  are  between  half 
and  a  third  of  a  mile  apart  on  the  average ;  and  the  two  lines  at  these 
places  come  under  a  single  arch,  and  are  both  served  by  a  central 
platform  (Fig.  140). 

New  York  Rapid  Transit  Subway. — This  subway,  commencing 
in  Brooklyn,  runs  under  the  East  River  to  Manhattan  Island,  proceeding 
to  103rd  Street,  from  thence  branching  in  one  direction  over  Harlem 
River  to  Bailey  Avenue  and  in  the  other  under  the  same  river  to  Bronx 
Park,  the  combined  length  of  the  routes  being  257  miles.  The  leading 
principles  of  the  design  of  this  subway  were  the  adoption  of  the  least 
depth  possible  below  street  level,  and  the  provision  of  a  high  speed 
service  by  extra  tracks  in  the  district  of  maximum  traffic,  with  a  local 
service  with  short  intervals  between  stations.  Owing  to  the  topography 
of  the  site,  however,  this  railway  includes  many  types  of  construction, 
such  as  cut-and-cover  tunnelling  in  rock  and  soft  ground,  subaqueous 
tunnelling  by  compressed  air  and  shield,  open  cutting,  embankment,  and 
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steel  viaduct.  Steel  beam  and  column  construction  with  reinforced 
concrete  are  used  in  shallow  work,  while  concrete  arching  is  applied 
where  headway  permits.  Cast-iron  tubing  for  subaqueous  work  is 
similar  in  design  to  that  used  under  the  Thames.  The  permanent  way 
is  of  Vignoles  type,  100  lbs.  per  yard,  on  timber  sleepers.^ 

Chicago  Underground  Freight  Railways. — For  the  rehef  of  the 
street  traffic  a  system  of  electrical  railways  for  the  carriage  of  goods  and 
mails,  following  the  centre  lines  of  the  principal  thoroughfares  and 
constructed  at  a  level  of  about  46  feet  below  the  surface,  was  opened  in 
1904,  and  has  been  subsequently  extended  until  the  system  has  attained 
an  aggregate  length  of  60  miles.  The  subways  are  constructed  of 
concrete,  the  main  tunnels  being  14^  feet  high,  and  12^  feet  wide  at 
base.  A  system  of  telephone  cables  is  installed  in  the  tunnels,  which 
are  electrically  lighted.  The  gauge  of  rails  is  2  feet,  and  the  traffic  is 
controlled  by  telephone. 


Overhead  Railways. 

There  are  two  distinct  types  of  overhead  railways,  namely,  railways 
which  are  carried  through  a  city  on  a  low  brick  viaduct,  crossing  over 
the  streets  as  nearly  at  right  angles  as  practicable,  on  arched  bridges  or 
iron  girders  affording  just  the  requisite  headway ;  and  secondly,  elevated 
railways,  which  run  along  a  line  of  streets  on  girders  supported  by  iron 
pillars  erected  on  the  roadway.  In  the  first  case,  the  brick  viaduct,  in 
place  of  an  embankment  with  slopes,  reduces  the  width  of  the  strip  of 
land  required  for  a  railway  to  a  minimum;  and  the  space  under  the 
arches  is  serviceable  for  storing  goods.  The  second  system  dispenses 
with  the  purchase  of  costly  land  by  making  use  of  the  public  roadway, 
interfering  to  some  extent  with  the  convenience  of  the  traffic  along  the 
streets  traversed;  whilst  it  entirely  disregards  the  interests  of  owners  of 
residential  property,  or  business  premises,  in  the  streets  along  which  the 
elevated  railway  passes. 

Railways  on  Brick  Viaducts. — The  Greenwich  line,  the  first 
railway  brought  into  London,  is  carried  on  a  brick  viaduct  throughout, 
this  form  of  construction  having  been  probably  adopted,  in  that  early 
period  of  railway  enterprise,  quite  as  much  on  account  of  there  being  no 
cuttings  along  the  line  to  furnish  earthwork  for  a  long  embankment 
across  the  low-lying  land  between  Greenwich  and  London,  and  to  ensure 
rapidity  of  construction,  as  to  reduce  the  expenditure  on  land  and  avoid 
severance  of  property.  This  system,  however,  possesses  such  obvious 
advantages  in  populous  districts,  that  the  railways  penetrating  into 
central  London  from  the  south  and  east,  have  naturally  been  constructed 
in  this  way,  as  well  exemplified  by  the  metropolitan  portions  of  the 
South-\^'estern  (Fig.  141),  the  London  and  Brighton,  the  Chatham  and 
Dover,  the  South-Eastern,  and  the  Great  Eastern  railways.  When, 
indeed,  in  1864,  powers  were  sought  for  the  extension  of  the  Metro- 
politan Railway,  opposing  schemes  of  open-air  railways  on  viaducts 
'  Proceedings  Inst.  C.E.,  vol.  clxxiij. 


OVERHEAD  RAILWAYS  IN  BERLIN  AND  NEW  YORK.    239 

were  brought  forward  as  the  natural  alternative  to  underground  railways ; 
but  the  Metropolitan  District  Railway  was  preferred  by  Parliament  to 
the  overhead  railways  proposed,  mainly  on  account  of  the  fairly 
complete  connection  thereby  afforded  between  most  of  the  terminal 
stations  in  London,  and  also  owing  to  the  underground  line  avoiding 
interference  with  buildings  and  streets. 

The  Berlin  Metropolitan  Railway,  constructed  in  1879-82  across 
the  city  for  7|  miles  east  and  west,  with  four  lines  of  way  to  keep  the 
local  and  fast  through  traffic  distinct,  as  it  connects  the  principal  railway 
termini,  is  an  overhead  line  for  its  whole  length,  raised  about  18  feet 
above  the  ground ;  for  the  River  Spree,  which  flows  through  the  city,  was 

OVERHEAD   RAILWAY  ON    BRICK  VIADUCT. 
Fig.  141. 
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considered  at  the  time  to  preclude  the  construction  of  an  underground 
railway.  The  railway  is  carried  on  a  brick  viaduct  for  nearly  5  miles  ; 
on  a  viaduct  with  an  iron  superstructure  for  i-j  miles ;  and  outside  the 
city,  on  embankments,  supported  in  places  by  retaining  walls,  for  the 
remainder  of  its  length.'-  There  are  curves  of  14  to  25  chains  radius 
on  the  line;  but  the  worst  gradient  does  not  exceed  i  in  125,  for  the 
extreme  variation  in  level  along  the  whole  course  is  under  12  feet. 
Assuming  that  the  four  lines  make  the  railway  equivalent  to  a  double 
line  of  twice  the  length,  its  cost  amounted  to  about  _;^i  14,000  per  mile 
of  double  line. 

New  York  and  Brooklyn  Elevated  Railways. — An  elevated 
single-line  railway  carried  on  an  iron  viaduct  for  three  miles  along  a 
street,  the  girders  being  supported  by  a  single  row  of  iron  columns 
widened  out  at  the  top,  was  opened  in  New  York  in  1867,  and  worked 
by  a  wire  cable,  with  the  object  of  facilitating  and  expediting  communi- 
cation between  the  southern,  business  part  of  the  city  and  the  northern 
portion  of  Manhattan  Island,  which  has  a  length  of  13  mUes  north  and 
south,  and  an  average  width  of  only  2  miles.     A  few  years  later,  this 

'  Zeitschrifl fiir  Baumesen,  vol.  xxxiv.  and  pp.  i,  113,  and  225. 
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system  of  elevated  railways  was  gradually  extended  for  a  double  line 
along  some  of  the  streets  of  New  York ;  and  there  are  now  36  miles  of 
these  railways  on  the  island,  worked  by  electricity.  The  construction 
of  similar  railways  was  commenced  in  Brooklyn  in  1879,  and  about  2?>\ 
miles  of  lines  have  been  carried  out ;  whilst  26  miles  of  elevated 
railways  have  been  estabhshed  in  Chicago. 

Three  types  of  viaduct  have  been  constructed  in  New  York,  accord- 
ing to  the  width  and  traffic  of  the  streets  traversed,  and  the  character  of 
the  adjacent  buildings,  the  supporting  columns  being  placed  along  the 
street  at  intervals  of  from  37  to  44  feet.'  Where  the  roadway  is  wide 
and  has  too  large  a  traffic  to  admit  of  supports  being  placed  in  it,  and 
proximity  to  the  buildings  alongside  the  street  is  of  no  consequence, 
the  columns  have  been  erected  in  a  single  row  along  the  curb  of  the 
pavement  on  each  side,  being  widened  out  at  the  top  to  receive  the 
longitudinal  girders,  laid  5  feet  apart  centre  to  centre  (Fig.  142). 
Where  it  is  important  to  place  the  railway  as  far  away  from  the  buildings 
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Fig.  142.— Columns  in  Single  Row. 
New  York 
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Fig.  143.— Columns   in  Roadway  Braced 
together. 
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as  possible,  and  yet  the  traffic  is  too  great  to  put  the  supports  in  the 
roadway,  the  columns  have  been  erected  along  each  curb,  as  in  the  first 
case,  but  are  connected  by  transverse  girders,  28  to  45  feet  long,  which 
carry  the  ends  of  the  four  main  girders  supporting  the  two  lines,  as 
nearly  in  the  centre  of  their  span  as  practicable  (Fig.  144,  p.  241).  Lastly, 
■when  the  roadway  is  wide  enough,  and  the  traffic  moderate,  the  columns, 
widened  out  at  the  top,  have  been  placed  in  a  double  row  in  the  road- 
way, and  connected  in  pairs  by  arched  or  lattice  bracing,  a  clear  width 
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of  22  feet  being  left  between  the  rows  to  allow  of  two  tramway  lines 
iT.nning  between  them  (Fig.  143). 

The  gradients  of  the  railway  conform  as  nearly  as  practicable  to  the 
varying  inchnation  of  the  street,  except  where  frequent  changes  of  level, 
or  steep  inclinations  render  a  modification  expedient,  a  minimum  head- 
way of  'i\\  feet  being  always  provided  under  the  girders  for  the  vehicles 
passing  below.  The  steepest  gradient  on  the  line  is  i  in  50 ;  and  the 
sharpest  curve  has  a  radius  of  90  feet.  The  height  of  the  columns 
ranges  generally  only  between  18  and  21  feet  when  they  are  in  single 
row ;  where  higher  columns  are  required,  the  columns  of  the  two  rows 
are  connected  across  the  street;  and  where  in  one  place  the  great 
height  of  65  feet  is  reached,  the  columns  are  braced  together  in  groups 
of  four.     Guard  timbers  are   fixed  on  both  sides  of  every  rail,  only 
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Fig.  144. — Columns  on  Footpaths  with  Transverse  Girders. 
New  York.  Brooklyn. 
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4  inches  from  each  edge  of  the  rail,  to  secure  the  train  from  running  off 
the  viaduct  in  the  event  of  its  leaving  the  rails. 

The  cost  of  the  New  York  Elevated  Railways  was  ^71,500  per  mile 
for  the  works,  and;^83,5oo  per  mile  including  the  rolling-stock,  nothing 
having  been  paid  for  the  space  occupied  on  the  roadway  by  the  columns, 
and  no  compensation  having  been  given  to  the  owners  of  houses 
along  the  streets  traversed,  for  the  deterioration  in  value  resulting  from 
the  loss  of  privacy  and  the  noise.     The  line  is  worked  by  electricity ; 
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and  the  stations,  placed  generally  at  the  intersection  of  the  streets,  are 
about  \  mile  apart. 

The  Brooklyn  Elevated  Railways  resemble  the  New  York  lines  in 
being  carried  along  the  streets  on  iron  columns  and  girders,  and  in 
following  approximately  the  inclinations  of  the  ground,  leaving  a  clear 
headway  for  the  traffic  below  of  14  feet ;  but  the  chief  type  of 
construction  consists  of  columns  placed  along  the  edge  of  the 
footpaths,  supporting  transverse  girders,  usually  from  35  to  45  feet 
long,  which  carry  the  longitudinal  girders  on  which  the  railway  runs 
(Fig.  144),  only  about  one-sixth  of  the  lines  being  carried  on  columns 
in  the  roadway,  braced  together  in  pairs  "■  (Fig.  143,  p.  240).  Plate  girders 
also  have  been  introduced  in  the  most  recent  portions,  on  account  of 
their  being  as  economical  as  lattice  girders  for  short  spans,  and  more 
convenient.  The  steepest  gradient  is  i  in  50,  as  in  New  York;  and 
the  sharpest  curve,  in  turning  round  a  right  angle  to  pass  from  one 
street  into  another,  has  a  radius  of  100  feet.  The  line  is  worked  by 
electricity;    and  the  stations  are  about  \  mile  apart,  as  in  New  York. 

Liverpool  Overhead  Railway. — The  double  line  of  railway 
running  along  the  dock  road  passing  at  the  back  of  the  Liverpool 
Docks  throughout  their  whole  length,  is  about  b\  miles  long,  exclusive 
of  the  southern  extensions  mostly  in  tunnel ;  and  it  is  carried  on  an 
iron  viaduct,  consisting  of  two  main  girders,  22  feet  apart,  with  a 
flooring  of  arched  plates  and  T  irons  between  them  (Fig.  147,  p.  243), 
supported  by  pairs  of  steel  columns  underneath  them,  at  intervals  of 
about  50  feet,  composed  of  two  channel-irons  joined  by  a  plate  on 
each  side,  forming  a  box-shaped  pillar  which  rests  upon  a  block  of 
concrete  in  made  ground,  so  that  the  maximum  load  at  the  base  does 
not  exceed  one  ton  per  square  foot.-  The  pairs  of  columns  leave  a 
clear  width  between  them  of  21  feet  for  the  passage  of  two  lines  of  dock 
railway;  and  a  clear  headway  of  14  feet  is  afforded  under  the  bracing 
between  the  pairs  of  columns,  and  16  feet  elsewhere  for  cross  traffic 
under  the  railway  (Fig.  145  and  147).  The  spans  of  the  main  girders, 
which  are  ordinarily  50  feet,  had  to  be  modified  in  several  places,  to 
avoid  interference  with  rights  of  way  and  property,  to  spans  varying 
from  30  feet  up  to  98  feet;  and  plate  girders  were  adopted  up  to 
75  feet  span,  and  bowstring  girders  for  the  larger  spans. 

Except  where  the  railway  has  to  dip  under  a  coal  siding  with  a 
short  gradient  of  i  in  40,  the  gradients  are  easy ;  whilst  the  sharpest 
curve  has  a  radius  of  7  chains.  A  swing  bridge  with  a  double  floor  has 
been  provided  across  the  entrance  to  the  Stanley  Dock,  for  the  passage 
of  the  dock  railway  underneath,  and  the  overhead  railway  above 
(Fig.  146).  Three  bascule  bridges  have  been  erected  on  the  railway, 
having  a  bascule  portion  33!  feet  long,  and  a  counterpoised  tail-end  of 
T4-|  feet,  which  are  turned  on  a  horizontal  pivot  into  an  almost  vertical 
position  when  large  boilers  or  other  high  loads  have  to  be  taken  across 
the  line  (Fig.  147).     The  railway  is  worked  by  electricity  passing  along 

'  Procccdi7igs  Inst.  C.E.,  vol.  cxxvii.  p.  333,  and  plate  8. 
'  Ibid.,  vol.  cxvii.  p.  54,  and  plate  4. 
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a  steel  bar  conductor  laid  between  the  rails,  a  system  of  traction  which 
has  proved  economical  for  the  moderate  and  fairly  uniform  loads  carried 


OVERHEAD   RAILWAY,    LIVERPOOL. 
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by  the  trains  running  at  short  intervals  apart ;  and  the  signals  also  are 
operated  by  electricity,  being  raised  or  lowered  automatically  by  the 
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passage  of  the  trains.  The  average  distance  between  the  stations  is 
two-fifths  of  a  mile;  and  the  railway  was  opened  in  1893  for  a  length 
of  5  miles,  which  length  has  since  been  increased  to  7  miles  by 
extensions  at  both  ends. 

The  actual  cost  of  construction,  including  the  stations,  was  ^^63,600 
per  mile  ;  but  adding  to  this  the  expenditure  on  electric  plant,  rolling- 
stock,  alterations  of  the  dock  railway  and  roads  underneath  the  railway, 
parliamentary  proceedings,  and  other  items,  the  total  cost  must  be 
reckoned  at  _;^94,ooo  per  mile. 

Berlin  Electric  Railway. — The  elevated  railway  in  Berlin,  as 
shown  in  Fig.  148,  is  somewhat  similar  to  the  Liverpool  overhead  line, 
with  the  exception  that  the  columns  of  each  pair  are  only  iii  feet 
apart  centre  to  centre,  instead  of  22  feet,  so  that  the  superstructure  has 
been  made  to  overhang  its  supports,  on  each  side  of  the  line  of 
columns,  sufficiently  to  afford  a  width  of  23  feet  between  the  side 
railings.^  This  railway  consists  of  a  double  line,  6\  miles  long,  carried 
along  the  streets  on  a  steel  viaduct  having  a  watertight  floor,  at  an 
elevation  of  about  18  feet,  and  leaving  a  headway  of  15  feet  underneath 
(Fig.    148).     The  supporting   columns,   braced  together  in   pairs,  are 

OVERHEAD   ELECTRIC   RAILWAY,    BERLIN. 
Fig.  148.— Viaduct  along  Streets. 


erected  along  the  roadway  at  intervals  of  54  feet;  and,  as  in  Liverpool, 
the  lines  are  laid  to  the  ordinary  gauge,  and  the  iron  electric  conductor 
is  laid  centrally  between  the  rails  of  each  line.  The  steepest  gradient 
on  the  fine  is  i  in  38 ;  and  the  maximum  speed  of  the  trains  has  been 
fixed  at  31  miles  an  hour. 

The  cost  of  this  elevated  railway  has  been  estimated  at  ^^108, 800 
per  mile. 

Comparison  of  Overhead  and  Underground  Railways. — 
In  two  respects  elevated  railways  possess  decided  advantages  over 
underground  lines,  namely,  the  provision  of  an  open-air  journey  for  the 

'  "Die  Electriskhe  Stadtbahn  in  Berlin  von  Siemens  und  Halske,"  F.  Baltzer, 
Berlin;  Archiv  fiir  Post  mid  Telcgraphie,  1897,  p.  722;  and  Engineering,  vol. 
Ixxii.  p.  75. 
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passengers,  and  their  much  smaller  cost.  On  the  other  hand,  an 
elevated  railway  in  a  street,  though  relieving  the  traffic,  is  somewhat 
of  a  nuisance  to  the  public  using  the  street,  and  very  objectionable  to 
occupiers  of  business  or  residential  houses  alongside,  even  where  electric 
traction  and  a  watertight  floor  are  adopted,  as  in  Liverpool  and  Berlin, 
instead  of  locomotives  and  open  flooring,  causing  smoke  and  noise,  and 
the  dropping  of  water  and  cinders  on  the  roadway  below. 

Electric  traction  should  evidently  be  introduced  on  all  elevated  lines 
running  over  streets,  and  underground  lines ;  whilst  tubular,  low-level, 
underground  lines,  such  as  those  constructed  in  London  and  Glasgow, 
avoid  as  far  as  possible  interference  with  streets,  sewers,  and  house 
property,  and  appear  more  consistent  with  the  preservation  of  private 
rights  and  the  interests  and  convenience  of  the  public,  than  overhead 
railways  running  along  streets,  except  under  such  special  conditions  as 
the  road  alongside  the  Liverpool  docks.  The  much  smaller  cost  of 
elevated  railways,  by  avoiding  to  a  great  extent  the  purchase  of  very 
valuable  land,  is,  indeed,  an  important  consideration  in  favour  of  their 
extension  in  preference  to  underground  lines ;  but  due  regard  for  the 
general  public  advantage  seems  to  dictate  keeping  the  railways  out  of 
the  streets,  and  putting  them  underground,  except  where  exceptional 
circumstances  preclude  the  construction  of  underground  works. 


Widening  Railways. 

The  increase  of  traffic,  especially  of  a  local  character,  on  railways  in 
the  neighbourhood  of  large  cities  with  rapidly  increasing  suburbs,  has 
necessitated  in  several  cases  the  doubling  of  the  lines,  as  for  instance  most 
of  the  main  lines  running  into  London  and  some  of  the  Paris  railways. 
'When  the  railway  is  on  a  brick  viaduct,  the  widening  can  only  be 
effected  by  purchasing  a  strip  of  land  alongside  of  the  requisite  width, 
and  building  an  additional  width  of  viaduct  on  to  the  old  work,  care 
being  taken  to  go  down  to  a  good  foundation,  so  as  to  secure  the  new 
work  from  settling  down,  away  from  the  old,  when  the  weight  and 
vibration  of  the  trains  come  upon  it. 

Where  a  railway  just  outside  the  metropolis,  or  in  passing  neigh- 
bouring towns,  was  originally  constructed  with  cuttings  and  embank- 
ments in  the  ordinary  way,  the  adjoining  land  has  often,  owing  to  the 
extension  of  buildings,  increased  so  much  in  value  as  to  render  it 
expedient  to  avoid  the  purchase  of  additional  land  for  the  widening  of 
the  line,  as  far  as  practicable.  Moreover,  slips  in  the  slopes  of  newly- 
formed  clay  cuttings  and  embankments,  which,  in  entailing  the  extension 
of  the  boundaries  of  the  railway,  are  of  comparatively  little  importance 
through  agricultural  districts,  become  a  serious  matter  when  leading  to 
encroachments  on  valuable  building  land.  Under  such  conditions,  if  a 
mere  widening  of  the  original  cuttings  and  embankments  is  resorted  to, 
it  is  specially  important  to  execute  this  enlargement  on  one  side  only  if 
possible,  so  as  to  disturb  only  one  of  the  consolidated  slopes ;  and  in 
the  immediate  vicinity  of  the   metropohs   or  large  towns,  it  is  often 
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advisable  to  effect  the  widening  by  building  a  retaining  wall  on  each 
side,  to  Iceep  up  the  upper  part  of  the  slope,  enabling  the  toe  of  each 
slope  to  be  removed  in  the  case  of  a  cutting,  and  allowing  an  embank- 
ment to  be  widened  at  the  top  without  entailing  an  extension  of  the  toe 
of  the  slope  on  each  side,  which  is  kept  back  by  a  retaining  wall  erected 
along  the  outer  edge  of  the  slopes  of  the  original  embankment. 

In  order  to  widen  a  cutting  by  substituting  a  retaining  wall  for  the 
lower  part  of  the  slope  on  each  side,  a  trench  is  excavated  along  the 
slope,  with  its  inner  face  flush  with  the  upper  part  of  the  portion  of 
the  slope  to  be  removed ;  and  the  trench  is  timbered  strongly  as  it  is 
carried  down  to  below  the  formation  level  in  the  cutting,  the  width  of 
the  trench  being  increased  with  an  increase  in  the  depth  of  the  cutting 
or  in  the  instability  of  the  soil.  The  trench  is  excavated  in  short 
lengths ;  and  as  soon  as  it  has  reached  its  full  depth,  it  is  filled  in  with 
concrete,  the  timbers  being  removed  as  the  concrete  is  carried  up  ;  and 
as  soon  as  the  concrete  has  set,  the  lower,  inner  part  of  the  slope  can  be 
removed.  To  provide  against  the  accumulation  of  drainage  water  at 
the  back  of  the  wall,  tending  to  disintegrate  the  material  behind  it  and 
increase  the  pressure,  drainage  holes  are  formed  through  the  wall  in 
building  it ;  and  the  sliding  forward  of  the  wall  is  prevented  by  carrying 
it  down  into  the  solid  ground  below  formation  level.  Retaining  walls 
for  embankments  are  built  along  the  toe  of  the  slopes ;  and  after  the 
best  available  material  has  been  raised  in  layers  against  the  back  of  the 
wall  up  to  its  crest,  the  formation  width  of  the  embankment  can  be 
increased  with  slopes  at  the  sides  down  to  the  crest  of  the  walls. 

Good  drainage  at  the  back  of  retaining  walls ;  due  provision  against 
the  commencement  of  slips  from  above  in  cuttings;  filling  up  with  a 
succession  of  thin  layers,  carefully  punned,  behind  the  retaining  walls 
for  embankments ;  and  the  carrying  down  of  the  foundations  to  a 
sufficient  depth  into  the  solid  ground  to  afford  an  adequately  firm  toe 
for  the  base  of  the  wall  to  press  against,  in  the  event  of  its  tending  to 
move  forward,  are  essential  precautions  for  ensuring  the  stability  of  all 
classes  of  retaining  walls.  The  horizontally  arched  form  of  retaining 
wall  commonly  used  for  lining  the  sides  of  metropolitan  railways  in 
open  cutting  through  treacherous  strata  (Fig.  134,  p.  230),  has  the 
advantage  of  providing  a  greater  width  of  wall  and  of  base,  and  there- 
fore a  stronger  wall,  in  proportion  to  the  amount  of  materials  employed, 
than  the  ordinary  form  of  solid  wall.  Where  retaining  walls  at  the  sides 
of  a  cutting  are  exposed  to  a  considerable  pressure  at  the  back  in 
unreliable  strata,  the  tendency  of  the  walls  to  slide  forward  at  their  toe 
can  be  prevented  by  the  insertion  of  an  invert,  whereby  the  pressure 
against  the  base  of  one  wall  is  counteracted  by  the  pressure  on  the 
opposite  side.  Moreover,  the  liability  of  retaining  walls,  especially 
when  high,  to  be  pushed  forward  at  the  top  by  the  pressure  of  the 
ground  behind,  can  be  prevented  by  struts  stretching  across  from  wall 
to  wall  (Fig.  135,  p.  230),  a  system  long  ago  adopted  in  constructing 
the  approach  to  Euston  Square  Terminus,  where  cast-iron  struts  stretching 
across  the  four  lines  of  way,  support  the  upper  part  of  the  retaining 
wall  on  each  side  in  a  clay  stratum. 


CHAPTER  XV. 

PERMANENT  WAY;  JUNCTIONS;  AND  STATIONS. 

Final  works  on  railways — Permanent  Way :  definition,  primary  considera- 
tions ;  Gauge,  varieties  of,  in  different  countries,  standard,  conditions 
affecting  gauge,  break  of  gauge  ;  Narrow  Gauge,  saving  effected  by, 
advantages  of,  for  curves  in  mountainous  country,  economy  ;  Ballast, 
materials  employed  ;  Wood  Sleepers,  advantages  of,  timber  used,  longi- 
tudinal and  cross  sleepers,  dimensions  and  merits,  bed-plates  on  sleepers 
for  flange  rails  ;  Cast-iron  Sleepers,  object,  form  ;  Wrought-iron  and 
Steel  Cross  Sleepers,  forms,  disadvantages  of,  under  certain  circum- 
stances, extensively  tried,  conditions  affecting  use  ;  Rails,  forms  described, 
adoption  of  steel,  weight ;  fastenings  for  rails,  chairs,  advantages  of 
flange  rails,  object  of  cant ;  connection  of  rails,  fish-plates  ;  space 
for  expansion  ;  Provisions  for  Safety  on, Curves,  super-elevation  of  outer 
rail,  check  rail,  other  precautions,  bogies — Junctions  :  arrangements  ; 
switches  and  crossings,  description  of  switches,  their  locking,  rising  rail, 
description  of  crossings  ;  forms  of  junctions,  ordinary,  diversion  of  outer 
line — Stations  :  conditions  relating  to  them ;  forms,  arrangements  of 
intermediate  stations,  arrangements  of  terminal  stations. 

After  the  cuttings  and  embankments  of  a  railway  have  been  completed 
to  formation  level,  the  viaducts,  bridges,  and  culverts  built,  and  the 
tunnels  constructed,  the  line  has  to  be  completed  by  the  laying  of  the 
permanent  way,  the  forming  of  the  connections  at  the  junctions,  and 
the  erection  of  the  stations. 


Permanent  Way. 

Permanent  way  consists  of  the  ballast,  sleepers,  and  rails,  laid  on  the 
formation  level,  raising  the  line  about  2  feet  above  this  level  with  rails 
supported  on  chairs,  and  about  i  foot  8  inches  with  flat-bottomed  rails  ; 
and  the  term  "  permanent "  has  been  adopted  to  distinguish  these  lines, 
solidly  laid  to  bear  the  passage  of  heavy  trains  at  a  high  speed,  from  the 
temporary  lines  laid  down  by  the  contractor  for  carrying  out  the  works. 

After  the  course  of  a  railway  has  been  decided  upon,  two  points 
have  to  be  determined  at  the  outset,  before  the  drawings  for  its  con- 
struction can  be  commenced,  namely,  whether  the  railway  is  to  have  a 
single  or  a  double  line,  and  the  gauge  to  which  the  rails  are  to  be  laid, 
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as  the  formation  width  of  the  earthwork,  and  the  minimum  width  that 
must  be  provided  for  the  railway  between  the  side  walls  of  the 
over-bridges,  tunnels,  and  other  structures,  depend  mainly  on  these 
considerations.  A  single  line  is  usually  laid  down  for  pioneer  or 
branch  railways  in  the  first  instance,  with  passing-places  at  the  stations, 
a  second  line  being  subsequently  added  as  soon  as  the  traffic  has 
increased  sufficiently  to  necessitate  more  accommodation ;  but  where 
there  appears  to  be  a  good  prospect  of  a  rapid  development  of  traffic 
on  the  line,  works  which  are  not  well  adapted  for  being  widened,  such 
as  over-bridges  and  tunnels,  are  often  constructed  at  the  outset  to 
accommodate  two  lines  of  way. 

Gauge. — The  gauge  of  a  railway,  or  the  width  between  the  inside 
edges  of  the  two  rails  of  a  line  of  way,  has  been  varied  somewhat  in 
different  localities,  and  sometimes  in  accordance  with  variations  in 
the  conditions.  Thus  the  standard  gauge  of  Great  Britain,  of  4  feet 
8|  inches,  to  which  all  the  railways  of  the  country  have  to  be  laid 
unless  another  gauge  has  been  specially  authorized,  is  also  the  gauge  of 
continental  Europe,  with  the  exception  of  Russia,  Spain,  and  Portugal, 
and  of  the  United  States,  Canada,  Mexico,  Brazil,  Uruguay,  Peru, 
Egypt,  and  New  South  Wales.  A  gauge  of  5  feet  was  purposely 
adopted  by  Russia  to  prevent  the  possibility  of  the  neighbouring 
European  nations,  in  time  of  war,  pouring  armies  by  rail  into  the 
country.  A  guage  of  5  feet  3  inches  was  chosen  in  Ireland,  Victoria, 
South  Australia,  New  Zealand,  and  for  some  lines  in  Brazil ;  whereas 

5  feet  6  inches  are  the  gauge  of  the  railways  in  Spain  and  Portugal, 
Ceylon,  Argentina,  Chili,  of  the  main  lines  of  British  India,  and  some 
lines  in  the  United  States  and  Brazil.  Narrower  gauges  have  been 
adopted  as  the  standard  gauge  in  a  few  countries,  as  for  instance  3  feet 

6  inches  for  the  railways  of  the  Cape  Colonies,  Queensland,  West 
Australia,  Tasmania,  and  Japan,  and  for  secondary  or  light  railways, 
with  widths  ranging  between  3  feet  6  inches  and  2  feet,  examples  of 
which  are  furnished  by  the  secondary  railways  of  Norway  and  Egypt, 
and  the  light  railways  of  South  Australia  and  New  Zealand,  with  a  gauge 
of  3  feet  6  inches,  of  India  and  Uganda  with  a  gauge  of  3'  3I"  (metre), 
of  Mexico  and  some  light  railways  in  England  and  Ireland  with  a  3-feet 
gauge,  and  several  lignt  railways  on  the  Continent,  in  India,  and  in 
England,  with  gauges  ranging  from  2  feet  6  inches  down  to  2  feet,  the 
latter  being  the  gauge  of  the  well-known  Festiniog  (actually  i  foot 
ii-|-  inches)  and  Darjeeling  railways  in  mountainous  districts. 

The  standard  English  gauge  of  4  feet  8-|  inches  has  been  proved  by 
experience  to  satisfy  all  the  requirements  of  large,  heavy,  and  rapid 
traffic;  for  not  only  is  it  the  gauge  which  has'  been  most  largely 
adopted,  but  it  is  also  the  gauge  of  the  railways  which  carry  the  most 
numerous,  quickest,  and  heaviest  trains.  The  safety  of  trains  appears 
to  depend  more  upon  a  well-laid  permanent  way  than  upon  the  width  of 
the  gauge ;  and  though  a  wide  gauge  must  give  a  train  greater  stability 
in  running  along  a  straight  line,  it  is  unfavourable  for  the  passage  of 
trains  round  curves,  owing  to  the  greater  difference  in  length  and 
curvature  between  the  outer  and  inner  rail  with  an  increase  in    the 
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width  of  the  gauge.  Whatever  standard  gauge,  however,  may  be 
adopted  in  a  country  as  best  suited  to  its  conditions,  it  is  very  important 
that  the  network  of  the  main  Hnes  and  branches  should  be  laid  as  far  as 
practicable  to  the  same  gauge,  so  that  the  rolling-stock  may  traverse  any 
part  of  the  system.  A  change  in  the  gauge,  or,  as  it  is  termed,  a  break 
of  gauge,  necessitates  a  change  of  vehicles  by  the  passengers,  and  a 
transhipment  of  goods,  involving  inconvenience  and  delay. 

Narrow  Gauge. — In  some  countries,  certain  parts  differ  so 
essentially  from  the  rest,  in  population,  resources,  and  physical  con- 
ditions, that  the  choice  lies  between  a  cheaper  form  of  railway  with  a 
narrow  gauge,  or  no  railway  at  all.  Sometimes  also  in  outlying  districts, 
the  traffic  requirements  are  so  different  from  those  served  by  the  main 
system  of  railways,  and  the  interchange  of  goods  and  products  is  so 
moderate,  that  a  break  of  gauge  is  of  comparatively  little  importance, 
and  is  dictated  by  economical  considerations.  The  saving  effected  by 
the  adoption  of  a  narrow  gauge,  consists  in  the  reduction  of  the  formation 
width,  and  consequently  a  diminution  in  the  width  of  the  strip  of  land 
required  for  the  line ;  in  the  span  of  the  over-bridges,  and  the  width  of 
the  under-bridges ;  and  a  reduction  in  the  earthwork  ot  the  central 
portion  of  the  cuttings  and  embankments  (though  leaving  the  contents 
of  the  slopes  unaltered),  the  amount  of  ballast,  and  the  length  of  the' 
cross  sleepers,  in  proportion  to  the  narrowing  of  the  gauge.  It  is 
evident,  therefore,  that  in  order  to  compensate  amply  for  the  incon- 
venience and  cost  of  transhipment  involved  in  a  break  of  gauge,  it  is 
important  for  the  modified  gauge  to  be  made  notably  narrower  than 
the  standard  gauge,  so  as  to  gain  all  the  economy  practicable  by  the 
change ;  and,  consequently,  a  gauge  of  2\  feet  appears  preferable  to  a 
3^feet  or  a  metre  gauge.  Moreover,  a  narrow  gauge,  though  necessi- 
tating the  purchase  of  special  rolling-stock,  has  the  advantages  of 
enabling  the  rolling-stock  to  be  fully  adapted  to  the  requirements  of 
the  district,  and  the  load  proportioned  to  a  lighter  form  of  permanent 
way.  In  mountainous  districts,  a  narrow  gauge  possesses  the  great 
advantage  of  enabling  much  sharper  curves  to  be  introduced  than  would 
be  possible  with  the  standard  gauge,  whereby  the  cost  of  a  railway 
passing  through  rugged  country  can  be  largely  reduced.  Thus,  for 
instance,  the  sharpest  standard  curves  on  the  mountain  section  of  the 
Canadian  Pacific  Railway,  with  a  gauge  of  4  feet  8-|-  inches,  have  a 
radius  of  573  feet,  which  is  also  the  minimum  radius  admitted  for 
curves  in  rugged  country  in  India,  under  exceptional  conditions,  with 
the  5-j-feet  gauge  ;  whereas  curves  of  358  feet  radius  are  allowed  on  the 
metre  gauge  in  India,  and  curves  of  83  feet  radius  have  been  resorted 
to  in  some  places  on  the  Festiniog  Railway  in  North  Wales  with  a 
gauge  of  I  foot  ii-|-  inches,  and  of  70  feet  radius  on  the  Darjeeling 
Railway  in  the  Himalayas  with  a  gauge  of  2  feet.  The  influence  of 
gauge  on  cost,  is  indicated  by  a  comparison  of  the  cost  per  mile  of  some 
of  the  more  recent  railways  in  India,  constructed  to  three  different 
gauges,  which  averages  ^^7200  for  the  5  feet  6  inches  gauge,  ^^4500 
for  the  metre  gauge,  and  ;^i8oo  for  the  2  feet  6  inches  gauge.^ 
•  "  Light  Railways  at  Home  and  Abroad,"  W.  H.  Cole,  p.  176. 
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Ballast.— The  objects  of  ballast  are,  to  serve  as  a  bed  for  the 
sleepers,  so  as  to  distribute  the  shocks  to  which  they  are  exposed  by 
passing  trains  and  prevent  their  cutting  into  the  soft  parts  of  the 
formation;  to  enable  the  water  in  wet  weather  to  drain  away  rapidly 
from  under  the  sleepers,  and  thereby  preserve  them ;  to  keep  the  sleepers 
firmly  in  position ;  and  also  when  the  ballast  is  heaped  up  over  them,  as 
is  now  sometimes  done,  to  protect  them  from  the  sun.  Ballast  should 
consist  of  clean,  broken  stone,  shingle,  gravel,  broken  bricks,  slag, 
or  other  hard  material  not  subject  to  disintegration  by  shocks  and 
moisture ;  and  the  coarser  material  should  be  laid  at  the  bottom,  with 
the  finer  above,  forming  a  layer  not  less  than  18  inches  thick,  and 
extending  out  about  18  inches  beyond  the  ends  of  the  cross  sleepers. 
Where  ballast  cannot  be  procured  within  a  reasonable  distance,  as  on 
the  prairies  of  North  America  and  the  African  deserts,  and  in  laying 
pioneer  lines  in  undeveloped  districts,  the  sleepers  are  laid  directly  on 
the  ground,  with  packing  of  sand  or  of  the  best  soil  available ;  and  by 
putting  the  sleepers  closer  together  in  districts  abounding  in  timber,  and 
where  the  climate  is  dry,  a  sufficiently  solid  track  is  thereby  obtained. 

Wood  Sleepers. — The  materials  used  for  sleepers  are  timber,  cast 
iron,  wrought  iron,  and  steel.  Timber  sleepers  are  most  commonly 
employed,  as  they  are  cheap,  more  particularly  in  carrying  a  railway 
through  undeveloped  forests;  they  form  an  elastic,  moderately  quiet 
track ;  and  they  are  fairly  durable  if  made  of  sound,  well-seasoned 
timber,  generally  protected  against  decay  by  creosoting  under  pressure 
or  other  preservative  method.  Hard  woods  are  preferable  for  sleepers 
where  they  are  readily  obtained,  as  they  are  less  subject  to  injury 
under  a  heavy  traffic ;  but  Baltic  pine,  sawn  on  the  spot  to  requisite 
dimensions,  is  commonly  used  on  European  railways ;  whilst  larch,  if 
grown  to  a  sufficient  size,  forms  durable,  cheap,  semicircular  sleepers ; 
and  white  oak  has  been  largely  adopted  for  sleepers  in  America  with 
satisfactory  results. 

Two  forms  of  wooden  sleepers  have  been  employed,  namely, 
longitudinal   sleepers   and   cross 

sleepers.     Longitudinal  sleepers,      longitudinal  sleepers  and  bridge 
in  conjunction  with  bridge  rails,  rails. 

form  a  very  even  track,  the  rails  '^' 

being  supported  by  the  sleepers 
along  their  whole  length,  so  that 
a  lighter  section  of  rail  can  be 
adopted  (Fig.  149) ;  and  in  the 
event  of  a  vehicle  leaving  the  rails,  it  may  run  along  the  sleepers  for 
some  distance  without  injury.  Moreover,  with  the  original  broad  gauge 
of  7  feet  of  the  Great  Western  Railway,  the  longitudinal  sleepers  laid 
down,  12  inches  wide  and  6  inches  thick,  were  cheaper  than  cross 
sleepers.  To  maintain  the  gauge,  however,  with  longitudinal  sleepers, 
they  have  to  be  connected  at  intervals  by  cross  pieces  of  timber,  which 
were  made  4-|  inches  wide  and  6  inches  deep  on  the  broad  gauge.  The 
connection  also  of  bridge  rails  has  to  be  effected  by  a  plate  under  the 
rail,  which  forms  a  less  satisfactory  joint  than  the  fish-plates  connecting 
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other  forms  of  rails ;  and  the  repairs  and  renewals  of  longitudinal 
sleepers  are  more  costly  and  troublesome  than  of  cross  sleepers.  The 
cost,  moreover,  of  longitudinal  sleepers  is  greater  for  the  standard  gauge 
of  4  feet  8^  inches,  now  so  extensively  adopted,  than  that  of  cross 
sleepers.  Accordingly,  cross  sleepers  are  at  the  present  time  almost 
exclusively  resorted  to  where  timber  sleepers  are  used. 

Cross  sleepers,  or  ties  as  they  are  called  in  America,  from  their 
connecting  the  two  rails  of  a  line  of  way  together  at  their  proper  distance 
apart,  vary  somewhat  in  their  dimensions,  and  in  the  distance  they  are 
placed  apart,  according  to  the  traffic  on  the  line.  Thus  on  the  main 
lines  in  England,  the  usual  dimensions  of  timber  sleepers  are  8  feet 
II  inches  long,  by  10  inches  wide,  by  5  inches  thick;  though  on  lines 
with  very  frequent,  heavy  traffic,  like  the  Metropolitan  Railway,  the 
cross  dimensions  are  increased  to  12  inches  by  6  inches,  and  in  lines 
of  light  traffic,  reduced  to  9  inches  by  ^\  inches.  On  the  Canadian 
Pacific  Railway,  the  wooden  cross  sleepers  are  8  feet  long,  6  to  8  inches 
wide,  and  6  inches  thick.  The  standard  sizes  of  the  wooden  cross 
sleepers  on  several  of  the  main  lines  of  railway  in  the  United  States,  are 
8  to  Z\  feet  in  length,  6  to  9  inches  in  width,  and  6  to  7  inches  in 
thickness.!  The  sleepers  are  generally  placed  closer  together  on  the 
American  railways  than  in  Europe,  more  especially  where  the  ballast  is 
of  poor  quality  or  has  to  be  dispensed  with,  so  that  instead  of  being 
laid  3  feet  apart,  and  2  feet  at  the  joints,  centre  to  centre,  as  usual  in 
England,  numbering  about  1800  sleepers  per  mile,  they  are  put  only 
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2  feet  to  I  foot  8  inches  apart  in  America,  giving  about  2240  to  3200 
sleepers  per  mile.  The  sleepers,  however,  are  being  placed  closer 
together  now  in  England  in  parts  where  the  traffic  is  exceptionally 
large. 

The  life  of  a  wood  sleeper  varies  between  about  five  and  eighteen 
years,  according  to  the  quality  of  the  timber  or  its  protection,  the 
cUmate,  the  traffic,  and  its  exposure  to  damp.  Where  the  traffic  is 
very  heavy,  and  especially  on  sharp  curves  and  steep  gradients,  the 
indentation  of  the  fiat-bottomed  rails  into  the  sleepers,  or  the  working 


'  "  Railway  Track  and  Track  Work,"  E.  E.  Russell  Tratman,  New  York,  p.  29. 
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loose  of  the  fastenings,  determines  the  life  of  the  sleepers;  but  by 
placing  metal  bed-plates  under  the  flat-bottomed  rails  at  the  sleepers, 
thereby  affording  a  considerably  larger  bearing  surface,  and  a  much 
firmer  attachment  between  the  rail  and  the  sleeper,  the  indentation  of 
the  sleepers  and  the  damage  at  the  fastenings  are  prevented  (Fig.  150). 
Cast-iron  Sleepers. — In  some  countries,  the  attacks  of  insects, 
such  as  the  white  ant  in  India,  and  an  unfavourable  climate,  render 
wooden  sleepers  unsuitable  from  the  rapid  injury  they  undergo. 
Accordingly,  many  years  ago  cast-iron,  elliptical,  pot  or  bowl  sleepers 
were  adopted  under  these  circumstances  inslead  of  wood,  connected  in 
pairs  by  an  iron  tie  across  the  line,  to  maintain  the  gauge.  Chairs  are 
cast  on  these  pot  sleepers  to  receive  a  double-headed  rail  (Fig.  151),  or 
clips  for  fastening  on  a  flat-bottomed  rail  (Fig.  153);  and  holes  are 
provided  in  the  upper  part  of  the  bowl,  through  which  the  packing  of 
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Fig.  151.— Indian  State  Railways. 
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Fig.  152.— Indian  Midland  Railway. 
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the  ballast,  so  as  to  fill  the  hollow  underneath  the  bowl,  can  be  com- 
pleted, in  order  to  both  support  the  bowl  and  keep  it  firmly  in  place. 
These  pot  sleepers,  therefore,  serve  the  double  purpose  of  sleeper  and 
chair,  and  they  do  not  readily  rust ;  but  being  of  cast  iron,  they  are 
liable  to  breakage  from  shocks. 

Wrought-iron  and  Steel  Cross  Sleepers. — The  tendency  of 
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cast-iron  sleepers  to  fracture,  and  the  gradual  increase  in  some  parts 
in  the  price  of  timber,  and  its  liability  to  decay,  led  to  the  employment 
of  wrought  iron  for  sleepers,  in  the  form  of  an  inverted  trough.  Several 
attempts  were  made  to  design  satisfactory  forms  of  wrought-iron  longi- 
tudinal sleepers  several  years  ago ;  ^  but,  as  in  the  case  of  timber 
sleepers,  metal  cross  sleepers  have  proved  preferable,  formerly  made 
of  wrought  iron,  and  more  recently  of  steel.  Though  all  these  metal 
cross  sleepers  have  been  made  of  the  inverted  trough  shape,  closed  at 
the  ends,  so  as  to  be  embedded  and  kept  immovable  in  the  ballast,  their 
precise  form,  and  the  connections  provided  for  the  rails  resting  upon 
them,  have  been  considerably  varied  by  different  designers.  The 
accompanying  illustrations  (Figs.  153,  154,  and  155)  show  three 
different  forms  of  steel  cross  sleepers.  In  the  first  case  (Fig.  153), 
ordinary  chairs  holding  double-headed  rails  are  fastened  on  to  the  steel 
cross  sleepers  by  bolts,  a  felt  pad  being  inserted  between  the  chair  and 
the  sleeper  to  prevent  the  clatter  of  metal  against  metal  in  the  vibrations 
produced  by  the  trains ;  but  in  some  types  of  steel  sleepers,  the  chairs 
form  part  of  the  sleeper.  The  two  other  drawings  (Figs.  154  and  155) 
show  steel  cross  sleepers  differing  in  shape,  and  also  having  different 
arrangements  for  fastening  the  flat-bottomed  rails  to  them. 

Steel  sleepers  last,  in  most  cases,  considerably  longer  than  wooden 
sleepers ;  but  their  first  cost  is  also  much  larger.  In  localities,  however, 
where  the  soil  is  impregnated  with  saline  deposits,  steel  sleepers  rust 
rapidly,  which,  owing  to  the  thin  metal  used,  soon  causes  a  serious 
deterioration  in  their  strength,  prohibiting  their  use  under  such  con- 
ditions ;  whereas  cast  iron  is  far  less  readily  attacked.  Steel  sleepers 
are  less  easily  packed  and  replaced  than  wooden  sleepers ;  and  where 
steel  sleepers  have  been  injured  by  a  train  running  off  the  line,  it  has 
been  found  very  troublesome  to  remove  them  and  restore  the  track. 
As  such  accidents  are  more  liable  to  occur  at  points  and  crossings  than 
elsewhere,  the  use  of  wooden  sleepers  at  these  places  has  been 
advocated,  as  much  easier  to  replace  when  damaged,  on  railways  where 
metal  sleepers  are  otherwise  used.^ 

Wrought-iron  and  steel  cross  sleepers  have  been  tried  upon  a  great 
number  of  railways  in  different  parts  of  the  world,  and  extensively 
adopted  in  countries  where  the  conditions  are  unfavourable  for  wooden 
sleepers,  such  as  Africa,  India,  Mexico,  and  Brazil ;  and  it  is  probable 
that  their  use  will  extend  with  improvements  in  their  form,  the  cheap- 
ening of  their  manufacture,  and  the  gradual  reduction  in  the  available 
supplies  of  timber,  coupled  with  an  increasing  demand  for  sleepers  with 
the  extension  of  railways.  Similar  reasons  have  called  attention  to  the 
use  of  concrete  in  sleepers,  combined  with  steel  in  various  ways  and  in 
an  experimental  stage.  The  advisability  of  introducing  steel  sleepers 
on  a  railway  must  depend  upon  the  climatic  conditions,  the  cost  of 
timber  suitable  for  sleepers,  the  expenses  of  maintenance,  and  the 
period  of  renewals.     Unless  steel  sleepers  can  be  obtained  of  such  a 

'  Froceediiigs  Inst.  C.E.,  vol.  Ixvii.  p.  3. 
=    Ibid.,  vol.  cxvii.  p.  313. 
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quality  as  to  make  the  cost  of  their  maintenance  notably  less  than  that 
of  wood  sleepers,  and  their  life  considerably  longer,  then,  so  long  as 
wood  sleepers  remain  at  their  present  prices,  the  greater  first  cost  of 
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Fig.  153.— Midland  Railway. 
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Fig.  154.— Simplon  Railway. 
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Fig.  155.- New  York  Central  and  Hudson  River  Railway. 
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Steel  sleepers  will  prevent  their  superseding  wood  sleepers  where  the 
conditions  are  not  unfavourable  for  timber. 

Rails.- — Four  forms  of  rails  have  been  extensively  used,  namely, 
the  double-headed  rail,  the  bridge  rail,  the  flat-bottomed  or  flange  rail, 
and  the  bull-headed  rail,  though  only  the  last  two  are  now  in  very 
general  use  for  railways. 

The  double-headed  rail  (Fig.  151,  p.  252,  and  Fig.  153)  was  originally 
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adopted  with  the  idea  that  when  the  surface  of  the  one  head  had  been 
worn  down  by  the  traffic,  by  turning  the  rail  upside  down  in  the  cast- 
iron  chairs  which  supported  it,  a  new  surface  would  be  provided  by  the 
other  head,  thereby  doubling  the  life  of  the  rail.  In  spite,  however,  of 
various  precautions,  the  surface  of  the  lower  head  always  became 
indented  at  its  supports,  being  hammered  by  the  passing  trains  against 
the  chairs,  so  that  the  turned  rail  presented  an  uneven  surface,  jarring 
to  the  trains  and  subject  to  rapid  wear;  in  addition  to  which,  the 
reversal  of  the  strains  in  the  two  heads  causes  a  rapid  deterioration; 
and,  accordingly,  the  turning  of  the  rails  has  had  to  be  abandoned.  , 
The  bridge  rail  (Fig.  149,  p.  250),  so  called  from  its  resemblance  in 
section  to  a  bridge,  was  very  convenient  with  the  longitudinal  sleepers 
suited  to  the  broad  gauge  of  the  Great  Western  Railway ;  but  with  the 
disappearance  of  the  broad  gauge,  and  the  discontinuance  of  longitu- 
dinal sleepers,  the  advantage  of  the  bridge  rail  has  ceased,  except  in 
such  special  cases  as  railways  with  a  single  line  laid  in  a  cast-iron  tubular 
tunnel,  like  the  Central  London  Railway,  where  longitudinal  sleepers 
are  more  conveniently  supported  on  the  tube  than  cross  sleepers. 

Flat-bottomed,  or  flange  rails  (Fig.  156)  possess  the  advantages  of 
being  fastened  directly  to  the  sleepers 
without  the  intervention  of  chairs,  and  of 
possessing  great  lateral  stiffness,  as  well 
as  having  considerable  vertical  strength, 
though  somewhat  less  than  the  deeper' 
double-headed  rails.  This  form  of  rail, 
being  more  economical  than  a  rail  sup- 
ported on  chairs,  has  been  very  exten- 
sively adopted,  being  the  ordinary  form 
in  America  and  the  colonies,  and  on  most 
foreign  railways,  with  the  exception  of  the 
older  lines  in  Europe. 
The  bull-headed  rail,  with  its  lower  portion  made  smaller  than  the 
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BULL-HEADED    RAIL  WITH   CHAIR. 
Fig.  157.— 90  lb.  Rail. 


working  head  of  the  rail  (Fig.  157),  has  superseded  the  double-headed 
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rail  on  English  railways ;  for  the  object  of  making  the  two  heads  alike 
ceased  as  soon  as  it  became  recognized  that  the  rail  could  not  be 
advantageously  turned;  and  the  additional  section  required  for  the 
heavier  rails  which  have  been  brought  into  use,  has  been  concentrated 
on  the  upper  head,  which  has  to  bear  the  wear  and  tear  of  the  traffic. 

Rails  which  were  formerly  made  of  wrought  iron,  have  been  made 
of  steel  since  the  cheapening  of  its  manufacture  by  the  Bessemer 
process,  which  has  increased  their  life,  notwithstanding  the  increase 
in  the  weight  of  the  engines  and  carriages,  and  in  the  number  of  the 
trains  on  most  lines,  and  the  great  friction  imposed  on  the  rails  by  the 
introduction  of  continuous  brakes.  The  upper  surface  of  the  head  of 
rails  is  now  generally  made  somewhat  flat,  to  afford  a  larger  bearing 
surface  for  the  wheels  than  on  the  rounder  surface  formerly  provided ; 
but  the  actual  shape  of  the  rails  is  varied  somewhat  according  to  the 
special  predilections  of  the  different  railway  companies,  who  have  their 
rails  rolled  to  a  particular  standard  template,  in  lengths  generally  of 
between  24  and  30  feet,  though  occasionally  reaching  60  feet.  The 
weight  of  rails  is  commonly  stated  in  pounds  per  lineal  yard ;  and  whereas 
in  1860-70,  the  standard  weight  of  rails  for  railways  in  England  was 
75  lbs.  a  yard,  the  weight  has  been  gradually  increased,  with  the 
increased  weight  on  the  driving-wheels  of  locomotives  and  the 
augmentation  in  the  traffic,  up  to  90  lbs. ;  and  rails  of  loo  lbs.  per 
yard  and  over,  have  been  used  for  very  heavy  traffic. 

Fastenings  for  Rails.— Double-headed  and  bull-headed  rails  have 
to  be  supported  in  cast-iron  chairs,  into  which  they  are  wedged  by  hard- 
wood keys  (Fig.  157).  The  large  chairs  now  used  on  the  principal 
Enghsh  main  lines,  weighing  from  44  to  50  lbs.,  afford  a  bearing  on  the 
sleepers  of  from  107  to  112  square  inches,  as  compared  with  the  50  to  60 
square  inches  of  bearing  of  flange  rails;  and  these  chairs  with  their 
wide  base  transversely  to  the  rail,  give  it  considerable  rigidity  sideways. 
The  keys  or  wedges  which  fix  the  rail  in  the  chairs,  are  generally  driven  * 
in  on  the  outer  side  of  the  rail,  so  that  the  rail,  when  pushed  outwards 
by  the  flanges  of  the  wheels  of  a  passing  train,  press  against  the  wooden 
keys  and  keep  them  in  place ;  whilst  the  wood  fdrms  a  more  elastic 
cushion  than  the  cast-iron  jaw  of  the  chair.  Occasionally,  however,  the 
keys  are  placed  on  the  inner  side  of  the  rail,  an  arrangement  which, 
though  more  convenient  for  the  platelayers,  who  can  inspect  the  wedges 
of  both  rails  when  walking  along  inside  the  track,  forms  a  less  easy  road, 
and  leads  to  the  loosening  of  the  keys  by  the  passage  of  the  trains. 

The  spikes,  screws,  and  bolts  by  which  the  chairs  and  flange  rails 
are  attached  to  the  sleepers,  are  more  liable  to  work  loose  with  a  flange 
rail,  and  the  sleepers  to  be  injured  by  the  pressure  of  the  flanges  upon 
them,  than  when  wide  chairs,  with  a  large  bearing  surface  at  their  base, 
are  employed.  Accordingly,  bull-headed  rails  with  chairs  furnish  the 
strongest  and  most  durable  track  for  a  very  large  and  heavy  traffic ;  but 
the  flange  rail,  fastened  direct  to  the  sleepers,  merely  by  dog-spikes,  and 
by  fang-bolts  near  each  end  in  many  cases,  but  preferably  by  a  fang- 
bolt  and  dog-spike  to  each  sleeper  on  opposite  sides  alternately 
(Fig.  156),  has  been  preferred  under  all  other  conditions,  on  account 
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of  its  smaller  cost  and  the  rapidity  with  which  it  can  be  laid;  whilst 
sleepers  put  closer  together  where  timber  is  cheap,  and  the  addition  of 
bed-plates  under  the  flange  rails  at  the  sleepers,  render  a  track  laid  with 
flange  rails  almost  as  strong  and  durable  as  a  chair  road. 

The  rails  of  a  line  of  way  are  given  a  cant  inwards  of  about  i  in  20 
(Fig.  151  to  154,  pp.  252  and  254),  so  that  the  tyres  of  the  wheels,  made 
slightly  conical  with  the  object  of  facilitating  the  travel  round  curves,  may 
have  as  wide  a  bearing  on  the  rails  as  possible.  With  double-headed 
and  bull-headed  rails,  this  cant  is  effected  by  the  shape  given  to  the  chairs 
(Fig.  157,  p.  255);  and  with  flange  rails,  it  is  accomplished  by  adzing 
the  top  of  the  sleeper  at  the  rail-bed  to  the  proper  inward  slant 
(Fig.  156,  p.  255),  or  by  inclining  the  surface  of  the  bed-plate  or  steel 
sleeper  on  which  the  rail  rests  (Fig.  154,  p.  254). 

Connection  of  Rails. — Adjacent  rails  are  always  connected 
together  by  means  of  a  pair  of  fish-plates,  on  the  two  sides,  at  the  ends 
of  the  rails,  bolted  together  by  four  fish-bolts  passing  in  pairs  through  holes 
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in  each  rail.  Formerly  the  fish-plates  were  always  inserted  in  the  hollow 
between  the  upper  and  lower  part  of  the  rails  on  each  side  (Fig.  158); 
but  on  lines  with  heavy  traffic,  where  the  weight  of  the  rails  has  been 
increased,  the  fish-plates  have  also  been  strengthened  by  being  made 
deeper,  as  shown  on  Figs.  159  and  160,  making  the  joint  much  stronger 

DEEP   FISH-PLATES  WITH    BULL-HEADED   RAIL. 
Fig.  160. 


than  formerly.  A  small  space  has  to  be  left  between  adjacent  rails  to 
allow  for  expansion  by  heat,  the  proper  width  of  the  interval  depending 
upon  the  length  of  the  rails,  the  temperature  at  the  time  of  laying,  and 
the  extreme  range  of  temperature  in  the  locality.  Rails  30  feet  long, 
laid  in  winter  at  a  temperature  of  100°  F.  below  the  possible  maximum, 
would  require  a  space  of  slightly  over  \  inch  to  be  left  between  them. 
The  holes  in  the  rails  for  the  fish-bolts  are  made  slightly  elliptical  to 
allow  of  the  movements  of  expansion  and  contraction  of  the  rails. 

Provisions  for  Safety  on  Curves. — -The  tendency  of  the  wheels 

s 
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of  a  train,  on  entering  a  curve  at  high  speed,  to  retain  their  straight 
course,  and  therefore  to  mount  the  outer  rail  of  the  curve,  and  to  leave 
the  inner  rail,  has  to  be  provided  against  round  sharp  curves.  The 
tendency  to  mount  the  outer  rail  is  guarded  against  by  elevating  this 
rail  above  the  other,  in  proportion  to  the  sharpness  of  the  curve,  the 
width  of  the  gauge,  and  the  maximum  speed  at  which  trains  are  intended 
to  travel  round  it,  so  that  the  vehicles  are  somewhat  tilted  inwards  and 
thus  run  more  easily  round  the  curve,  just  as  a  skater  leans  over,  when 
going  on  the  outside  edge,  in  proportion  to  the  sharpness  of  the  curve 
he  is  cutting  on  the  ice.  The  formula  commonly  adopted  in  practice 
for  finding  the  suitable  super- elevation  of  the  outer  rail  is — 

Super-elevation  of  outer )  _        ^    ■    r    .    (velocity  in  miles  per  hour)^ 
rail  m  inches  j  ^  i '2 5  radius  of  curve  in  feet" 

On  very  sharp  curves,  a  guard  or  check  rail  is  laid  close  alongside 
the  inner  edge  of  the  inner  rail,  leaving  only  just  sufficient  space  between 
for  the  flanges  of  the  wheels  to  pass  freely  round.  This  check  rail 
prevents  the  wheels  of  the  vehicles  from  leaving  the  inner  rail,  and 
thereby  assists  the  super-elevation  of  the  outer  rail  in  keeping  the 
wheels  from  mounting  the  outer  rail.  With  flat-bottomed  or  bull- 
headed  rails,  the  check  rail  is  laid  in  special  double  chairs  carrying  the 
inner  railj  and  with  flange  rails,  an  angle-iron  is  commonly  bolted  on 
to  the  sleepers,  with  its  vertical  portion  close  alongside  the  inner  rail  to 
serve  as  the  check  rail. 

In  laying  out  very  sharp  curves,  it  is  advantageous  to  increase  the 
curvature  gradually  from  the  straight  line,  so  that  the  elevation  of  the 
outer  rail,  which  must  be  effected  gradually,  may  be  proportional  to 
the  curvature,  and  be  completed  by  the  time  the  full  curvature  is 
attained.  Moreover,  to  ensure  the  provision  of  the  proper  super- 
elevation, it  is  essential  to  introduce  a  short  piece  of  straight  line 
between  two  sharp  reverse  curves.  The  long,  rigid  wheel-base  of  the 
older  class  of  rolling-stock  is  liable  to  widen  out  the  gauge  on  sharp 
curves;  and  iron  tie-bars  are,  accordingly,  sometimes  introduced  to 
maintain  the  gauge  on  very  sharp  curves.  The  use  of  pivoted  bogies, 
so  universal  on  the  long  American  cars,  by  substituting  a  short  wheel- 
base  near  each  end  of  the  car,  in  place  of  the  long,  rigid  wheel-base  of 
the  ordinary  European  railway  carriages,  greatly  aids  in  making  a  train 
run  easily  round  sharp  curves,  so  that  in  most  cases  the  use  of  check 
rails  has  been  dispensed  with  on  the  curves  contouring  the  spurs  of 
the  Selkirk  range  on  the  Canadian  Pacific  Railway.* 

Junctions. 

At  junctions,  where  a  branch  line  has  to  diverge  from  the  main  line, 
a  curve  has  to  be  formed  at  the  commencement  of  the  branch  hne  to 
produce  the  required  divergence;  special  rails  have  to  be  introduced 
with  pointed  extremities,  termed  switches  or  points,  to  turn  the  train  on 

'  For  an  important  discussion  on  the  whole  subject,  see  Proceedings  Inst.  C.E., 
vol.  clxxvi.,  1909, 
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to  the  branch  Hne ;  and  contrivances,  known  as  crossings^  have  to  be 
laid  down  to  enable  the  flanges  of  the  wheels  of  the  branch  train  to 
pass  across  the  rails  of  the  main  line,  through  narrow  gaps  left  in  them, 
without  leaving  the  line  of  way  on  which  the  train  is  intended  to  travel. 
The  main-line  trains  also  have  to  pass  the  rails  of  the  branch  line  which 
go  across  the  main  line,  so  that  special  precautions  have  to  be  taken  to 
prevent  the  trains  at  a  junction  leaving  the  rails,  or  following  the  wrong 
line,  or  splitting  so  that  portions  of  the  same  train  get  on  to  different  lines. 
Switches  and  Crossings. — The  simplest  form  of  junction  is 
shown  on  Fig.  161,  where  a  single  line  of  railway  is  represented  branch- 
ing  off  from  another  single  Hne.     The  switches  are  two  inner  rails 

S1NC3LE  LINE   RAILWAY  JUNCTION. 
Fig.  161. 
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tapering  in  width  to  a  knife-edge,  connected  together  by  a  tie-bar,  and 
so  arranged  and  pivoted,  that  when  one  switch  is  moved  close  against 
its  adjacent  rail  at  its  narrow  end,  the  other  switch  is  moved  out  from 
its  rail  about  four  inches,  so  as  to  leave  an  ample  space  for  the  flanges 
of  the  wheels  travelling  on  the  outer  rail  to  clear  its  point.  By  this 
means,  a  train  pursues  its  course  along  the  main  line,  or  is  diverted  to 
the  branch  line,  according  to  the  position  of  the  switches.  To  a  train 
travelling  from  right  to  left  in  Fig.  161,  the  switches  are  facing  points; 
but  to  a  train  going  in  the  opposite  direction,  they  are  trailing  points. 
In  the  latter  case,  the  train  merely  forces  open  the  switch  to  its  left  if 
the  switches  are  wrongly  placed,  unless  they  are  locked ;  but  a  train 
getting  on  the  wrong  side  of  facing  points  not  placed  properly,  or  not 
opened  sufficiently,  proceeds  on  the  wrong  line.  The  splitting  of  a 
train  in  two  has  been  caused  by  the  switches  being  moved  during  the 
passage  of  the  train.  Facing  points,  accordingly,  are  a  source  of 
danger ;  but  ingenious  contrivances  have  been  devised  to  prevent 
accidents.  The  exact  position  of  the  switches  has  been  secured  by 
making  holes  in  the  connecting  bar,  through  which  a  bolt  can  only  be 
passed  when  the  switches  are  fully  opened  or  fully  closed ;  and  till  this 
bolt  has  locked  the  switches  in  their  precise  position,  the  signals  cannot 
be  lowered  for  the  passage  of  a  train.  The  splitting  of  a  train  by  the 
inadvertence  of  a  signalman,  has  been  prevented  by  causing  the  same 
operation  as  the  unbolting  of  the  switches,  to  raise  a  rail  on  rockers  on 
the  inside  of  one  of  the  rails,  this  rail  being  made  longer  than  the 
greatest  interval  between  two  pairs  of  wheels  of  a  train ;  and  when  a 
train  is  passing,  the  rail  in  being  raised  comes  in  contact  with  the 
flanges  of  the  wheels,  so  that  the  operation  cannot  be  completed,  nor 
the  switches  set  free  to  move,  till  the  train  has  passed. 

The  manner  in  which  the  necessary  gap  in  the  rails  is  arranged  for 
the  passage  of  the  flanges  of  the  wheels  across  them  at  the  crossing  C, 
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is  shown  on  Fig.  i6i,  p.  259,  where  the  two  converging  rails  from  the 
switches  spread  out  at  their  extremities  on  each  side  of  the  point,  from 
which  the  diverging  rails  of  the  two  lines  start  beyond  the  gap ;  and  the 
passage  of  the  flanges  of  the  wheels  across  the  gap  is  controlled  by  check 
rails  alongside  the  outer  rails  on  the  two  sides,  which  by  keeping  the 
outer  flanges  close  to  the  outer  rail,  prevent  the  inner  flanges  from 
straying  from  their  proper  rail  in  passing  the  gap. 

Forms  of  Junctions. — The  ordinary  form  of  junction  with  a 
main  line  is  shown  on  Fig.  162,  where  both  the  main  and  branch  lines 
are  double.  This  involves  a  greater  number  of  crossings  than  the 
single-line  junction,  but  the  principle  is  precisely  the  same.  Such  an 
arrangement,  however,  necessitates  the  blocking  of  the  main  line  when 


DOUBLE-LINE   RAILWAY  JUNCTION. 
Fig.  162. 


a  branch  train  is  entering  or  leaving  the  junction.  Moreover,  the  trains 
along  the  branch  line  must  travel  slowly  round  the  curve  till  they  are 
clear  of  the  main  line,  as  no  elevation  of  the  outer  rail  of  the  curve  is 
possible  in  crossing  the  main  line. 

Where  the  traffic  on  the  main  line  is  very  large,  the  passage  of  the 


BRANCH    LINE  CARRIED  UNDER   MAIN    LINES. 
Fig.  163. 


outer  branch  line  right  across  the  main  lines  is  sometimes  avoided  by 
the  arrangement  shown  in  Fig.  163,  where  the  far  branch  line  is  made 
to  diverge  on  its  own  side,  and  then  by  curving  round  and  passing  by 
means  of  a  bridge  under  or  over  the  main  line,  comes  eventually  along- 
side the  other  branch  line  beyond  the  junction.  This  course,  though 
involving  the  cost  of  a  bridge  and  some  additional  land,  reduces  the 
crossings  of  the  rails,  in  the  case  of  double  lines,  from  six  to  two,  and 
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considerably  expedites  the  traffic ;  and  the  system  is  especially  valuable 
where,  with  widened  main  lines,  the  two  additional  central  Unas  for  the 
fast  through  trains  would  otherwise  have  to  be  crossed  by  the  outer 
branch  line. 

Stations. 

Stations  should  be  provided  at  convenient  intervals  apart  for  the 
district  the  railway  is  intended  to  serve,  and  especially  at  the  most 
suitable  places  for  giving  the  resources  of  the  locality  access  to  a  market, 
and  attracting  the  population.  The  best  positions  also  for  stations 
should  be  given  some  weight  in  deciding  upon  the  course  of  a  railway 
and  its  level  at  these  places. 

Conditions  relating  to  Stations. — A  station  should  be  placed 
as  near  a  main  road  as  possible,  and  also  as  close  as  practicable  to  the 
town  or  village  it  is  designed  to  accommodate.  It  is  also  expedient 
that  the  line  should  be  level  at  a  station ;  whilst  the  most  advantageous 
arrangement  for  the  approaches  is  where  easy  gradients  fall  away  on 
each  side,  assisting  the  starting  train  and  pulling  up  the  incoming  one  ; 
and  a  position  with  gradients  descending  to  the  station  on  each  side, 
should  be  avoided.  A  station  should,  moreover,  be  situated  where  the 
railway  is  close  to  the  natural  surface,  for  stations  in  cuttings  or  on 
embankments  are  inconvenient,  costly,  and  difficult  of  access ;  and 
curves  should  be  avoided  in  the  neighbourhood  of  stations  where 
feasible,  as  an  uninterrupted  view  for  some  distance  on  both  sides  is  of 
value  in  view  of  the  security  and  regulation  of  the  traffic. 

Forms  of  Stations. — A  station  has  to  be  adapted  in  size  to  the 
traffic  it  has  to  accommodate.  A  small,  intermediate,  roadside  station  on 
a  railway  of  single  line,  is  only  provided  with  a  booking  office,  which 
serves  also  as  a  waiting-room,  and  the  necessary  adjuncts,  a  platform  on 
one  side,  and  a  short  siding,  and  also  with  a  second  line  in  suitable 
places  for  trains  going  in  opposite  directions  to  pass.  On  a  double  line, 
there  is  a  platform  on  each  side ;  but  only  a  small  shelter  is  provided  on 
the  second  platform.  At  the  larger  intermediate  stations,  two  additional 
lines  are  often  provided  at  the  sides,  so  as  to  separate  the  slow  and 
quick  traffic,  the  slower,  stopping  trains  being  diverted  on  to  the  side 
lines  alongside  the  platforms,  whilst  the  quick  trains  pass  unimpeded 
along  the  two  central  lines.  Frequently  also  in  such  cases,  island 
platforms  are  placed  in  the  centre  between  the  two  main  lines,  on  which 
the  passengers  by  the  quick  trains  can  occasionally  alight,  or  from 
which  they  can  embark,  access  to  the  central  platform  being  obtained 
by  an  overhead  footbridge  or  a  subway.  These  larger  stations,  also, 
are  provided  with  improved  accommodation,  and  more  ample  sidings, 
in  proportion  to  their  importance ;  and  the  platforms  are  sheltered  by 
an  overhanging  roof  along  the  central  portion  of  their  length.  A  cross- 
over road  is,  moreover,  introduced  between  each  pair  of  rails,  to  transfer 
carriages  or  waggons  from  one  line  to  another  (Fig.  164). 

Stations  on  the  continent  are  generally  devoid  of  platforms,  which 
is  very  inconvenient  for  getting  into  or  out  of  the  ordinary  European 
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form  of  high  railway  carriages,  with  their  primitive  means  of  access  j 
and  under  such  conditions,  the  system  of  steps  furnished  at  each  end  of 
the  American  cars,  carried  even  lower  down,  should  be  resorted  to. 

CROSS-OVER   ROAD. 
Fig.  164. 


Terminal  stations  should  be  placed  close  to,  but  not  immediately 
abutting  on,  great  central  thoroughfares,  and  also  where  land  for 
extensions  can  be  obtained  without  difficulty ;  and  owing  to  the 
enhancement  of  the  value  of  land  by  its  propinquity  to  a  station,  an 
ample  area  for  future  enlargements  should  be  secured  alongside  all 
important  stations,  if  possible,  at  the  outset. 

An  old  form  of  large  terminal  station  consisted  of  a  long  setting- 
down  roadway  on  one  side,  separated  from  a  long  departure  platform, 
parallel  to  it,  by  booking-offices,  luggage,  waiting,  and  refreshment 
rooms,  and  the  other  necessary  conveniences ;  and  on  the  other  side,  a 
long  arrival  platform,  with  a  roadway  for  cabs  and  carriages  adjoining. 
I'his  arrangement  was  very  convenient  for  long-distance  trains,  and  so 
long_as  the  traffic  was  not  too  great  for  all  the  trains  to  start  from  the 
one  platform  and  arrive  at  the  other.  With  the  development,  however, 
of  suburban  traffic,  an  increase  in  the  number  of  lines  for  trains  to  start 
from  and  arrive  at,  with  platforms  alongside,  became  imperative  ;  and, 
accordingly,  central  lines  and  platforms  have  been  added,  reached  from 
the  end  of  the  station,  or  by  a  subway,  bridge,  or  movable  platform ;  or 
lines  have  been  introduced  at  the  side,  towards  the  outer  end  of  the 
station,  for  the  local  traffic,  of  which  Victoria,  Paddington,  and  Liverpool 
Street  stations  in  London  are  instances.  The  other  common  arrange- 
ment of  terminal  stations  consists  in  placing  the  booking  and  other 
offices  at  the  entrance  end  of  the  station,  with  an  approach  yard  in 
front ;  and  after  passing  through  the  booking  offices  to  an  open  space 
beyond,  access  is  gained  to  the  several  platforms  from  which  the  express 
and  local  trains  start.  This  system  is  exemplified  by  Charing  Cross, 
Cannon  Street,  Fenchurch  Street,  and  the  North  and  South  Waterloo 
stations  in  London,  and  by  numerous  stations  on  the  Continent,  as  for 
instance  Frankfort  on  the  Main,  where  the  luggage  is  kept  to  a  great 
extent  out  of  the  way  of  the  passengers  by  subways  and  lifts.  Sidings 
on  which  main-line  trains  can  be  made  up  and  wait  till  their  platform 
is  clear,  should  be  provided  as  near  the  station  as  practicable ;  but  local 
trains  often  start  again  from  the  same  platform  soon  after  their  arrival, 
necessitating  merely  a  siding  for  the  locomotive. 

At  a  large  terminus,  the  goods  station  is  distinct  from  the  passenger 
station,  being  usually  placed  where  an  ample  space  can  be  provided  for 
sidings  for  sorting  the  trucks  and  marshalling  the  trains,  and  for  the 
various  appliances  and  conveniences  for  the  unloading,  storage,  and 
despatch  of  goods. 
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LIGHT   RAILWAYS. 

Definition  of  light  railways — Conditions  necessary  for  light  railways — Gauge, 
considerations  affecting  it ;  cost  of  railways  having  different  gauges, 
varieties  adopted ;  advantages  of  narrow  gauge — Laying  out  light 
railways,  considerations  affecting  route ;  object  of  Light  Railway  Act  of 
1896— Cost  of  ordinary  and  light  railways  compared;  cost  of  con- 
struction in  various  countries  ;  economy  of  narrow-gauge  lines  in  India, 
Belgium,  and  Sweden ;  cost  of  light  railways  in  the  United  Kingdom, 
instances  of  cheap  lines — Light  railways  in  the  United  Kingdom,  effect 
of  Act  of  1896  ;  gauges  and  lengths  of  standard  and  narrow-gauge  lines 
— Mono-rail  railways — Lartigue  system,  Listowel  and  Ballybunion  ; 
suspended  cars  on  elevated  rail — Light  railways  in  Belgium,  arrange- 
ments for  construction,  gauges,  limiting  curves  and  speeds,  advantages — 
Light  railways  in  India,  lengths  of  standard  and  narrow-gauge  lines  open 
and  sanctioned  ;  value  of  narrow  gauge,  unexpected  development — 
Extent  and  progress  of  the  railways  of  the  world,  in  the  different 
quarters  of  the  globe  ;  fields  for  future  extension. 

Light  railways  are  branch,  or  local  lines  passing  through  agricultural, 
sparsely  populated,  or  undeveloped  lands,  which,  owing  to  the  very 
moderate  prospects  of  traffic  in  the  districts  they  traverse,  must  be 
constructed  in  a  light,  cheap  manner,  in  order  to  afford  them  a  chance 
of  yielding  a  fair  return  on  their  capital  cost.  The  expenditure  on  the 
land  required  for  the  line  must  necessarily  be  moderate,  and  can 
occasionally  be  entirely  dispensed  with,  by  laying  the  line  along  an 
unused  strip  at  the  side  of  the  public  highway.  Light  railways,  more- 
over, should  be  relieved  from  the  costly  and  onerous  conditions  of  road 
bridges  and  safety  appliances,  imposed,  in  the  interests  of  the  public,  on 
ordinary  railways  over  which  frequent  trains  run  at  a  high  speed. 

Conditions  necessary  for  Light  Railways. — A  light  railway 
occupies  a  sort  of  intermediate  position  between  an  ordinary  railway 
and  transport  by  vehicles  along  the  high-roads ;  and  its  object  is  to 
facilitate  and  expedite  locomotion,  and  to  economize  the  cost  of 
carriage  in  outlying  rural  districts  not  served  by  ordinary  railways. 

The  primary  necessity  for  a  light  railway  is  cheapness  of  construc- 
tion, for  in  the  absence  of  State  aid,  such  as  is  furnished  by  some  of 
the  European  Governments,  money  can  only  be  attracted  with  certainty 
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and  regularity  to  undertakings  which  offer  good  prospects  of  providing 
a  reasonable  rate  of  interest  on  the  capital  expended ;  and  the  moderate 
earnings  of  a  local  line  must  be  counterbalanced  by  a  compensating 
economy  in  the  cost  of  the  works.  This  economy  can  only  be  effected 
by  using  lighter  rails,  lighter  structures  where  bridges  or  viaducts  are 
indispensable,  and  level  crossings  in  place  of  bridges  wherever  possible, 
by  dispensing  with  fencing  where  practicable,  by  utilizing  the  public 
roads  where  convenient,  and  by  avoiding  all  unnecessary  expenditure  on 
stations  and  safety  appliances.  To  obtain  these  concessions,  it  is  neces 
sary  to  reduce  the  limiting  load  upon  a  pair  of  wheels,  and  consequently 
to  employ  lighter  locomotives,  and  also  to  limit  the  speed  of  the  trains. 

Gauge  of  Light  Railways. — A  light  railway  is  not  necessarily 
a  narrow-gauge  railway,  though  so  far  as  reduction  in  gauge  diminishes 
cost  of  construction,  it  is  an  advantage  in  this  respect  to  adopt  a  narrow 
gauge.  The  question  of  gauge  really  depends  primarily  on  the  position 
of  the  light  railway  in  regard  to  standard  lines,  the  character  of  the 
country,  and  the  length  of  the  line.  If  a  light  railway  can  be  readily 
connected  with  a  standard  line,  if  the  country  which  it  traverses  is  flat, 
and  the  length  of  the  line  is  short,  it  is  expedient  to  lay  it  to  the 
standard  gauge  so  as  to  avoid  transhipment,  which,  under  the  conditions 
of  a  short  line  and  flat  country,  would  compensate  to  a  large  extent  for 
the  larger  cost  of  the  wide  gauge.  When,  on  the  contrary,  the  country 
is  rugged  and  the  line  long,  a  narrow  gauge  should  be  adopted,  as  the 
reduction  in  first  cost  far  more  than  compensates  for  the  expense  of 
transhipment.  Also  for  lines  passing  through  poor  districts,  a  small 
first  cost  is  much  more  important  than  saving  of  transhipment. 

The  following  table,  published  by  the  International  Railway  Congress, 
indicates  how  the  gauge  affects  the  cost  of  railways,  of  similar  character, 
under  different  conditions  of  country  traversed  : — ■ 


Cost  per 

VIlLE. 

Nature  of  country. 

Standard  gauge, 
4  feet  8i  inches. 

Metre  gauge, 
3  feet  3I  inches. 

Nan'ow  gauge, 
2  feet  6  inches. 

£              £ 

£              £ 

£              £ 

Level 

2,392  to   3,987 

1.595*0    2,551 

1,260  to  2,057 

Slightly  undulating    . 

3,65210    5,582 

2,392  to    3,987 

i>595  to  2.392 

Very  undulating  . 

4,78510    7,179 

3,652  to    4,785 

2,057  103,190 

Slightly  hilly  .     .     . 

6,380  to    9,571 

3,987  to    5,582 

2,392  to  3,987 

Very  hilly 

8,74210  11,163 

4,78510    7,178 

3,652  to  5,582 

Slightly  mountainous 

10,365  to  12,760 

6,380  to    8,774 

4,785  to  6,380 

Very  mountainous     . 

11,96310 15,950 

7,977  to  11,164 

5,183107,976 

According  to  this  table,  the  cost  of  a  railway  with  a  narrow  gauge 
of  2v  feet,  which  is  rather  more  than  half  the  cost  of  a  railway  of 
standard  gauge  across  level  country,  is  less  than  half  the  cost  under  the 
other  conditions,  and  appears  to  be  specially  low  through  hilly  country ; 
but  the  figures  given  in  the  table  do  not  indicate  nearly  the  same 
remarkable  economy  of  the  2^-feet  gauge,  as  compared  with  broader 


VARIOUS   GAUGES    USED   FOR  LIGHT  RAILWAYS.    265 

gauges,  estimated  to  have  been  realized  in  the  construction  of  Indian 
railways,  quoted  on  page  249. 

There  has  been  a  considerable  variety  in  the  gauges  adopted  for 
light  railways,  as  was  the  case  in  early  days  with  ordinary  railways, 
at  least  twelve  different  narrow  gauges  having  been  used  for  light  lines, 
in  addition  to  the  standard  gauge,  ranging  from  3  feet  6  inches  down 
to  I  foot  8  inches.  The  narrow  gauges  most  commonly  employed  have 
been  3  feet  6  inches,  the  metre  gauge  3  feet  3f  inches,  3  feet,  2  feet 
6  inches,  and  2  feet.  As,  however,  light  railways  are  generally  situated 
in  quite  distinct  districts,  without  any  prospect  of  intercommunication, 
there  is  not  the  same  objection  to  differences  of  gauge  for  light  railways, 
as  for  ordinary  branch  railways  which  are  in  connection  with  the  main 
lines  of  the  country.  Nevertheless,  there  is  no  advantage  in  the  multi- 
plication of  gauges  with  only  minute  differences  in  width;  whilst 
economy  results  from  adherence  to  one  or  two  standard  types  of 
narrow  gauge,  and  the  adoption  of  a  gauge  admitting  of  an  interchange 
of  rolling-stock  with  a  neighbouring  light  line  to  cope  with  a  temporary 
emergency.  The  metre  gauge  so  advantageously  used  for  several  of 
the  secondary  railways  of  India,  is  a  notable  reduction  in  width  from 
the  standard  gauge  of  5  feet  6  inches ;  but  gauges  of  2  feet  6  inches 
and  2  feet  have  also  been  resorted  to  in  India  for  the  distinctly  light 
lines  of  the  country.  Moreover,  a  gauge  of  2  feet  6  inches  appears  a 
more  suitable  reduction  for  narrow-gauge  lines  in  a  country  where  the 
standard  gauge  is  4  feet  8-|  inches ;  whilst  a  gauge  of  2  feet  might  be 
adopted,  under  exceptional  conditions,  in  mountainous  districts. 

The  selection  of  a  narrow  gauge  for  a  light  railway  possesses  the 
important  advantages,  that  with  a  narrow  gauge,  combined  with  a 
limited  speed,  sharp  curves  can  be  introduced,  greatly  reducing  the  cost 
of  the  earthworks  in  hilly  country,  and  enabling  the  line  to  be  adapted 
to  the  sharp  turns  of  an  ordinary  road ;  that  the  railway  takes  up  a 
smaller  width,  and  therefore  can  be  more  easily  laid  along  the  high- 
road ;  that  a  light  rolling-stock,  suited  in  size  to  the  particular  require- 
ments of  the  district  and  a  small,  varied  traffic,  can  be  provided,  thereby 
reducing  considerably  the  loads  to  be  hauled,  and  the  proportion  of 
the  dead  load  to  the  paying  load ;  and  that  portable  branch  sidings 
can  be  laid  across  the  fields  right  up  to  farms  in  the  neighbourhood 
of  the  line,  along  which  the  farmers  can  readily  draw  their  crops  on  to 
the  railway,  whereby  the  cost  of  carriage  of  agricultural  produce  is 
materially  reduced.  Moreover,  a  narrow  gauge  secures  a  light  railway 
from  the  liability  of  having  its  rails  and  bridges  overweighted,  by  the 
heavy  locomotives  and  rolling-stock  of  the  main  line  being  run  over  it. 

Laying  out  Light  Railways. — The  objects  of  a  light  railway 
are  to  serve  the  district  through  which  it  passes  as  efficiently  as  possible, 
and  to  effect  this  purpose  with  the  smallest  expenditure  practicable. 
The  selection  of  a  fairly  direct  route  between  the  two  extremities  of 
the  line,  required  in  connecting  large  centres  of  trade,  must  be  abandoned  ; 
and  the  route  must  be  chosen  with  the  view  of  collecting  as  much  traffic 
as  possible  along  the  line,  and  with  strict  regard  to  economy  in  con- 
struction.    The  line  should  be  made  as  nearly  a  surface  line  as  possible, 
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by  the  aid  of  sharp  curves,  so  as  to  avoid  a  large  expense  in  earthworks, 
and  to  cross  roads  on  the  level.  By  following  the  line  of  the  main 
roads,  the  ordinary  route  of  the  traffic  of  the  locality  is  secured,  and 
the  purchase  of  land  is  avoided.  Moreover,  where  it  is  necessary  to 
diverge  from  the  high-road,  since  the  railway  is  designed  to  benefit  the 
district,  the  necessary  land  should  be  sold  at  its  ordinary  market  value. 
A  light  railway  in  fact,  instead  of  being  treated  as  an  interloper,  and 
a  fair  object  to  get  money  out  of,  should  be  regarded  as  a  friend  to  be 
assisted  in  every  possible  way.  If  light  railways  are  to  be  largely 
extended  in  the  United  Kingdom,  they  must  be  promoted  and  aided 
by  the  inhabitants  and  landowners  of  the  district  they  are  designed  to 
accommodate,  thereby  interesting  the  localities  they  pass  through  in  their 
financial  success,  and  avoiding  all  unnecessary  expenditure.  The  Light 
Railways  Act  of  1896  was  passed  in  order  to  simplify  and  cheapen 
the  procedure  for  authorizing  the  construction  of  light  railways,  and, 
under  certain  conditions,  to  dispense  with  onerous  restrictions  with 
regard  to  their  construction  and  working,  as  the  light  railways  con- 
structed in  Great  Britain  and  Ireland  previously  to  that  time  had,  for 
the  most  part,  cost  too  much  to  offer  a  prospect  of  yielding  a  reasonable 
return  on  the  capital  expended ;  and  therefore  there  was  no  inducement, 
under  the  existing  circumstances,  to  invest  capital  in  the  extension  of 
such  lines.  The  greatest  measure,  however,  of  economy  can  be 
attained  by  a  judicious  laying  out  of  the  line,  so  as  to  avoid  heavy 
works,  whilst  selecting  the  most  convenient  route  for  the  district. 

Cost  of  Ordinary  and  Light  Railways  compared. — The 
capital  expended  in  the  construction  of  more  than  half  of  the  mileage  of 
the  railways  of  the  world  has  averaged  ;^i  1,832  per  mile;  but  the 
average  in  different  countries  has  ranged  between  somewhat  wide  limits. 
Thus  in  Europe,  the  United  Kingdom  heads  the  list,  with  a  capital 
expenditure  on  the  construction  of  railways  of  ;^48,393  per  mile ;  and 
of  the  large  European  countries,  France  comes  next  with  £,2^^22,2  per 
mile;  Germany,  ;^2o,275  ;  Spain,  ;^i8,338  ;  some  of  the  railways  of 
Italy,  ;^i8,443;  Austro-Hungary,  ;^i7,554;  and  Russia,  ^^14,741. 
Norway  and  Sweden  possess  the  cheapest  railway  system  in  Europe, 
with  an  expenditure  of  only  £'}\\\  and  ;^5903  respectively  per  mile;' 
whilst  in  the  smaller  European  countries,  the  State  railways  of  Holland 
and  Belgium,  and  the  railways  of  Switzerland,  have  been  the  most  costly, 
reaching  ;^39,768,  ;^26,245,  and  ;^2i,oS9  per  mile  respectively.  In 
India,  which  contains  the  greater  part  of  the  railway  mileage  of  Asia, 
the  expenditure  on  the  whole  of  the  railways  opened,  up  to  the  end  of 

1899,  amounted  to  ;^8o68  per  mile  (taking  the  rupee  at  its  settled 
standard  value  of  is.  4a'.),  the  cost  being  greatly  reduced  by  the 
economy  effected  by  the  metre  and  other  narrow-gauge  lines.^  In 
North  America,  the  railways  of  the  United  States  have  cost  ^^i 2,2 21 
per  mile,  and  in  Canada  ;^i  1,595  per  mile;  whilst  in  South  America, 

'  International  Railway  Congress,  Bulletin,  vol,  xiii,,  1899,  p.  1290. 
"  Administration  Report  on   the   Raihvays   of  India  for   1899-1900,"   Simla, 

1900,  part  I,  p.  9. 
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the  expenditure  per  mile  has  been  ;^36,86o  in  Brazil,  ;^io,555  in 
Argentina,  and  only  £,?>29,^  in  Chili.  In  Africa,  the  railways  of  the 
Cape  Colony  have  cost  ;^io,369  per  mile;  and  in  Australasia,  the  cost 
of  the  railways  per  mile  indicates  considerable  differences  in  the  various 
colonies,  being  jQ\^,^^^  in  New  South  Wales,  ;^  12,496  in  Victoria, 
_^858o  in  Tasmania,  £^?l^S  in  New  Zealand,  ^7314  in  South 
Australia,  £'j2io  in  Queensland,  and  only  £293^  in  West  Australia.^ 
In  comparing,  however,  these  expenditures  on  railways,  it  must  be 
borne  in  mind,  that  most  of  the  railways  in  England  have  a  double  line, 
and  on  most  of  the  main  lines  for  some  distance  out  of  London,  four 
lines  of  way;  that,  unlike  several  railway  systems  on  the  Continent, 
almost  the  whole  of  the  railways  of  the  United  Kingdom  have  been 
made  heavy  lines  of  the  standard  gauge ;  that  the  main  lines  have  had 
to  be  made  suitable  for  a  rapid  and  heavy  traffic ;  and  that  in  a  thickly 
populated  country,  the  price  of  land  has  been  high,  and  parliamentary 
expenses  exceptionally  heavy.  The  cost  of  railways  in  Norway,  New 
Zealand,  and  South  Australia  has  been  reduced  by  the  adoption  of  light 
lines  for  extensions,  with  a  gauge  of  3  feet  6  inches ;  whilst  the  use  of 
this  gauge  for  the  railways  of  Cape  Colony,  Queensland,  West  Australia, 
and  Tasmania,  has  made  the  cost  of  these  railway  systems  lower  than 
the  average. 

The  narrow-gauge  railways  of  West  Australia  alone,  have  been  con- 
structed within  the  limits  of  cost  suitable  for  light  railways  with  a  very 
moderate  traffic;  but  a  comparison  of  the  total  expenditure  on  con- 
struction in  India  per  mile  of  line  open,  on  the  standard  lines,  the 
metre-gauge  lines,  and  the  narrow-gauge  lines,  amounting  to  ;^io,388, 
;^4848,  and  ;£2i58  respectively,  or  per  mile  of  single  track,  ;^8oi4, 
;^4283,  and  ;^204i,  shows  what  a  great  economy  can  be  effected  in 
construction  by  reducing  the  gauge  and  modifying  the  character  of  the 
railway.  The  standard  railways  of  Belgium  have  cost  about  ;£'2  6,245 
per  mile,  about  the  same  as  in  France ;  but  the  metre-gauge  light  rail- 
ways, laid  with  43-lb.  rails,  have  been  constructed  for  about  j[,2ioo  per 
mile.  The  State  Railways  of  Sweden,  with  a  length  of  2031  miles,  cost 
;^82t5  per  mile;  whilst  the  3866  miles  of  light  railways  constructed 
by  private  companies,  portions  of  which  are  laid  to  narrow  gauges 
ranging  between  4  feet  and  i  foot  ii|-  inches,  have  only  cost  ^4705 
per  mile ;  and  some  of  the  lines  laid  with  35-lb.  rails  to  a  narrow  gauge, 
have  only  cost  about  ;^2ooo  per  mile. 

Individual  lines  necessarily  vary  considerably  in  their  cost  of  con- 
struction, according  to  the  character  of  the  country,  the  kind  of  traffic 
that  has  to  be  provided  for,  and  the  terms  upon  which  the  capital  is 
raised,  so  that  occasionally  a  nominally  light,  or  narrow-gauge  railway 
costs  more  than  a  standard  railway  constructed  under  more  favourable 
conditions.  Thus  the  Festiniog  narrow-gauge  railway,  14  miles  long,  has 
involved  a  capital  expenditure  of  about  ^10,800  per  mile  ;  but  it  carries 
a  very  heavy  traffic  from  the  Welsh  slate  quarries,  and  passing  through 
a  mountainous  district,  it  has  been  solidly  built  and  laid  with  50-lb. 

'  International  Railway  Conp-ess,  Bulletin,  vol.  xiii.,  1S99,  p.  1291. 
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rails,  and  it  is  very  well  equipped.  The  cost,  however,  of  the  Southwold 
Railway,  9  miles  long,  with  a  3-feet  gauge,  through  flat  country,  and 
devoid  of  mineral  traffic  except  coals  for  local  consumption,  which 
amounted  to  ;^85oo  per  mile,  must  be  attributed  to  financial  operations 
and  the  onerous  regulations  of  the  Board  of  Trade.  Very  few,  indeed, 
of  the  light  and  narrow-gauge  railways  carried  out  in  Great  Britain  before 
1896,  have  been  constructed  for  a  capital  expenditure  of  less  than 
;^5ooo  a  mile,  and  only  four  in  Ireland.^  The  cheapest  of  these  are 
the  Corris  Railway  in  North  Wales,  1 1  miles  long,  with  a  gauge  of 
2  feet  3  inches,  which  cost  only  ;^i8i4  per  mile;  the  Talyllyn  Rail- 
way, 6|  miles  long,  with  the  same  gauge,  which  cost  ;£2i43  per  mile.; 
the  Torrington  and  Marland  Railway  in  Devonshire,  8  miles  long,  with 
a  3-feet  gauge,  which  cost  ;^2  5oo  per  mile ;  the  Clogher  Valley 
Railway,  37  miles  long,  with  a  3-feet  gauge,  costing  ;^3286  per  mile; 
and  the  mono-rail  Listowel  and  Ballybunion  Railway,  9  miles  long, 
costing  ^3666  per  mile.  The  light  railway  also  from  Barnstaple  to 
Lynton,  with  a  gauge  of  i  foot  iii  inches,  opened  in  1898,  cost  about 
^^2614  per  mile. 

Though  the  secondary  and  light  railways  of  France,  carried  out  by 
State  aid,  have  for  the  most  part  proved  costly  undertakings,  some 
narrow-gauge  lines  have  been  constructed  cheaply,  as  for  instance  the 
Caen,  Dives,  and  Luc-sur-mer  Railway,  23|-  miles  long,  having  a  2-feet 
gauge  laid  with  30-lb.  rails  riveted  to  steel  sleepers,  which  cost  ;^2i43 
per  mile,  and  the  Pithiviers-Torcy  Railway,  ng  miles  long,  and  laid 
along  the  side  of  the  high-road  to  a  2-feet  gauge,  but  with  only  ig-lb. 
rails,  which  cost  ;^iS5i  per  mile.^ 

The  Anglo-Chilian  Nitrate  Railway  from  Tocopilla  to  Toco,  a 
distance  of  55  miles,  through  very  rough  country,  laid  with  40-lb.  rails 
to  a  gauge  of  3  feet  6  inches,  with  a  ruling  gradient  of  i  in  .25  and 
curves  of  181  feet  radius,  and  rising  with  the  aid  of  loops  and  switch- 
backs, 4847  feet  in  a  distance  of  33I  miles,  cost  approximately  ;^38o7 
per  mile,  a  moderate  expenditure  through  such  difficult  country.^ 

Light  Railways  in  the  United  Kingdom. — The  extension  of 
light  railways  in  the  United  Kingdom  has  been  very  greatly  restricted 
by  the  large  cost  of  most  of  the  light  lines  constructed  under  the  regu- 
lations in  force  previously  to  1896;  but  the  passing  of  the  Light  Rail- 
ways Act  in  that  year  has  greatly  encouraged  schemes  for  their 
construction,  several  of  which  have  been  authorized.  The  estimated 
cost,  however,  of  many  of  these  lines  appears  to  be  hardly  low  enough, 
except  under  specially  favourable  conditions  of  traffic,  to  ensure  the 
financial  success  needed  to  encourage  the  further  extension  of  these 
railways,  so  as  to  develop  fully  the  resources  of  the  country,  and  provide 
as  cheap  carriage  for  goods  and  produce  as  is  secured  for  some  of 
the  continental  countries  of  Europe  by  the  fostering  care  of  their 
Governments. 

'   "Light  Railways  for  the  United  Kingdom,   India,  and  the   Colonien,"  J.  C. 
Mackay,  pp.  96  and  106. 

^  Le  Genie  Civil,  1894,  vol.  xxv.  p.  169. 

'  Proceedings  Inst.  C.E.,  vol.  cxv.  pp.  327  and  33;. 
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Though  a  departure  from  the  standard  gauge  has  generally  been 
discouraged  in  Great  Britain,  especially  by  the  principal  railway  com- 
panies, and  the  broad-gauge  lines  of  the  Great  Western  Railway  were 
converted  to  the  standard  gauge  in  1892,  whilst  some  of  the  light  rail- 
ways in  England  and  Ireland  have  been  laid  to  the  ordinary  gauge, 
nevertheless  various  gauges  have  been  adopted  for  some  of  the  short 
light  lines  in  England  and  '\\^ales,  as  shown  by  the  accompanying 
table,^  giving  the  gauges  of  the  railways,  with  their  lengths,  in  the 
United  Kingdom  in  1 900  : — ■ 


ft.  in. 

fe.  in. 

ft.  in. 

ft.  in. 

ft.  in. 

ft.  in. 

ft.  in. 

ft.  in. 
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ft.  in. 

Gauge    I    iij 
Miles        50 

18 

2    4 

3 

=    4i 
9 

2    6 

4 

2    9 
7 

3    0 

419 

3    6 
7 

♦    0 
21 

4    8* 
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5  r' 
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Seven  miles,  however,  of  a  4-feet  gauge  in  Scotland,  for  the  Glasgow 
District  Railway,  and  410  miles  of  3-feet  gauge  in  Ireland,  are  the  only 
deviations  from  the  standard  gauges  in  those  countries.  The  3-feet 
gauge  is  by  far  the  commonest  narrow  gauge  in  the  United  Kingdom, 
owing  to  its  extensive  adoption  for  the  narrow-gauge  ordinary  (191 
miles)  and  narrow-gauge  light  railways  (219  miles)  of  Ireland;  whilst 
amongst  the  short  narrow-gauge  railways  in  England  and  Wales,  the 
gauge  which  has  been  most  used  is  i  feet  ii-|-  inches,  laid  for  a  length 
of  50  miles. 

Mono-rail  Railway  on    the  Lartigue  System. — The  single 
double-headed  rail  of  the  Lartigue  System  (Fig.  165)  is  supported  on 


MONO-RAIL  RAILWAY. 
Fig.  165. — Lartigue  System. 
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angle-iron  trestles,  about  3  feet  above  the  ground ;  and  these  trestles, 
placed   about  3   feet  apart,  carry  a  guide  rail  on  each  side,  about  18 

'  "  Railway  Returns  for  England  and  Wales,  Scotland,  and  Ireland,  for  the  year 
1900,"  London,  1901,  pp.  v,  78,  80,  82,  and  84. 
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inches  below  the  main  rail,  to  maintain  the  vehicles  in  position.  The 
carriages  of  the  train  extend  downwards,  like  panniers,  on  each  side  of 
the  trestles,  being  balanced  on  the  central  rail  along  which  they  travel.^ 

On  the  Listowel  and  Ballybunion  Railway  in  Ireland,  9  miles  long, 
opened  in  1888,  the  trestles  are  fastened  to  steel  sleepers  resting  on 
wooden  sleepers  ;  and  a  movable  length  of  trestlework  has  to  be  shifted 
10  enable  the  train  to  change  its  line,  and  has  to  be  turned  out  of  the 
way  to  open  a  passage  for  vehicles  at  a  level  crossing.  This  line,  which 
has  curves  of  only  a  chain  radius,  gradients  up  to  i  in  45,  and  cost 
;!^3666  per  mile  with  rolling-stock,  is  worked  by  locomotives,  having  a 
boiler  and  funnel  on  each  side  of  the  central  rail  to  maintain  the 
balance ;  whilst  the  driver  and  stoker  have  to  stand  on  opposite  sides  of 
the  rail.^  The  system  was  first  used  as  an  elevated  horse  tramroad,  for 
the  transport  of  produce  in  Algeria,  where  surface  rails  are  liable  to  be 
buried  in  drifts  of  sand  j  and  since  the  successful  application  of  loco- 
motives for  working  the  system  in  Ireland,  short  mono-rail  lines  have 
been  constructed  in  France,  Russia,  and  Peru. 

The  maximum  ordinary  speed  attained  on  the  Ballybunion  line  is 
only  from  24  to  30  miles  an  hour;  but  in  some  trials  with  electric 
traction  on  an  experimental  line  near  Brussels  in  1897,  a  maximum  speed 
of  about  90  miles  an  hour  was  reached,  the  limit  that  could  be  obtained 
with  the  power  available.  As  a  result  of  these  experiments,  the  con- 
struction of  a  mono-rail  line  between  Liverpool  and  Manchester  has 
been  authorized,  to  be  worked  by  electricity,  for  providing  an  express 
passenger  service  with  an  estimated  speed  of  about  no  miles  an  hour. 
A  special  advantage  of  the  mono-rail  system  for  running  safely  round 
curves  at  a  very  high  speed  is  that,  besides  doing  away  with  the  differ- 
ence in  curvature  of  the  two  rails  of  an  ordinary  line,  the  centre  of 
gravity  of  the  train  can  be  placed  well  below  the  rail  on  which  the  train 
runs,  and  thus,  with  the  aid  of  the  inner  guide  rail,  secure  the  train  from 
any  danger  of  leaving  the  rail,  though  a  considerable  pressure  is 
imposed  on  the  inner  guide  rail  by  a  train  in  rounding  a  sharp  curve. 

Suspended  Cars  on  elevated  Mono-rail. — A  novel  form  of 
railway,  completed  in  1900,  passing  through  Barmen,  Elberfeld,  and 
their  suburbs,  in  Rhenish  Prussia,  SJ  miles  long,  is  carried  on  girders 
resting  on  elevated  frames,  placed  about  95  feet  apart,  erected  over  the 
River  Wupper  for  6^  miles,  whose  course  is  followed  by  the  railway  for 
this  distance,  and  over  streets  or  roads  for  the  remainder  of  its  length, 
under  which  the  cars  travel,  hung  from  trollies  running  on  a  single  rail 
laid  on  the  top  of  the  girder,  as  shown  by  the  illustrations  ^  (Fig.  166). 
This  railway  is,  accordingly,  both  an  elevated  line  suitable  for  affording 
rapid  means  of  communication  through  crowded  towns,  and  also  a  new 
form  of  mono-rail  railway,  adapted  for  electric  traction  at  a  fairly  quick 
speed  round  sharp  curves,  and  in  which  the  centre  of  gravity  of  the 
suspended  cars  is  considerably  below  the  elevated  rail  on  which  they 

'   The  Engineer,  vol.  Ixii.  p.  223. 

^  "Light  Railways  for  the   United  Kingdom,   India,  and  the  Colonies,"  J.   C. 
Mackay,  p.  104,  and  plate  xxii. 

'  Engineering,  vol.  Ixix.  pjj.  412,  438,  and  501, 
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mn  The  chief  peculiarities  of  the  line  are  the  adoption  of  the  course 
of  the  river  for  the  line  of  the  railway  for  a  considerable  length,  and  the 
suspension  of  the  cars  from  a  mono-rail.  The  maximum  gradient  is 
r  m  22;  the  sharpest  curves  on  the  regular  line  have  a  radius  of 
42  chains ;  and  the  speed  is  hmited  to  31  miles  an  hour.  The  trains 
consist  of  two  to  four  cars,  each  car  being  371  feet  long,  6i  feet  wide, 
and  weighing  14  tons  with  its  load  of  50  pasiengers,  suspended  from 
two  bogies  26  feet  apart,  each  running  on  two  tandem  wheels,  «  inches 
m  diameter,  on  the  rail.     Each  car  carries  its  own  motor  overhead  ;  and 

SUSPENDED   MONO-RAIL   RAILWAY. 
Fig.  166.— Elberfeld  and  Barmen  Railway,  Prussia. 
Along  River  Wupper.  Along  Streets. 
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it  leaves  a  clear  headway  of  i4f  feet  above  the  roadway.  The  stations 
on  this  line  are  only  about  two-fifths  of  a  mile  apart;  but  the  average 
speed,  including  stoppages,  is  about  2o|-  miles  an  hour. 

Light  Railways  in  Belgium. — Narrow-gauge  light  railways  have 
been  more  systematically  developed  in  Belgium  since  1885,  considering 
its  small  area,  than  in  any  other  country.  These  railways  are  con- 
structed and  worked  by  a  special  company,  the  necessary  funds  being 
subscribed  by  the  State,  the  Provinces,  and  the  Communes,  aided  to 
a  small  extent  by  private  individuals.  Of  these  railways,  amounting 
altogether  to  about  a  thousand  miles  in  length,  more  than  three-fourths 
are  laid  to  the  metre  gauge ;  and  of  the  remainder,  most  have  been  laid 
to  a  gauge  of  3  feet  6  inches,  the  gauge  of  the  Dutch  light  railways, 
owing  to  their  proximity  to  Holland,  and  the  consequent  prospect  of 
their  forming  connections  with  its  light  lines;  whilst  small  lengths  of  the 
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Belgian  light  railways  have  been  laid  to  the  standard  gauge,  where  it 
was  important  to  avoid  transhipment.^  They  have  been  laid  for  the 
most  part  along  the  roads,  though  where  the  roads  are  paved,  the 
expense  is  considerably  increased;  but  in  some  cases  land  has  been 
purchased  for  the  purpose.  The  elevation  of  the  outer  rail  for  sharp 
curves  on  roads,  is  effected  by  lowering  the  inner  rail  as  well  as  raising 
the  outer  one,  so  as  to  keep  the  centre  of  the  track  level  with  the  road ; 
but  as  the  speed  is  limited  to  i8|  miles  an  hour  in  the  country,  where 
the  minimum  radius  is  246  feet,  and  to  6\  miles  an  hour  through  towns, 
where  sharp  curves  are  often  necessary,  the  elevation  required  is  not 
excessive.  These  railways  in  Belgium,  which  are  being  continually 
extended,  have  proved  on  the  whole  financially  successful ;  and  they 
have  been  very  valuable  in  conveying  crops  and  market-garden  produce 
to  market,  and  thereby  stimulating  their  production,  as  well  as 
developing  the  other  resources  of  the  districts  through  which  they  pass, 
and  furnishing  a  cheap  means  of  transit  for  the  population. 

Light  Railways  in  India. — In  spite  of  the  objections  raised 
by  so  many  engineers  in  1873  to  the  break  of  gauge  involved  in  the 
adoption  of  the  metre  gauge  for  the  secondary  railways  of  India,^  these 
lines  have  been  so  extensively  constructed  since  that  period,  that  they 
seem  likely  before  long  to  equal  the  standard-gauge  railways  in  mileage. 
On  the  31st  December,  1907,  there  were  iS,82r  miles  of  railway  open  of 
the  standard  gauge,  12,613  miles  of  the  metre  gauge,  and  1576  miles  of 
special  gauges;  the  additional  railways  constructed  since  rgoo  being 
2 15 1  miles  standard,  31 17  miles  metre,  and  979  miles  special  gauge, 
respectively.^  Considering  the  remarkable  economy  in  construction 
effected  by  the  adoption  of  the  metre  and  other  narrow  gauges  in  India, 
as  recorded  on  page  265,  it  is  evident  that  if  the  Government  of  India 
had  deferred  to  the  arguments  pressed  upon  them  against  a  break  of 
gauge,  the  railway  system  of  India  would  have  been  of  necessity  greatly 
restricted,  and  some  of  the  railways,  such  as  the  Darjeeling  Railway, 
could  not  have  been  carried  out.  The  financial  results  of  railway  con- 
struction in  India,  exhibit  very  clearly  the  value  of  supplementing  the 
main  standard  lines  of  a  country  by  light  narrow-gauge  lines,  penetrating 
into  the  more  sparsely  populated  and  less  accessible  districts,  and  'serving 
as  very  useful  feeders  of  traffic  to  the  main  lines. 

The  statement  made  by  Mr.  Thornton  of  the  India  Office,  in  his 
Paper  on  "  The  State  Railways  of  India  "  in  1873,  that  the  construction 
of  10,000  miles  of  railways  in  India  was  contemplated  by  the  Govern- 
ment, in  addition  to  the  5000  miles  at  that  time  open  or  in  progress,  to 
complete  the  railway  system  of  India,  was  so  strongly  contested  in  the 
discussion  on  the  paper,  that  he  eventually  admitted  that  it  was  an  over- 
estimate, and  that  only  3000  miles  of  the  10,000  miles  referred  to  had 
been  actually  marked  out.*     Nevertheless,  in  1900,  twenty-seven  years 

'  The  Engineer,  vol.  Ixxix.  pp.  259,  279,  and  325  ;  and  vol.  Ixxxvi. 
p.  204. 

^  Proeeedin^s  Inst.  C.E.,  vol.  xxxv.  pp.  229  to  438. 

^  Administrative  Report  by  the  Railway  Board,  1907. 

*  Proceedings  Inst.  C.E.,  vol.  xxxv.  pp.  214,  217,  and  452. 
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later,  not  only  had  an  additional  length  of  ahout  8670  miles  of  lines 
of  standard  gauge  been  constructed,  and  814  miles  m.ore  were  in 
progress  or  sanctioned,  but  in  place  of  the  10,000  miles  of  narrow- 
gauge  railways  which  Mr.  Thornton  advocated,  10,093  miles  had 
already  been  opened  for  trafBc,  and  2212  miles  more  were  in  progress 
or  sanctioned. 

Extent  and  Progress  of  the  Railways  of  the  World.— 
According  to  the  bulletin  of  the  International  Railway  Congress,  the 
following  are  the  miles  of  railways  in  the  five  quarters  of  the  world, 
which  were  open  for  traffic  at  the  end  of  1897,  the  increase  in  these 
lengths  during  the  four  preceding  years,  and  the  percentage  of  the  whole 
lengths  this  increase  represents  in  each  case  '^ : — 


Quarter  of  the  globe. 

Railways  open  in  1897. 

Increase  between  1893 
and  1897. 

Percentage  of  in- 
crease. 

Europe      .... 
America   .     . 

Asia 

Africa 
Australasia     . 

Miles. 
163.514 
236,364 

30,922 
9,910 

14,300 

Miles. 
15.328 

12,143 
6,692 
2,218 
1,128 

Per  cent. 
103 

27-6 
287 

8-5 

Totals     .      .      . 

455.010 

37>509 

8-9 

These  figures  show  that,  though  America  possesses  considerably  the 
largest  railway  mileage,  the  increase  during  recent  years  has  been  greater 
in  Europe.  Moreover,  whilst  the  recent  additions  to  the  railways  of 
Asia  and  Africa  are  large  in  proportion  to  their  previously  existing 
mileage,  Asia  with  only  about  10,600  miles  of  railways  outside  India, 
and  Africa  with  barely  10,000  miles  of  railways,  offer  vast  fields  for 
future  railway  enterprise,  considering  the  very  extensive  areas  comprised 
in  these  two  quarters  of  the  globe,  and  the  large  natural  resources  in 
both  these  regions  awaiting  development. 

A  brief  reference  to  the  Capetown-Cairo  railway  must  here,  and  for 
the  present,  suffice.  This  great  railway,  in  progress  of  construction  on 
the  3  feet  6  inches  or  South  African  gauge,  reached  Bulawayo,  1362 
miles  from  Capetown,  in  1897,  and  has  since  been  carried  forward  in 
its  northerly  progress  towards  Lake  Tanganyika  as  far  as  Broken  Hill, 
2017  miles  from  Capetown,  and  375  miles  north  of  the  Zambesi  Bridge, 
which  was  opened  to  traffic  in  1905.     (See  p.  135.) 

'  Internatiowl  Railway  Congress,  Bulletin,  vol.  xiii.,  1899,  p.  1289. 
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MOUNTAIN   RAILWAYS. 

Definition  of  mountain  railways — Limit  of  gradient  for  adhesion  alone- 
System  adopted  for  steep  inclines,  central  rail,  rack,  cable— Central- 
rail  system ;  as  designed  for  crossing  the  Mont  Cenis  ;  on  the  Canta- 
gallo  Railway ;  on  the  Rimutaka  Incline,  New  Zealand — Ladder-rack 
railways  :  first  rack  incline  ;  Mount  Washington  Railway  ;  Vitznau-Rigi 
Railway ;  gauge,  gradients,  curves,  and  cost  of  various  lines  laid  with 
iadder-rack— Double  side-rack,  on  Pilatus  Railway — Flat  bar  rack,  thin 
single  bar;  Telfener  thick  single  rack,  on  St.  EUero-Saltino  Railway, 
advantages — Strub  rack,  on  Jungfrau  Railway — Abt  rack,  description, 
advantages  ;  particulars  of  railway  laid  with  Abt  rack ;  instances  of 
these  railways  worked  by  electricity — Racks  on  steep  inclines  for 
extension  of  railways,  importance  of  system  in  conjunction  with  ordinary 
railways ;  steep  incline  with  rack  at  Trincheras  in  Venezuela,  and 
Usui  Railway  in  Japan  ;  rack  on  steep  gradients  of  ordinary  railways, 
instances  of  lines  worked  by  adhesion  and  by  rack  ;  ratio  of  weight  of 
locomotive  to  load  drawn — Remarks  on  rack  railways,  superiority  of 
Abt  rack  ;  central-rail  and  rack  systems  contrasted  ;  value  of  rack  for 
extending  railways  in  mountainous  districts,  reference  to  Chamonix 
Railway. 

Definition  proposed  for  Mountain  Railways. — Though  railways 
passing  through  mountainous  districts,  with  heavy  works  and  steep 
gradients,  such  as  the  Brenner,  the  Mont  Cenis,  and  the  St.  Gothard 
railways,  are  sometimes  called  mountain  railways,  the  term  "  mountain 
railway"  might  with  advantage  be  restricted  to  those  lines  on  which 
other  modes  of  traction  have  to  be  resorted  to,  beyond  the  mere 
adhesion  of  heavy  locomotives  to  the  rails,  on  account  of  the  very 
steep  gradients  necessitated  by  an  exceptionally  rugged  country,  or 
the  considerable  heights  which  have  to  be  surmounted  in  a  limited 
distance. 

A  ruling  gradient  of  i  in  25  was  adopted  for  the  railway  ascending 
from  Vera  Cruz  to  Mexico,  rising  nearly  8000  feet  in  the  first  hundred 
miles  to  reach  the  high  central  plateau,  and  for  a  branch  line  of  the 
Denver  and  Rio  Grande  Railway,  ascending  3675  feet  in  25  miles  to 
attain  the  summit  of  the  Marshall  Pass,  having  an  altitude  of  10,850 
feet  above  sea-level ;  and  the  same  ruling  gradient  was  maintained  for 
the  Peruvian  railways  surmounting  the  steep  Pacific  slopes  of  the  Andes, 
more  especially  the  Oroya  Railway  which  mounts  from  the  seacoast  at 
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Callao,  the  port  of  Lima,  to  a  summit-level  of  15,645  feet  in  a  length  of 
io4|-  miles.  This  gradient  of  i  in  35  may,  indeed,  be  regarded  as  the 
steepest  gradient  up  which  regular  trains  are  commonly  drawn  by  the 
most  powerful  locomotives  by  adhesion  alone.  Accordingly,  when 
steeper  gradients  have  been  deemed  necessary,  owing  to  the  peculiar 
character  of  the  country,  the  nature  of  the  elevation  to  be  surmounted, 
or  special  economical  considerations,  other  systems  have  been  resorted 
to  for  facilitating  the  ascent. 

Systems  adopted  for  surmounting  Steep  Inclines. — The 
most  important  cases  are  where  steep  inclines  are  introduced  in  places 
on  an  ordinary  railway,  for  surmounting  which,  two  systems  have  been 
employed,  namely,  the  Fell  system,  with  a  central,  elevated,  double- 
headed  rail  laid  sideways,  which  is  gripped  by  horizontal  wheels  on 
each  side,  which  greatly  augment  the  adherence,  and  the  Riggenbach, 
Abt,  and  other  systems,  with  central  racks,  in  which  cog-wheels  work, 
whereby  the  adhesion  of  the  ordinary  driving-wheels  is  greatly  assisted  in 
drawing  a  train  up  the  incline,  and  the  descent  of  the  train  is  kept  under 
control.  In  tourist  lines  ascending  the  steep  sides  of  mountains  for 
the  sake  of  the  views,  a  cog-wheel  working  in  a  central  rack  is  generally 
used  as  the  sole  means  of  propulsion  up  the  inclines.  Lastly,  where 
the  ascent  is  steep,  straight,  and  fairly  short,  a  cable  is  employed  for 
hauling  up  the  vehicles,  resembling  in  principle  the  inclines  worked  by 
ropes  in  mines,  a  system  which  has  also  occasionally  been  adopted  for 
steep  inclines  on  ordinary  railways. 

Central-rail,  Fell  System. — The  central-rail  system  was  first 
adopted  for  crossing  the  Mont  Cenis  pass,  by  a  railway  laid  mainly 
along  the  road  between  St.  Michael  and  Susa,  a  distance  of  48  miles, 
having  a  gauge  of  3  feet  7f  inches,  and  surmounting  a  difference  of  level 
of  5300  feet  between  Susa  and  the  summit,  with  a  total  variation  in  level 
between  its  termini  of  about  9900  feet.'  The  ruling  gradient  was  i  in  12, 
the  average  gradient  about  i  in  17,  and  the  central  rail,  raised  7I  inches 
above  the  ordinary  rail-level,  was  laid  along  all  gradients  exceeding 
I  in  25 ;  whilst  the  minimum  radius  for  the  curves  was  2  chains.  The 
greatest  train  load  carried  over  the  Mont  Cenis  Fell  Railway,  was  36 
tons  ;  and  the  heaviest  locomotives  employed  on  it  weighed  26  tons. 
In  this  system,  the  grip  of  the  horizontal  wheels  on  the  central  rail,  not 
merely  secures  sufficient  adherence  to  mount  steep  inclines,  but  also 
serves  as  a  very  effective  brake  in  the  descent,  and  keeps  the  locomotive 
firmly  on  the  line  in  going  round  sharp  curves. 

On  the  Cantagallo  Railway  in  Brazil,  to  which  the  plant  of  the  Mont 
Cenis  line  was  sent  on  the  closing  of  that  line  when  the  tunnel  was 
opened  in  1871,  an  incline  of  i  in  12,  having  a  length  of  b\  miles,  was 
worked  satisfactorily  on  the  same  gauge  round  curves  of  2  to  5  chains 
radius  by  the  same  system  for  several  years ;  -  but  some  years  ago, 
Baldwin  locomotives,  weighing  45  tons,  were  substituted,  which  draw 

'  Proceedings  Inst.  C.E.,  vol.  xcv.  p.  252. 

»  Report  of  the  British  Association,    1870,   Liverpool  Meeting,  Transactions    of 
Sections,  p.  216. 


276    MOUNTAIN  RAILWAYS    WITH  A    CENTRAL   RAIL. 

up  a  load  of  40  tons,  at  a  speed  of  about  8  miles  an  hour ;  though  the 
central  rail  continued  to  be  used  for  applying  the  brake  on  the  descent.^ 
The  Rimutaka  incline,  on  the  Wellington  and  Featherston  Railway 
in  New  Zealand,  with  a  gradient  of  i  in  15  for  2\  miles,  and  a  total  rise 
of  869  feet,  opened  about  1879,  having  a  gauge,  like  the  rest  of  the 
railway,  of  3  feet  6  inches,  and  curves  of  5  chains  radius,  was  laid  with  a 
central  rail  (Fig.  167)  ;  and  the  traffic  on  the  incline  has  been  worked 
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Fig.  167. — Riniutaka  Incline,  New  Zealand. 
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continuously  by  locomotives  with  horizontal  wheels  gripping  the  central 
rail.^  Each  engine,  weighing  about  36  tons,  can  draw  a  maximum  train- 
load  of  70  tons  up  the  incline ;  and  in  order  to  avoid  an  undue  strain  on 
the  draw-bars,  the  three  engines  employed  for  taking  up  a  heavy  train, 
are  so  distributed  between  the  carriages  as  to  enable  each  to  draw  its 
own  load.  The  moderate  speed  of  about  5  miles  an  hour,  has  been 
adopted  for  drawing  the  trains  up  the  incline,  in  order  to  prevent  undue 
wear  and  tear,  to  economize  fuel,  and  to  increase  the  security  of  the 
traffic.  The  system  has  proved  very  safe  and  satisfactory,  and  remark- 
ably well  adapted  for  running  round  sharp  curves ;  whilst  the  saving  in 
cost  of  construction  by  adopting  the  incline  on  this  particular  railway, 
instead  of  a  more  circuitous  course  to  obtain  flatter  gradients  readily 
surmounted  by  ordinary  locomotives,  was  estimated  at  ;^ioo,ooo,  or 
_;^5ooo  a  year  at  the  rate  of  interest  charged  on  loans  in  the  colony. 

Ladder-rack  for  Mountain  Railways. ^ — Since  the  opening  of 
the  Mount  Washington  Railway,  with  a  central  rack,  in  i86g,  numerous 
rack  railways  have  been  constructed  in  Switzerland  and  other  mountainous 
districts,  in  which  the  most  important  differences  have  been  the  modifica- 
tions adopted  in  the  rack,  combined  also  with  variations  in  the  steepness 
of  the  greatest  inclination  surmounted,  depending  on  the  conditions  of 
the  site,  in  the  gauge  selected,  and  in  the  limiting  curves  resorted  to. 

A  solid,  central  rack  was  introduced  for  the  first  time  in  1847,  on  an 
incline  of  the  Madison  and  Indianapolis  Railway  of  standard  gauge,  in 
the  United  States  near  Madison,  which  is  i.\  miles  long  with  gradients 
of  I  in  1 65  to  I  in  1 7 ;  for  the  most  powerful  Baldwin  locomotives  of 

'  Proceedings  Inst.  C.E.,  vol.  xcvi.  p.  175. 

*  Ibid.,  vol.  Ixiii.  p.  52,  and  plate  4;  and  vol.  xcvi.  p.  E37. 
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that  period  could  only  draw  two  cars  up  this  incline.^  Trains  were 
drawn  up  the  incline  by  special  locomotives,  carrying  a  cog-wheel 
working  in  the  rack,  from  1847  up  to  1868,  in  which  latter  year  the 
rack  system  was  abandoned  in  favour  of  Baldwin  locomotives,  each 
weighing  50  tons,  having  five  pairs  of  wheels  coupled,  and  capable  of 
drawing  a  load  of  cars  and  coal,  weighing  137  tons,  up  the  incline  at 
the  rate  of  6  miles  an  hour. 

The  rack  railway,  however,  which  was  the  precursor  of  the  numerous 
Swiss  mountain  railways  for  tourists,  was  the  line  of  ordinary  gauge, 
3  miles  in  length,  constructed  up  to  the  top  of  Mount  Washington  in 
New  Hampshire  in  1866-69,  rising  altogether  a  height  of  3600  feet, 
with  a  ruling  gradient  of  i  in  3,  and  curves  having  a  minimum  radius  of 
l\  chains.^  The  rack  in  this  case  was  formed  in  lengths  of  10  feet,  with 
two  parallel  angle-irons,  4  inches  apart,  connected  by  a  series  of  round, 
wrought-iron  bars  constituting  the  teeth  of  the  rack,  which  resembles  a 
ladder  laid  on  the  ground.  The  locomotives,  provided  with  a  central 
cog-wheel  working  in  the  ladder-rack,  draw  the  vehicles  up  the  mountain 
at  a  rate  of  about  3  miles  an  hour. 

The  first  rack  railway  carried  out  in  Europe  up  a  mountain  slope, 
was  the  Vitznau-Rigi  Railway,  constructed  from  Vitznau,  on  the  Lake 
of  Lucerne,  to  the  summit  of  the  Rigi  in  1869-73,  rising  4472  feet  in 
its  course  of  4^  miles,  with  a  ruling  gradient  of  1  in  4  for  about  a  third 
of  its  length,  and  never  less  than  i  in  6  except  at  the  stations,  together 
with  curves  of  8^  chains  radius.*  The  wrought-iron  rack  is  of  the  open 
ladder  form,  but  with  trapezoidal  bars  in  place  of  round  ones,  affording 
a  wider  bearing  to  the  cogs  of  the  driving-wheel  (Fig.  168,  p.  278);  but 
the  wear  of  these  bars  has  been  greater  than  with  the  round  ones ;  and 
when  one  or  two  bars  are  broken,  a  lo-feet  section  of  rack  has  to  be 
renewed.  The  line  is  laid  to  the  standard  gauge ;  the  rack  and  rails  are 
kept  rigidly  in  place  by  cross  sleepers  fastened  to  longitudinal  timbers ; 
and  the  whole  framing  is  prevented  from  sliding  gradually  downhill,  by 
being  secured  at  intervals  to  masonry  foundations  built  firmly  into  the  rock 
or  solid  ground.  By  means  of  spur  gearing  on  the  locomotive,  actuating 
the  axle  of  the  central  cog-wheel  on  each  side,  the  power  of  the  driving 
cog-wheel  is  increased,  and  a  low  speed  maintained.  The  locomotive 
on  these  mountain  lines  is  always  placed  below  the  carriages,  so  as  to 
push  them  up  the  inclines  and  control  their  descent,  the  speed  of  the 
trains  on  the  Rigi  line  being  limited  to  between  3  and  4  miles  an  hour. 
Owing  to  the  steep  gradient,  a  vertical  boiler  was  in  the  first  instance 
provided  for  the  locomotives ;  but  subsequently  on  this  railway,  as  well 
as  on  the  more  recent  mountain  lines,  boilers  have  been  adopted  which 
are  horizontal  when  the  locomotives  are  on  the  average  incline.  The 
driving  cog-wheel,  and  the  other  cog-wheels  fitted  to  the  locomotive  and 
carriages,  are  furnished  with  powerful  brakes  which,  when  applied,  keep 
the  cogs  firmly  engaged  in  the  rack,  so  as  to  arrest  the  descent  of  the 

'  Transactions  of  the  American  Society  of  Civil  Engineers,  vol.  vii.  pp.  68, 
71,  and  72. 

'  Proceedings  Inst.  C.E.,  vol.  xcvi.  p.  260. 
'  Jiid.,  vol.  xxxvi.  p.  106,  and  plate  18. 
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train;  and  an  air-brake  acting  on  the  piston  of  the  locomotive,  serves 
to  regulate  the  downward  speed.  Strong  hooks  attached  under  the 
locomotive  and  carriages,  encircle  the  top  flange  of  each  side-piece  of 
the  rack,  and  thus  secure  the  train  from  leaving  the  rails  or  being  blown 
over  by  the  wind  (Fig.  168). 

Several  other  mountain  railways  have  since  been  constructed  with  a 
similar  rack,  known  as  the  Riggenbach  rack,  to  surmount  very  similar 
gradients,  but  for  the  most  part  laid  to  narrower  gauges  and  with  sharper 
curves,  thereby  cheapening  the  cost  of  construction.     The  Arth-Rigi 


LADDER-RACK. 
Fig.  168.— Rigi  Railway. 
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Railway,  5^  miles  long,  with  a  rise  of  4360  feet,  and  a  maximum 
gradient  of  i  in  5,  opened  in  1875,  is  laid  to  the  standard  gauge;  but 
the  Drachenfels  and  Riidesheim-Niederwald  railways  in  Germany, 
opened  in  1884,  and  the  Salzburg-Gaisberg  Railway  in  Austria,  opened 
in  1887,  having  ruling  gradients  of  i  in  5,  i  in  5,  and  i  in  4,  and  curves 
of  10  chains,  15  chains,  and  7|-  chains  radius,  respectively,  are  laid  to 
the  metre  gauge  with  iron  cross  sleepers ;  whilst  the  Schynige-Platte 
and  Wengern-Alp  railways  in  Switzerland,  opened  in  1893,  4f  miles  and 
iij  miles  long,  and  rising  4593  feet  and  4150  feet  respectively,  with  a 
maximum  gradient  of  i  in  4,  and  sharpest  curves  in  the  latter  case  of 
3  chains  radius,  are  laid  to  a  gauge  of  80  centimetres,  or  2  feet  7-|  inches, 
with  steel  cross  sleepers.'-     The  Vitznau-Rigi  Railway  cost  ^{^  2  6, 2  08  per 


'  Proceedings  Inst,  C.E,,  vol.  cxx,  pp.  21,  41,  and  42. 


PILATUS  RAILWAY   WITH  A    DOUBLE  SIDE- RACK.   279 

mile,  the  Arth-Rigi  Railway  ^^27,385,  the  Drachenfels  Railway  ;£'io,6oo, 
the  Salzburg-Gaisberg  Railway  ;^i 9,840,  the  Schynige-Platte  Railway 
;^25,iio,  and  the  Wengern-Alp  Railway  ;!^i5,738  per  mile.^  These 
are  tourist  lines;  and  the  train-load  carried  up,  exclusive  of  the 
locomotive,  ranges  between  lo^  tons,  the  load  on  the  Vitznau-Rigi 
Railway,  and  14 J-  tons  on  the  Riidesheim-Niederwald  Railway. 

Double  Side-rack  on  Locker  System. — A  steel,  rack  rail  with 
teeth  on  each  side,  in  which  horizontal  cog-wheels  work,  was  adopted 
for  surmounting  the  exceptionally  steep  inclines  of  the  Pilatus  railway, 
averaging  i  in  2'8,  and  attaining  i  in  2*08  in  some  places  (Fig.  169), 


DOUBLE  SIDE-RACK  AND  TRAIN. 
Fig.  169.— Pilatus  Railway. 
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preliminary  trials  having  proved  that  the  ladder-rack  was  unsuitable  for 
such  gradients.  This  Locker  system  presents  some  resemblance  to  the 
Fell  central-rail  system  (Fig.  167,  p.  276),  with  the  advantage  of  the 
greater  tractive  and  controlling  power  secured  by  the  rack  and  cog,  in 
comparison  with  the  adhesion  on  the  central  rail,  enabling  much  steeper 
gradients  to  be  surmounted,  and  to  be  descended  in  safely. 

The  Pilatus  Railway,  opened  in  1889,  starts  from  Alpnach,  on  the 
Lake  of  Lucerne,  and  rises  5363  feet  in  its  length  of  2f  miles,  half  of 
the  line  being  straight,  and  half  being  on  curves  of  S  to  4  chains  radius ; 
and  it  is  laid  to  a  gauge  of  2  feet  i\  inches,  with  iron  sleepers  bolted  to 

•  Organ  fiir  die  Fortsckrilte  des  Eiseiibahnwesens,  1898,  vol.  xxxv,  plate  xxv. 
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longitudinal,  parallel  masonry  walls  on  each  side.^  The  driving  cog- 
wheels are  actuated  by  spur  gearing ;  and  the  two  pairs  of  cog-wheels 
are  controlled  by  hand  brakes,  which  suffice  to  regulate  the  descent  of 
the  train,  or  to  stop  it  if  necessary.  An  air-brake  acting  on  the  pistons 
of  the  locomotive,  as  adopted  previously  on  the  Rigi  Railway,  furnishes 
additional  control  of  the  train  on  its  descending  journey ;  and  if  at  any 
time  the  speed  in  descending  becomes  more  than  3  miles  an  hour,  a 
reserve  automatic  brake  comes  into  action.  To  prevent  the  train  being 
blown  off  the  rails  during  the  violent  gales  to  which  the  mountain  is 
exposed,  clips  fixed  to  the  carriage  are  turned  under  the  outside  of  the 
head  of  each  rail.  The  compartments  of  the  carriage  are  arranged  in 
steps  to  accommodate  them  to  the  incline,  as  on  the  steep  inclines  of 
rope  railways ;  and  the  seats  are,  moreover,  pivoted  so  as  to  adjust  them- 
selves to  the  changes  in  inclination  (Fig.  169).  The  cost  of  the  Pilatus 
Railway  amounted  to  ;^32,26o  per  mile,  owing  to  the  heavy  works 
necessitated  by  the  steepness  of  the  incline  and  the  exposed  situation. 
Though  the  line  is  worked  in  perfect  safety,  there  is  a  considerable 
vibration,  indicating  that,  where  practicable,  such  steep  inclines  are 
better  adapted  for  cable  traction. 

Flat  Bar  Toothed  Rack. — Another  form  of  rack  consists  in 
cutting  the  edge  of  a  flat,  steel  bar,  so  as  to  provide  a  uniform  row  of 
teeth  on  its  upper  side ;  and  the  strength  of  the  rack  can  be  increased 
for  steeper  gradients,  by  increasing  the  thickness  or  the  number  of  the 
bars.  The  rack  is  thus  formed  by  a  series  of  solid  bars,  with  teeth 
shaped  to  the  most  convenient  form  for  the  working  of  the  cog-wheel  in 
them.  This  simple  form  of  rack,  consisting  of  successive  lengths  of 
single  bars  joined  at  their  ends,  and  laid  in  the  centre  of  the  track,  have 
been  employed  on  the  flatter  gradients  of  several  rack  railways,  where 
the  Abt  system  of  two  or  more  such  bars,  laid  so  that  their  teeth  are  not 
in  line  across  the  track,  is  resorted  to  on  the  steeper  parts  of  the  lines. 
Though  the  Abt  system  of  teeth  breaking  joint  has  been  usually  adopted 
for  the  steep  gradients  of  a  rack  railway  laid  with  solid  bars,  the 
expedients  of  merely  increasing  the  width  of  the  teeth  by  two  or  more 
bars  placed  close  together,  or  by  actually  forming  the  teeth  of  the  bars 
of  increased  width,  have  been  occasionally  resorted  to. 

The  St.  Ellero-Saltino  Railway,  the  first  purely  rack  railway  built  in 
Italy,  was  constructed  in  slightly  over  four  months  in  1892.  This 
railway  rises  2765  feet  in  a  length  of  5  miles;  and  it  is  laid  to  the 
metre  gauge,  with  a  ruling  gradient  of  i  in  4'55,  and  curves  having  a 
minimum  radius  of  3  chains,.  The  rack  on  gradients  not  exceeding 
I  in  8-|,  consists  of  two  angle-steel  bars  riveted  together,  4  to  6  feet 
long,  with  teeth  formed  in  them  ^  (Fig.  170);  but  for  steeper  gradients, 
up  to  the  maximum  of  i  in  4'5s,  two  flat,  steel  bars  are  introduced 
between  the  angle  bars,  increasing  the  thickness  of  the  teeth  and  the 
rigidity  of  the  rack,  which  latter  can  be  still  further  augmented  by 
introducing  a  distance  piece  between  the  angle  bars,  so  as  to  form  two 

^  Engineering,  vol.  xliii.  p.  444  ;  and  Zeiisckrift  des  Vereines  deutscher  Ingenieure^ 
1S87,  p.  1117. 

'^  Proceedings  Inst.  C.E,,  vol.  cxvii.  p.  278,  and  plate  9. 
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or  three  parallel  racks  with  a  small  interval  between  them,  in  which  the 
cog-wheel  works  with  a  widened  bearing.  This  Telfener  rack  is  simpler 
in  construction,  and  cheaper  than  the  Riggenbach  and  Abt  racks  ;  but 
it  does  not  possess  the  special  advantage  of  the  Abt  rack,  of  thoroughly 
engaging  two  or  three  successive  teeth  of  the  cog-wheel  at  the  same 
time.    The  favourable  conditions  of  the  site,  enabling  tunnels  to  be 


TELFENER    RACK. 
Fig.  170.— St.  Ellero-Saltino  Railway. 
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dispensed  with,  combined  with  the  introduction  of  sharp  curves,  and  the 
adoption  of  a  cheap  rack,  brought  the  cost  of  construction  down  to  the 
remarkably  small  amount  of  ^^362 2  per  mile.  The  speed  of  the  trains 
ranges  from  s^  to  4^  miles  an  hour,  according  to  the  gradients,  and 
averages  5  miles  an  hour. 

A  more  complicated  form  of  single  rack,  resembling  a  flat-bottomed 
rail  in  its  low  portion,  and  widened  out  considerably  for  the  teeth  at  the 
top  (Fig.  171,  p.  282),  called  the  Strub  system,  after  its  designer,^  has 
been  recently  introduced  on  the  Jungfrau  Railway,  which  is  laid  to  the 
metre  gauge,  and  was  opened  in  1899,  the  motive  power  being  electricity 
generated  by  waterfalls  on  the  mountain.  This  line  rises  6657  feet  in  a 
length  of  l\  miles,  with  gradients  ranging  from  i  in  14^  up  to  i  in  5  ; 
and  the  upper  ()\  miles  are  in  tunnel ;  whilst  the  final  ascent  to  the 
summit  is  effected  by  a  vertical  lift  of  241  feet.  The  central,  rack  rails, 
ii|-  feet  long,  are  joined  together  at  their  ends  by  fish-plates,  like 
ordinary  fiat-bottomed  rails.  A  brake  is  provided,  which  encircles  and 
grips  the  widened-out  head  of  the  rack.    The  wide  base  of  the  Strub  rack 

'  Organ  fiir  die  Fortschritte  des  Eisenbahmvesens,  Wiesbaden,   1897,  vol.  xxxiv. 
p.  151,  and  plate  xx. 
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gives  the  rack  considerable  lateral  rigidity,  and  enables  chairs  to  be 
dispensed  with  for  fastening  the  rack  to  the  metal  sleepers  (Fig.  171); 
but  this  rack  lacks  the  simplicity  and  economy  of  the  Telfener  rack 


STRUB    RACK. 
Fig.  171. — Jungfrau  Railway. 
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described  above  (Fig.  170,  p.  281),  and  the  special  merit  of  the  multiple 
Abt  rack  (Fig.  172). 

Racks  on  Abt  System. — The  Abt  system  consists  essentially  of 
two  or  three  steel,  rack  bars,  from  \^  inch  to  lyf  inches  thick,  and  2  to 
4^  inches  deep,  placed  nearly  two  inches  apart,  and  so  arranged  that  the 
teeth  are  not  opposite  each  other,  but  as  it  were  break  joint  (Fig.  172), 
causing  the  cog-wheels  to  engage  in  a  tooth  in  front  on  one  rack  before 
leaving  the  tooth  behind  on  the  adjacent  rack,  which  renders  the  motion 
smoother,  and  increases  the  security  of  the  trains  in  descending,  besides 
proportioning  the  strength  of  the  rack  to  the  steepness  of  the  gradient 
by  the  addition  of  one  or  two  bars.  Though  this  system  has  less 
lateral  stiffness  than  the  ladder-rack,  its  plates  can  be  more  readily  bent 
to  sharp  curves  j  and  its  superior  merits  in  other  respects  has  led  to  its 
adoption  on  numerous  mountain  railways  since  its  introduction  in  1882. 

The  Generoso  and  Rothorn  railways  in  Switzerland,  5f  miles  and 
4f  miles  long,  rising  4326  feet  and  5515  feet,  with  ruling  gradients  of 
1  in  4'55  and  i  in  5,  and  constructed  in  1889-90  and  1891  respectively, 
are  laid  to  a  gauge  of  2  feet  ']\  inches  with  cast-steel  sleepers,  and 
provided  with  a  double  Abt  rack,  in  which  cog-wheels  on  the  driving 
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axles  work ;  and  the  sharpest  curves  on  these  lines  have  a  radius  of 
3  chains.  The  cost  of  the  Generoso  Railway  was  ;£^i3,S97  per  mile, 
and  of  the  Rothorn  Railway  ;^i6,56i  per  mile.^  The  train-loads 
carried  up  are  9  tons  and  ?>\  tons  respectively ;  and  the  speed  up  and 
down  on  the  steepest  gradients  of  the  Generoso  Railway  is  3^  miles  an 
hour,  and  5  to  6i  miles  on  the  easier  gradients.  The  Glion-Naye 
Railway  is  a  very  similar  line,  a,\  miles  long,  with  five  tunnels,  rising 
4209  feet,  with  gradients  reaching  a  maximum  of  i  in  4*55,  and  curves 

ABT  TRIPLE   RACK. 
Fig.  172.— Hartz  Mountain  Railway. 
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of  4  chains  radius,  laid  to  a  gauge  of  2  feet  7^  inches,  and  with  a  single 
or  double  rack  according  to  the  gradient.  It  was  opened  in  1892,  and 
cost  ^18,033  per  mile;  and  it  possesses  the  special  interest  of  forming 
a  continuation,  on  another  system,  of  the  cable  railway  between  Territet 
and  GHon,  and  leading  to  the  health  resort  of  Caux,  3580  feet  above 
sea-level,  beyond  which  it  is  a  mere  tourist  line  like  the  preceding  ones, 
with  trains  running  only  in  the  summer,  accomplishing  the  journey 
between  Glion  and  Naye  in  about  \\  hours. 

The  system  has  also  been  extended  to  mountain  lines  in  several 
other  countries,  as,  for  instance,  the  Manitou  and  Pike's  Peak  Railway 
in  Colorado,  of  standard  gauge,  rising  7552  feet  in  a  length  of  8|  miles, 

'  Organ  fur  ifie  Fortschrltte  des  Eisenbahnwesens,  Wiesbaden,  1898,  vol.  xxxv. 
p.  140,  and  plate  xxv. 
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with  a  maximum  gradient  of  i  in  4,  and  curves  of  sf  chains,  provided 
with  two  hnes  of  steel,  rack  bars,  from  f  inch  to  i:j  inches  thick,  in 
lengths  of  6f  feet,  and  constructed  in  i8go  at  a  cost  of  ;^i  1,409  per 
mile ;  the  Aix-les-Bains  and  Revard  Railway  in  France,  the  Schafberg 
Railway  in  Austria,  and  the  Montserrat  Railway  in  Spain,  sf  miles, 
3f  miles,  and  5  miles  long,  laid  to  the  metre  gauge,  the  steepest  gradients 
being  i  in  4f ,  i  in  3^,  and  i  in  6f,  and  the  sharpest  curves  3-|  chains, 
4  chains,  and  3-j-  chains  radius  respectively ;  ^  and  the  Snowdon  Railway 
in  Wales,  rising  3140  feet  in  a  length  of  4f  miles,  with  a  maximum 
gradient  of  i  in  tj\,  and  curves  of  4  chains  radius,  laid  to  the  fairly 
common  Swiss  gauge  of  2  feet  l\  inches,  with  two  lines  of  steel,  rack 
bars,  from  f  to  i  inch  thick,  in  lengths  of  nearly  6  feet,  and  constructed 
in  1895-96  at  a  cost  of  ;^i3,6i7  per  mile.^ 

Instances  of  the  application  of  electricity  as  the  motive  power  on 
mountain  railways  laid  with  the  Abt  rack,  where  water-power  is  readily 
available  for  generating  the  electrical  current,  are  furnished  by  the  Mont 
Salfeve  Railway  near  Geneva,  and  the  Gornergrat  Railway  ascending 
from  Zermatt.  These  railways,  constructed  in  1891  and  1896-98 
respectively,  have  lengths  of  5-|  miles  and  sf  miles,  with  rises  of 
2363  feet  and  4600  feet,  and  are  laid  to  the  metre  gauge,  with  gradients 
of  I  in  4  and  i  in  5,  and  a  double  line  of  rack;  and  they  cost  ^^12,714 
and  ;^20,8o4  per  mile  respectively. 

In  all  these  rack  railways,  special  care  is  always  taken  to  anchor  the 
track  firmly  down  into  the  solid  ground,  so  as  to  prevent  its  creeping 
gradually  downhill  under  the  pressure  of  the  cog-wheels  on  the  rack. 

Racks  on  Steep  Inclines  for  the  Extension  of  Railways. 
— The  tourist  railways  referred  to  above,  though  interesting  as  showing 
how  light  loads  can  be  conveyed  up  steep  mountain  slopes,  have  no 
commercial  importance,  are  open  for  the  most  part  only  in  the  summer, 
and  cannot  be  regarded  as  forming  part  of  the  regular  railway  system 
of  a  country.  The  introduction,  however,  of  a  rack  for  surmounting 
the  steep  inclines  occasionally  found  necessary  in  carrying  a  railway 
through  mountainous  country,  or  for  extending  railway  communication 
along  the  upper  parts  of  gorges  in  rugged  districts,  and  across  the 
water-parting  of  mountain  torrents,  where  gradients  surmountable  by 
mere  adhesion  become  impracticable  at  any  reasonable  cost,  invests  the 
rack  system  with  an  importance  in  the  problem  of  railway  extension, 
which  it  could  not  otherwise  claim.  In  some  instances,  a  single  steep 
incline  provided  with  a  rack  enables  a  sudden  rise  of  the  land  to  be 
surmounted,  forming  a  connection  with  the  ordinary  railway  below  and 
above,  of  which  the  Trincheras  incline  on  the  Puerto  Cabello  and 
Valencia  Railway  in  Venezuela,  and  the  Usui  Railway  in  Japan, 
furnish  typical  examples ;  whereas  in  mountain  valleys,  especially  in 
the  neighbourhood  of  the  dividing  ridge  between  two  river  basins,  the 
rough  and  variable  character  of  the  gorge  may  necessitate  the  adoption 
of  steep  inclines  requiring  a  rack  in  several  places,  with  intervening 

'  Schweizerische  Bauzeitung,  Zurich,  1893,  vol.  xxii.  p.  1401 
'  Engineering,  vol.  Ixi.  pp.  427,  442,  and  479. 
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gradients  surmountable  by  adhesion  alone,  as  illustrated  by  the  Hartz, 
Eisenerz-Vordernberg,  Briinig,  Bernese  Oberland,  Visp-Zermatt,  and 
Transandine  railways.^ 

The  ground  rises  from  the  Caribbean  Sea  at  Puerto  Cabello  to  an 
elevation  of  1950  feet  at  Entrada,  in  a  distance  of  25-5  miles ;  and  it  was 
found  that  a  railway  for  connecting  these  places,  to  be  worked  by 
adhesion  alone,  having  to  commence  its  rise  near  the  seacoast  with  a 
ruling  gradient  of  i  in  40,  and  involving  very  heavy  works  in  spite  of 
very  frequent  and  sharp  curves,  could  not  have  been  constructed  at  a 
reasonable  cost.  Accordingly,  a  route  was  selected  where  the  railway 
following  along  the  bottom  of  a  flat  portion  of  a  river  valley,  rises  only 
420  feet  in  the  first  18  miles,  whence  it  ascends  about  780  feet  in  the 
next  5  miles  to  Trincheras,  with  a  ruling  gradient  of  i  in  28|-  and 
curves  of  4^  chains  radius,  and  then  accomplishes  the  final  rise  of  750 
feet  in  2\  miles,  by  a  steep  incline  having  a  gradient  of  r  in  2  8^  to  i  in 
21  for  the  first  4000  feet,  and  i  in  12 1  for  the  remaining  7700  feet  to 
Entrada ;  ^  and  the  incline  is  provided  with  a  triple  Abt  rack  (Fig.  172, 
p.  283),  formed  of  three  parallel  bars,  ly^  inches  apart,  bolted  firmly 
together,  in  ^\hich  two  cog-wheels  work,  with  a  special  ring  of  teeth  for 
each  bar.  The  sharpest  curves  on  the  incline  have  a  radius  of  7 1  chains, 
the  gauge  of  the  railway  being  t~  feet ;  and  the  locomotive,  weighing 
40  tons,  which  effects  the  ascent  by  means  of  its  cog-wheels  alone,  can 
push  up  four  waggons  weighing  altogether  about  68  tons  when  loaded, 
which  is  also  the  train-load  which  an  ordinary  locomotive  can  bring  up 
the  steep  gradients  of  i  in  28^  below  the  incline. 

A  rise  of  1830  feet  in  a  direct  length  of  5  miles,  at  the  Usui  pass, 
separated  the  railways  which  by  1888  had  been  completed  from  the 
east  and  west  coast  of  the  main  island  of  Japan,  to  the  central  mountain 
range  which  stretches  down  the  whole  length  of  the  island,  and  as  far 
as  the  foot  and  summit  of  the  pass  respectively,  on  each  side.  A  survey 
in  1889  of  the  rugged  intervening  district,  proved  the  possibility  of 
laying  out  a  line  15-^  miles  long,  ^\  miles  of  which  would  have  been  in 
tunnel,  with  a  ruling  gradient,  like  the  approach  line,  of  i  in  40  and 
curves  of  10  chains  radius,  at  a  cost  of  about  ;^20,ooo  a  mile.  It  was, 
however,  determined  in  1890  to  adopt  a  direct  incline,  laid  with  the 
Abt  rack,  to  test  the  system  in  view  of  the  construction  of  other  moun- 
tain railways  in  Japan,  and  to  diminish  the  cost  of  the  works  by 
reducing  the  length  of  the  "line  from  15-5  miles  to  7  miles,  with  nearly 
5  miles  of  steep  incline.  The  incline  of  i  in  15  has  been  constructed 
in  two  portions,  2*45  miles  and  2 '41  miles  long  respectively,  with  a 
short  length  of  level  between  them  to  provide  a  passing-place  for  the 
trains.^  This  connecting  link,  constructed  in  1891-92,  which,  owing  to 
the  very  rugged  nature  of  the  district  traversed,  especially  by  the  upper 
incline,  necessitating  2f  miles  of  tunnel  and  several  viaducts  for 
spanning  the  ravines,  cost  ^42,667  per  mile,  including  four  locomotives 

'  Proceedings  Inst.  C.E,,  vol.  cxx.  plate  2  ;  and  Schweizerische  Bauzeitung,  vol. 
xxii.  p.  140. 

'  Proceedings  Inst.  C.E.,  vol.  xcvi.  p.  120,  and  plate  4. 
*  Ibid.,  vol.  cxx.  p.  43,  and  fig.  I. 
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with  two  cog-wheels  each  for  working  in  the  triple  Abt  rack,  so  that 
little  economy  was  effected  by  the  inclines  over  the  estimated  cost  of 
the  circuitous  adhesion  line ;  but  the  working  and  maintenance  of 
8^  miles  of  line  with  heavy  gradients  were  saved.  The  line  is  laid  to 
the  gauge  of  3  feet  6  inches,  the  standard  gauge  of  Japan ;  and  the 
sharpest  curves  on  the  incHne  have  a  radius  of  13  chains.  The  first 
locomotives,  weighing  33^  tons,  pushed  a  train-load  of  60  to  70  tons 
up  the  incline  at  a  speed  of  47  miles  an  hour;  but  more  powerful 
locomotives  were  subsequently  constructed,  which,  weighing  46  tons, 
can  push  up  a  load  of  100  tons  at  a  similar  speed. 

Where  several  steep  gradients  laid  with  a  rack  are  interspersed 
between  easier  gradients  readily  surmountable  by  adhesion,  combined 
locomotives  have  been  adopted,  which  can  draw  a  train  by  adhesion  in 
the  ordinary  manner,  and  are  provided  in  addition  with  cog-wheels  which 
are  only  driven  over  the  heavier  gradients  laid  with  the  rack.  This 
mixed  system  possesses  the  great  advantages  of  enabling  the  gradients 
to  be  accommodated  to  the  varying  slopes  of  the  ground  in  mountainous 
districts,  and  at  the  same  time  allowing  the  traffic  to  be  worked  with 
locomotives  by  adhesion  over  all  the  suitable  gradients,  reserving  the 
cog-wheels  for  the  steep  gradients  where  a  greater  tractive  force  becomes 
necessary.  By  thus  introducing  a  rack  where  requisite,  steep  gradients 
can  be  readily  resorted  to,  and  the  works  thereby  considerably  lightened, 
so  that  railways  can  be  extended  into  rugged  districts,  and  along  moun- 
tain valleys,  where  the  provision  of  gradients  suited  to  adhesion  alone 
would  not  be  financially  practicable.  The  Hartz  Railway  in  Germany, 
between  Blankenburg  and  Tanne,  and  the  Eisenerz-Vordernberg  Rail- 
way in  Austria,  are  instances  of  the  mixed  system  of  adhesion  and  rack 
applied  to  lines  of  the  standard  gauge ;  whilst  the  Briinig,  Bernese 
Oberland,  and  Visp-Zermatt  railways  in  Switzerland,  and  the  Trans- 
andine  Railway  between  Mendoza  and  Santa  Rosa,  on  the  line  con- 
necting Buenos  Ayres  and  Valparaiso,  furnish  examples  of  its 
employment  with  the  metre  gauge. 

On  the  Hartz  Mountain  Railway,  nearly  19  miles  long,  eleven 
sections,  with  an  aggregate  length  of  i,\  miles,  are  laid  with  a  triple  Abt 
rack  of  steel  bars,  4^  inches  deep,  f  inch  thick,  in  lengths  of  8f  feet, 
if  inches  apart,  and  raised  2f  inches  above  the  rails  (Fig.  172,  p.  283). ^ 
The  rack  is  laid  on  gradients  of  i  in  22  to  i  in  i6f,  with  curves  of 
10  chains  radius;  whilst  on  the  ordinary  portions  of  the  line,  the 
ruling  gradient  is  i  in  40,  and  the  sharpest  curves  9  chains  radius.  The 
railway  was  constructed  in  1884-86,  and  its  cost  waS;^to,458  per  mile. 
A  locomotive  weighing  56  tons  can  draw  a  train  of  120  tons  up  the  steep 
inclines  at  an  average  speed  of  6|-  miles  an  hour.  The  Eisenerz- 
Vordernberg  Railway,  opened  in  1 891,  has  9  miles  laid  with  a  rack  in  a 
total  length  of  i2f  miles,  on  gradients  of  i  in  14  along  the  straight 
portions,  reduced  to  i  in  15!  on  curves  of  9  chains  radius.  The  double 
Abt  rack  is  formed  of  steel  bars  i  inch  thick ;  and  the  locomotives, 

'  Zeitschrift  fur  Bauwesen,  Berlin,  vol.  xxxvi.  p.  71,  ^nd  plates  17  and  18  ;  and 
Proceedings  Inst.  C.E.,  vol.  xcvi.  p.  131. 
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weighing  55  to  59  tons,  can  draw  a  train  of  100  to  120  tons  at  an 
average  speed  of  6^  miles  an  hour  throughout  the  line.'  This  railway, 
with  a  much  greater  proportionate  length  of  gradients  laid  with  a  rack 
than  the  Hartz  Railway,  appears  to  have  cost  ;^45,i6o  per  mile.  The 
liability  of  the  cog-wheels  to  cause  a  jolt  on  entering  or  leaving  the  rack, 
has  been  minimized  by  placing  the  last  lengths  of  the  racks  upon  springs 
(Fig.  172,  A,  p.  283),  which  contrivance  also  reduces  considerably  the 
wear  of  the  teeth  of  the  cog-wheel  and  rack. 

The  Briinig  and  Bernese  Oberland  railways,  40  miles  and  i4|-  miles 
long,  have  lengths  of  5f  miles  and  3  miles  laid  with  a  ladder-rack,  on 
gradients  considerably  steeper  than  the  ruling  gradient  of  i  in  40  on  the 
ordinary  portions,  and  reaching  a  maximum  of  i  in  8^  and  i  in  8^,  with 
sharpest  curves  of  6  chains  and  5  chains  radius  respectively ;  and  they 
cost  ;^9668  and  £,TSoo  per  mile.^  The  Visp-Zermatt  Railway,  2i| 
miles  long,  has  six  sections,  amounting  altogether  to  4f  miles,  laid  with 
a  double  Abt  rack,  from  f  to  i  inch  thick  according  to  the  gradient, 
which  attains  a  maximum  of  i  in  8,  and  curves  of  5  chains  radius ; 
whilst  the  ruling  gradient  on  the  ordinary  portions  of  the  line  is  1  in 
3Sf,  and  the  sharpest  curves  4  chains  radius.  The  railway  cost  ^9693 
per  mile;  and  locomotives  of  29  tons  can  draw  a  train  weighing  45 
tons  up  the  steepest  gradients  on  the  line.  The  steepest  portion  of  the 
mountain  section  of  the  Transandine  Railway  has  i7|-  miles  laid  with 
the  Abt  rack  in  a  length  of  31  miles,  whereby  gradients  of  i  in  12^ 
are  surmounted,  with  curves  of  ro  chains  radius;  whereas  the  ruling 
gradient  on  the  adhesion  parts  of  the  line  is  i  in  40,  in  which,  how- 
ever, curves  of  sf  chains  radius  are  introduced.  Locomotives  of  42 
tons  draw  trains  weighing  60  tons  over  this  railway. 

The  ratio  of  the  average  load  drawn,  to  the  weight  of  the  locomotive 
on  several  of  these  combined  adhesion  and  rack  lines,  ranges  between 
2\  and  I,  depending  necessarily  upon  the  maximum  gradient  adopted  ; 
whereas  in  the  case  of  the  purely  rack  mountain  lines,  where  much 
steeper  gradients  are  resorted  to,  the  weight  of  the  locomotive  often 
exceeds  that  of  the  train  it  pushes  up,  and  in  a  few  instances  nearly 
reaches  twice  the  weight  of  its  train. 

Remarks  on  Rack  Railways. — Though  several  mountain  lines, 
and  some  combined  adhesion  and  rack  railways,  have  been  laid  with 
the  ladder  or  Riggenbach  rack,  the  Abt  rack  appears  to  be  the  better 
system,  owing  to  the  facility  with  which  its  strength  is  adjusted  to  an 
increased  gradient  by  augmenting  the  thickness  or  number  of  the  bars ; 
the  greater  accuracy  of  the  form  of  the  teeth  cut  out  of  a  solid  bar,  than 
in  a  ladder-rack;  the  greater  adaptability  of  bars  to  curves,  and  the 
greater  uniformity  of  the  strains  on  sharp  curves;  and  the  freedom  from 
accumulations  of  snow  in  the  teeth  of  narrow  bars,  which  are  liable  to 
clog  the  ladder-rack. 

Traction  by  means  of  a  rack  and  cog-wheels  possesses  the  advantage 
of  not  being  affected  by  the  weather,  which  has  an  important  influence 

'   Verhandlungen  ties  Verehis  fur  Eisenbahnkunde,  Berlin,  1892,  p.  14. 
'  Schwcizerische  Bauzcilung,  vol.  xxv.  pp.  60,  70,  76,  and  125. 
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on  traction  by  adhesion  ;  and  though  the  Fell  central-rail  system  is  better 
adapted  for  the  safe  and  easy  passage  of  trains  round  very  sharp  curves, 
its  dependence  on  adhesion  for  its  tractive  force  exposes  it  to  variations 
in  efficiency  from  atmospheric  changes. 

The  most  valuable  feature  in  the  rack  system  of  traction  is  its  appli- 
cation, in  combination  with  adhesion,  to  occasional  steep  inclines  on 
ordinary  railways,  whereby  it  is  possible  to  extend  railway  communication 
into  districts  which  appeared  formerly  to  be  debarred  by  nature  from 
such  facilities  for  traffic,  on  account  of  the  impossibility  of  providing 
gradients  throughout,  capable  of  being  surmounted  by  the  adhesion  of 
the  locomotives  alone,  at  any  reasonable  cost.  The  gradients  of  railways 
constructed  for  working  on  the  combined  system,  and  intended  for  regular 
traffic,  should  be  kept  as  far  as  practicable  within  reasonable  limits,  not 
exceeding  if  possible  about  i  in  15,  so  that  the  weight  or  speed  of  the 
train  drawn  may  not  be  unduly  reduced,  reserving  the  very  steep  inclines 
for  lines  ascending  mountain  slopes  with  light  loads,  and  for  tourist  rail- 
ways like  the  Briinig  and  Visp-Zermatt  lines. 

In  addition  to  the  examples  given  aboveof  railways  which  have  been 
constructed  on  the  mixed  system,  an  instance  may  be  given  of  an 
Alpine  railway  which  ilkistrates  the  value  of  the  system  in  penetrating 
regions  which,  without  its  aid,  rnight  have  well  been  considered  inac- 
cessible to  railways,  namely,  the  line  which  has  been  constructed  through 
the  narrow  rocky  gorges  of  the  upper  valley  of  the  Arve,  and  under 
the  shadow  of  Mont  Blanc,  to  Chamonix.  The  railway  from  Geneva 
has  been  gradually  extended  without  difficulty  along  the  flat,  though 
narrowing  valley  of  the  River  Arve,  as  far  as  Le  Fayet  St.  Gervais  ;  but 
a  little  beyond  this  village,  the  valley  changes  abruptly  in  character  to 
a  succession  of  narrow,  rapidly  rising  gorges,  along  which  the  ascending 
high-road  has  had  to  be  cut  out  of  the  side  of  the  steep  rocky  slope, 
and  through  which  the  line  io-8  miles  long,  the  steepest  gradients  being 
I  in  II  and  i  in  12^,  is  carried  by  means  of  side  cuttings  in  the  rock, 
tunnels,  retaining  walls,  and  bridges.  This  railway,  which  serves  to 
connect  the  existing  railway  with  the  comparatively  flat,  wide  valley  of 
Chamonix,  is  electrically  worked  by  turbine-driven  dynamos  at  two 
generating  stations,  deriving  their  power  from  affluents  of  the  River  Arve ; 
and  it  is  proposed  eventually  to  extend  this  railway  to  Martigny  across 
the  dividing  ridge  of  the  Arve  and  Rhone  valleys,  thereby  providing 
railway  communication  through  some  of  the  wildest  portions  of  the 
Alpine  region. 


CHAPTER  XVIII. 

CABLE    RAILWAYS. 

Conditions  favourable  for  cable  traction— Uses  and  limits  of  cable  traction 
— Cable  traction  on  steep  gradients,  formerly,  superseded  by  locomotives 
• — Cable  incline  on  San  Paulo  Railway ;  description,  arrangement  for 
trains  to  pass,  method  of  working,  brakes — Cable  system  for  mountain 
and  cliff  railways ;  suitable  sites,  gradients,  arrangements,  motive 
power — Mountain  cable  railways  ;  instances  ;  descriptions  of  Stanzer- 
horn.  Look-out  Mountain,  Vesuvius,  and  St.  Salvatore  cable  railways  ; 
and  their  modes  of  working — Steep-incline  and  cliff  railways  with  water 
counterpoise ;  general  arrangements  ;  descriptions  of  Giessbach,  Territet- 
Glion,  Marseilles,  and  Clifton  Rocks  Railways  ;  their  methods  of 
working,  and  cost — Suburban  cable  railways,  worked  by  stationary 
engines  ;  at  Lyons,  Havre,  and  Lausanne,  descriptions,  and  methods 
of  working — Remarks  on  cable  and  mountain  railways  :  respective 
advantages  of  cable  and  rack  systems. 

Traction  by  cable  is  advantageously  adopted  where,  owing  to  the 
peculiar  configuration  of  the  locality,  a  very  steep  incline  is  required  for 
a  railway,  in  order  to  surmount  a  considerable  elevation  in  a  com- 
paratively short  distance  ;  and  the  system  is  specially  suitable  where  the 
incline  by  itself  suffices  to  acconaplish  the  desired  communication,  as, 
for  instance,  cliff  and  other  steep  railways  which  provide  a  direct  and 
short  connection  between  places  fairly  close  to  one  another,  but  differing 
considerably  in  elevation. 

Uses  and  Limits  of  Cable  Traction. — Recourse  has  been 
occasionally  had  to  cable  traction  where  it  has  been  possible  to  effect 
a  very  considerable  economy  in  the  cost  of  construction  of  an  ordinary 
railway,  by  introducing  in  its  course  a  steep  incline  for  surmounting 
an  abrupt  rise  of  the  land,  in  place  of  following  a  much  longer, 
winding  route,  in  order  to  obtain  gradients  suitable  for  traction  by 
adhesion  alone.  Under  such  conditions,  it  merely  furnishes  an  alternative 
system  of  traction  to  the  central-rail  system,  as  employed  on  the 
Rimutaka  incline  (p.  276),  and  to  the  rack  system  as  adopted  on  the 
Trincheras  incline  and  the  Usui  Railway  (p.  284),  and  on  other  rail- 
ways, as  described  in  the  previous  chapter.  The  cable  system  is  used 
to  the  best  advantage  when  the  incline  is  very  steep,  and  fairly  straight ; 
whereas  the  rack  system  is  the  most  suitable  for  railways  partly  worked 
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by  adhesion,  but  passing  along  portions  of  their  length  through  rugged 
country,  in  a  winding  course,  with  gradients  not  exceeding  about  i  in  12, 
and  also  for  tortuous,  mountain  railways  with  gradients  up  to  about  i 
in  4. 

Cable  Traction  for  Steep  Gradients  on  Railways. — In  the 
early  days  of  railway  working,  before  the  great  tractive  power  of  heavy 
locomotives  had  been  fully  developed,  cable  traction  was  employed  for 
several  years  on  some  of  the  steeper  gradients.  Thus,  for  instance,  a 
cable  was  at  first  used  for  drawing  the  trains  from  Camden  Town  to 
Euston  up  a  gradient  of  i  in  66 ;  and  owing  to  the  reduction  in 
adhesion  of  the  driving-wheels  to  the  rails,  by  the  condensation  of  the 
steam  from  the  locomotives  in  the  tunnels  between  Edgehill  and 
Liverpool,  cables  were  employed  for  a  long  time  for  drawing  the  trains 
up  three  gradients  of  i  in  90,  i  in  56,  and  i  in  48,  each  about  ij  miles 
in  length.^  Cable  traction  was  also  very  naturally  resorted  to  at  first 
for  drawing  trains  up  an  incline  of  i  in  27  in  approaching  Oldham  near 
Manchester,  i-i-  miles  long,  and  an  incline  of  i  in  21  and  i  in  18  at 
Aberdare  Junction,  half  a  mile  in  length ;  but  subsequently  locomotives 
worked  the  traffic  up  these  inclines,  weighing  27  tons,  and  drawing  a 
train  of  50  tons  at  the  rate  of  15  miles  an  hour  up  the  incline  at  Oldham, 
and  weighing  36  tons  and  drawing  a  train  of  50  tons  up  the  Aberdare 
incline,  which  was  eventually  altered  to  i  in  40.^ 

Cable  Incline  on  the  San  Paulo  Railway  in  Brazil. — An 
interesting  example  of  a  steep  incline  worked  by  a  cable,  introduced  for 
surmounting  an  abrupt  rise  between  two  sections  of  an  ordinary  railway, 
is  furnished  by  the  Serra  do  Mar  incline  of  i  in  gf,  rising  2557  feet  in 
about  5  miles,  on  the  San  Paulo  Railway  in  Brazil,  having  a  gauge  of  5 
feet  3  inches.^ 

The  railway  starts  from  Santos,  situated  on  a  large  inlet  from  the  Bay 
of  Santos,  and  after  traversing  a  flat,  swampy  plain  for  13 J  miles,  it 
reaches  the  foot  of  the  Serra,  which,  with  its  rapid  rise,  constitutes  a  sort 
of  inland  cliff  separating  the  lower  part  of  the  line  from  the  upper  portion, 
which  passes  over  a  high  undulating  plateau  to  the  interior  of  the  district, 
with  a  ruling  gradient  of  1  in  40  and  curves  of  17  chains  radius.  The 
incline  was  constructed  in  four  separate  lengths,  between  i-Jj-  and  \\  miles 
long,  with  a  flat  portion,  250  feet  long,  at  the  top  of  each  length,  on  which 
the  stationary  steam-engines  for  working  the  cables  are  situated ;  and 
curves  of  from  80  to  30  chains  radius  were  introduced  when  the  line  was 
constructed  in  1860-66,  though  after  a  landslip  in  1872,  curves  of  15 
chains  radius  were  resorted  to  in  repairing  the  injured  portion,  without 
impairing  the  efificiency  and  safety  of  working.  By  dividing  the  incline 
into  sections,  the  length  of  the  cables  is  reduced  and  the  capacity  for 
trafl5c  is  increased,  a  passing-place  being  provided  at  the  centre  of  each 
section  for  the  ascending  and  descending  trains,  which,  being  each 
attached  to  one  end  of  the  cable,  to  some  extent  counterpoise  one 
another. 

'  Proceidings  Inst.  C.E.,  vol.  xv.  pp.  367  and  371. 

^  Ibid.,  vol.  Ixiii.  p.  127.  =  Ibid.,  vol.  xxx.  and  vol.  clxiv. 
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The  upper  portion  of  each  section  of  the  incline  is  laid  with  three 
rails,  the  centre  one  being  run  over  by  the  inner  wheels  of  each  train, 
but  with  their  flanges  on  opposite  sides  ;  and  on  reaching  the  central 
passing-place,  the  central  rail  branches  out  into  two  to  form  the  two 
inner  rails  of  the  diverging  lines,  thereby  dispensing  with  switches,  and 
forming  a  very  convenient  arrangement  for  ensuring  the  passing  of  the 
counterpoised  trains  of  cable  railways  along  their  respective  lines  without 
any  mechanism,  and  without  entailing  the  provision  of  a  separate  line 
throughout  for  each  train.  Along  the  upper  half  of  each  section  of  the 
incline,  a  double  row  of  pulleys,  placed  in  the  centre  of  each  track  on 
each  side  of  the  central  rail,  guide  the  ascending  and  descending  portions 
of  the  cable,  the  pulleys  being  put  10  yards  apart  on  the  straight  lines, 
and  5  to  7  yards  apart  on  the  curves  ;  whilst  a  single  row  of  pulleys 
suffices  for  guiding  the  single  portion  of  the  cable  which  travels  up  and 
down  the  lower  half  of  each  incline  ;  and  consequently  the  two  lines  of 
way  at  the  central  passing-place  are  brought  into  a  single  line  below,  the 
passage  of  the  trains  at  the  point  of  change  being  regulated  by  self-acting 
switches.  The  cable  is  composed  of  six  strands,  each  formed  by  seven 
steel  wires ;  and  in  hauling  up  a  train  of  three  loaded  waggons  and  a 
brake  van,  weighing  40  tons,  whilst  a  similar  train  is  descending,  the 
cable  is  subjected  to  a  maximum  strain  of  4i  tons,  only  about  one-eighth 
of  its  breaking  strain. 

On  reaching  the  top  of  one  section  of  the  incline,  the  train  readily 
passes  down  the  gradient  of  1  in  75,  250  feet  long,  separating  the  top  of 
one  incline  from  the  foot  of  the  next.  As  the  whole  ascent  is  ordinarily 
accomplished  in  an  hour,  four  trains  could  be  passed  up,  and  four  down 
in  an  hour;  and  as  the  ascent  could  be  readily  accomplished  in  45 
minutes,  the  capacity  of  the  incline  for  traffic  could  at  any  time  be 
increased  by  one-fourth.  To  ensure  complete  control  of  the  trains  on  the 
incline,  a  brake  can  be  applied  to  the  flywheel  of  each  of  the  stationary 
engines  at  the  top  of  each  section,  whereby  the  motion  of  the  cable  is 
arrested ;  and,  moreover,  in  addition  to  the  ordinary  brakes  for  all  the 
wheels  of  a  train,  the  brake  van  is  supplied  with  a  pair  of  clip  brakes 
encircling  the  head  of  each  rail,  each  brake  being  worked  by  a  pair  of 
long  levers,  and,  when  brought  together  at  their  lower  extremities  by 
the  action  of  screws  turned  by  a  wheel,  they  grip  the  rails  so  firmly  as  to 
stop  the  train  within  a  distance  of  a  few  yards.  These  clips  are  also 
useful  for  stopping  a  descending  train  at  the  proper  place  on  the  top  of 
each  incline,  when  the  rails  are  greasy  in  damp  weather. 

The  traffic  has  been  conducted  on  this  incline  with  regularity  and 
safety ;  and  to  meet  increasing  requirements  the  duplication  of  these 
inchnes  was  commenced  in  1896  and  completed  in  1901.  An  easier 
gradient  of  i  in  12^  was  obtained,  the  length  of  the  new  inclines  being 
6J  miles,  and  the  rise  2606  feet.  The  incline  consists  of  five  equal 
lengths  of  li  miles,  with  bank-heads  between  each.  The  track  has 
three  rails,  one  being  common  to  the  up  and  down  lines,  except  at 
passing  places.  The  ropes  are  endless,  traversing  horizontal  return 
wheels  14  feet  diameter.  The  rope  i}|-inch  diameter  has  a  break- 
ing strength  of   96  tons  and   a  working  load  of  12   tons.      A  steam 
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locomotive  brake  van,  containing  the  picking-up  gear,  rope  nipper, 
hand  brakes,  automatic  vacuum  brake,  and  emergency  clip-rail  brakes, 
is  placed  at  the  lower  end  of  the  train. 

Cable  System  for  Mountain  and  Cliff  Railways. — Cable 
traction  is  applied  to  the  best  advantage  on  those  short,  steep  lines 
which  connect  places  at  very  different  elevations,  and  are  also  used  at 
seaside  resorts  for  communication  between  the  sea-shore  and  the  top  of 
the  cliffs.  Some  of  these  railways  surmounting  the  steep  lower  slope 
of  a  mountain  to  reach  a  level  plateau,  may  be  regarded  as  mountain 


CABLE   RAILWAY,    TERRITET-GLION,    SWITZERLAND. 
Fig.  173.— Longitudinal  Section. 
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railways,  owing  to  the  special  method  of  traction,  though  only  to  a 
limited  extent,  or  as  the  first  stage  of  a  regular  mountain  railway  in  the 
case  of  such  a  line  as  the  Territet-Glion  Cable  Railway  (Figs.  173  and 
174),  where  the  ascent  is  continued  above  Glion  by  a  rack  railway 
up  to  the  Rochers  de  Naye,  reaching  an  elevation  of  6485  feet 
above  sea-level,  of  which  also  the  Lauterbrunnen-Griitsch  Electric 
Cable  Railway,  followed  by  a  rack  line  to  MiirreUj  is  another  example. 
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Generally,  however,  the  system  is  not  suited  for  ascending  mountains 
to  considerable  heights,  not  so  much  on  account  of  the  length  of  cable 
required,  for  this  can  be  obviated  by  dividing  the  line  into  sections  of 
suitable  length,  but  mainly  owing  to  a  line  with  much  lighter  works 
being  usually  attainable  by  a  circuitous  course.  Nevertheless,  the 
Stanzerhotii  Railway  furnishes  a  notable  instance  of  a  cable  railway 
ascending  a  mountain,  divided  into  three  sections  to  reduce  the  length 
of  the  cables  and  increase  the  capacity  of  the  line  for  traffic,  which  also 
enabled  an  easier  route  to  be  adopted,  and  allows  of  a  higher  speed 
along  the  flatter  lowest  section  of  the  line. 

Numerous  short  cable  railways  and  cliff  railways  have  been  constructed, 
with  gradients  ranging  for  the  most  part  between  i  in  8f  and  i  in  if, 
consisting  of  an  ascending  and  a  descending  carriage  attached  to  the 
ends  of  the  cable,  counterpoising  one  another  approximately  according 
to  their  relative  loads,  and  passing  at  the  centre  of  the  incline  (Fig. 
175).  The  motive  power  is  often  conveniently  provided,  where  there 
is  a  good  supply  of  water,  by  filling  a  tank  under  the  floor  of  the  carriage 
at  the  top  of  the  incline  with  water,  so  as  to  overbalance  sufficiently  the 

CABLE   RAILWAY,    TERRITET-GLION,    SWITZERLAND. 
Fig.  175.  — Passing-Place. 
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carriage  with  its  passengers  at  the  bottom  of  the  incline,  from  whose 
tank  the  water  has  been  discharged ;  and  the  travel  of  the  carriages  is 
frequently  controlled  by  laying  a  Riggenbach  or  Abt  rack  in  the  centre 
of  the  track,  so  that  the  revolving  cog-wheels' under  the  carriages  fitting 
in  the  rack,  when  stopped  by  a  brake,  become  firmly  fixed  in  the  rack 
and  arrest  the  motion,  thereby  effectually  supplementing  the  other 
brakes  (Figs.  174  and  175).  Occasionally,  where  water-power  is 
readily  available,  it  is  used  to  generate  electricity;  and  the  cable  is 
set  in  motion  by  means  of  a  dynamo.  Where  there  is  neither  a  fall  of 
water,  nor  a  sufficient  supply  of  water  to  overweight  the  top  carriage, 
steam-power  has  to  be  used  for  working  the  cable. 

Mountain  Cable  Railways. — In  addition  to  the  Stanzerhorn 
Railway,  to  which  allusion  has  already  been  made,  which  rises  4594  feet 
in  a  length  of  about  i\  miles,  attaining  an  elevation  of  6070  feet  above 
sea-level,  only  160  feet  below  the  summit  of  the  mountain,  there  are 
other  shorter  cable  lines  which  must  be  classed  as  mountain  railways, 
from  their  ascending  mountain  slopes  and  reaching  nearly  the  summit 
of  their  respective  mountains,  as,  for  instance,  the  Look-out  Mountain 
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Railway,  near  Chattanooga,  in  the  United  States,  rising  1170  feet  in  a 
length  of  4360  feet ;  the  Mount  Vesuvius  Railway  ascending  the  great 
cone  with  a  rise  of  1410  feet  in  a  length  of  2730  feet ;  the  Mont  St.  Salva- 
tore  Railway,  near  Lugano,  rising  1975  feet  in  a  length  of  slightly  over 
a  mile ;  and  the  Mendel  Railway,  in  South  Tyrol,  rising  2700  feet,  the 
total  length  on  the  incline  being  2600  yards. 

The  three  divisions  of  the  Stanzerhorn  Railway  rise  866,  1664,  and 
2064  feet  respectively ;  and  in  order  that  the  traffic  may  be  worked 
economically  on  the  inchnes  at  a  uniform  speed,  the  gradient  has  been 
steepened  in  ascending,  so  that  the  first  division  starts  with  a  gradient 
of  1  in  \2\  and  ends  with  i  in  3'7,  and  the  second  and  third  divisions 
begin  with  i  in  2\  and  end  with  i  in  i'6.^  The  line  is  laid  with  a  single 
track  to  the  metre  gauge,  without  a  central  rack,  and  is  provided  with  a 
passing-place  for  the  trains  midway  on  each  division ;  and  its  course 
is  fairly  straight,  having  only  two  curves  on  the  first  division  with  a 
minimum  radius  of  7^  chains,  two  on  the  middle  division  with  a 
minimum  radius  of  io|-  chains,  and  only  one  curve,  of  10  chains  radius, 
on  the  upper  division.  As  the  line  is  single,  the  grooved  rollers  or 
pulleys  for  guiding  the  cable,  to  each  end  of  which  a  carriage  is  attached, 
are  laid  in  pairs,  6f  inches  on  each  side  from  the  centre  of  the  track,  on 
which  the  two  portions  of  the  cable  travel ;  and  the  pulleys  are  i  i-f  inches 
in  diameter,  and  placed  at  intervals  of  38  feet  on  the  straight  portions 
of  the  line,  and  23I  inches  in  diameter,  and  only  33  feet  apart  on  the 
curves,  being  inclined  in  the  latter  case  so  as  to  adjust  the  cable  to 
the  curve.  To  ensure  the  carriages  keeping  to  their  proper  line  at  the 
passing-place,  the  wheels  of  each  carriage,  which  should  be  on  the  out- 
side rail  of  the  respective  lines  at  the  crossing,  are  provided  with  double 
flanges,  whilst  the  wheels  on  the  other  side  are  devoid  of  flanges  and 
\"ery  broad ;  and,  accordingly,  the  flanges  make  each  carriage  keep  to  its 
through  rail,  forming  the  outer  rail  on  each  side  at  the  passing-place, 
whilst  the  broad  wheels  pass  without  hindrance  over  the  crossings.  The 
cables  of  the  three  divisions,  commencing  with  the  lowest,  have  diameters 
of  -^  inch,  ly^  inches,  and  \\  inches,  and  are  capable  of  supporting 
tensile  strains  up  to  24-I  tons,  51 1  tons,  and  54yo  tons;  whilst  the 
greatest  strains  to  which  they  are  subjected  are  if  tons,  4f  tons,  and 
5i  tons  respectively.  The  rate  of  transit  on  the  lowest  division  is  about 
6i  feet  per  second,  and  on  the  other  two  divisions  about  Af\  feet  per 
second ;  and  the  whole  journey  is  accomplished  in  45  minutes.  Each 
carriage  is  provided  with  three  brakes,  two  of  which  act  automatically 
if  the  cable  breaks.  On  each  division,  the  cable  is  worked  by  a 
dynamo-motor  at  the  top  of  the  incline;  and  the  electricity  is  trans- 
mitted to  the  three  dynamo-motors  from  a  dynamo  at  a  generating 
station,  2-|  miles  distant,  where  the  electricity  is  obtained  by  means 
of  water-power.  The  cost  of  this  cable  railway  amounted  to  about 
,3^24,000  per  mile. 

The  Look-out  Mountain  Railway  reaches  its  elevation  of  11 70  feet 
by  a  gradient  of  i  in  3J,  having  a  length  of  four-fifths  of  a  mile ;  and 
it  is  laid  to  a  gauge  of  3^  feet,  with  a  central  passing-place  200  feet 
'  Proceedings  Inst.  C.E,,  vol.  cxx.  p.  11,  and  plate  1. 
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long,  and  a  central  rail  common  to  the  two  lines  on  each  side  of  it, 
above  and  below  the  passing-place,  so  as  to  avoid  the  necessity  of  any 
movable  mechanism  for  guiding  the  carriages  at  the  junction  of  the 
passing-place  with  the  lines  above  and  below.^  The  railway  is  fairly 
straight,  having  only  three  curves  on  it,  situated  on  the  upper  portion, 
with  a  minimum  radius  of  155-  chains.  A  carriage  is  attached  near  each 
end  of  the  cable  which  passes  round  a  grooved  wheel  or  pulley,  8  feet 
ia  diameter,  at  the  top  of  the  incline,  and  is  made  up  of  six  strands, 
each  composed  of  nineteen  steel  wires ;  and  whereas  the  cable,  i  J  inches 
in  diameter,  has  an  ultimate  strength  of  50  tons,  the  maximum  strain  to 
which  it  is  subjected  in  working  is  only  5  tons.  As  the  railway  is 
worked  in  this  instance  by  a  steam-engine  placed  at  the  bottom  of 
the  incline,  a  second  cable  is  fastened  underneath  the  carriages  to  the 
ends  of  the  upper  cable,  by  means  of  which  the  working  of  the  line 
is  effected.  Tightening  pulleys  on  a  weighted  sliding  frame  keep  the 
lower  cable  duly  stretched,  in  spite  of  changes  in  temperature  and 
strain. 

The  railway  rising  1410  feet  up  the  great  cone  of  Mount  Vesuvius, 
with  gradients  ranging  from  i  in  2\  up  to  i  in  if,  has  two  lines,  each 
laid  with  a  single  central  rail,  on  which  the  central,  double-flanged  wheels 
of  the  carriages  run,  the  carriages  being  kept  vertical  by  a  pair  of  flat 
wheels  on  each  side,  inclined  at  an  angle  of  30°  to  the  horizontal,  and 
bearing  on  guide  bars  running  along  the  bottom  of  each  side  of  the 
longitudinal  sleeper  supporting  the  central  rail.^  The  railway  is  worked 
by  two  endless  cables  driven  by  a  steam-engine  at  the  bottom  of  the 
incline,  the  cables  being  so  arranged  that  the  two  ascending  portions 
of  the  two  cables  pass  close  along  each  side  of  the  carriage  on  one  line, 
and  draw  it  up  when  attached,  and  the  descending  portions  similarly 
guide  the  descent  of  the  carriage  on  the  other  line ;  and  the  direction  of 
motion  of  the  cables  is  reversed  by  reversing  the  engine.  The  cables 
have  a  strength  amounting  to  ten  times  their  working  strain ;  the  journey 
up  or  down  is  accomplished  in  10  minutes;  and  powerful  hand  and 
automatic  brakes  ensure  the  safety  of  the  traffic. 

The  Mont  St.  Salvatore  Railway  is  divided  into  two  sections,  rising 
700  feet  and  1275  feet  respectively,  with  gradients  increasing  from  i  in 
Sf  up  to  I  in  2\  between  the  bottom  and  top  of  the  lower  section, 
and  attaining  at  last  i  in  if  on  the  upper  section ;  and  there  are  two 
curves  of  nearly  15  chains  radius  on  the  lower  end  of  the  upper  section.^ 
The  railway  is  laid  to  the  metre  gauge  with  a  single  line  on  each  section, 
and  a  central,  double  Abt  rack  to  control  the  speed  of  the  train.  A 
dynamo-motor  at  the  middle  station  between  the  two  sections,  drives 
a  drum,  13  feet  in  diameter,  at  this  station,  thereby  winding  up  or 
unwinding  a  wire  cable  which  passes  from  the  driving  drum  round 
another  drum,  ii-|  feet  in  diameter,  at  the  top  of  the  second  section, 
so  that  when  the  carriage  on  the  lower  section  is  being  drawn  up,  the 

'   Transactions  of  the  Atiicrican  Institute  of  Mining  Engineers,  vol.  xvi.  p.  203. 
=  Annates  Industrielles ,   1879,  col,  520;   and  Proceedings  Inst.   C.E.,  vol.  l.xiv. 

P-  399- 

''  Sclnveitzerische  Bauuitung,  vol.  xix.  p.  35. 
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carriage  on  the  upper  section  is  descending j  and  the  two  meet  side 
by  side  at  the  middle  station  for  the  passengers  to  chcmge  carriages. 
The  power  for  driving  the  drum  at  the  middle  station,  is  supplied 
from  a  dynamo  at  a  power  station  about  4-5-  miles  distant,  where  the 
electricity  is  generated  by  turbines  driven  by  a  fall  of  water,  and 
actuating  dynamos.  The  steel-wire  cable,  ij  inches  in  diameter,  has 
an  ultimate  strength  equivalent  to  9^  times  its  working  strain  of  S-j  tons. 
The  carriages  travel  at  the  rate  of  3  feet  per  second;  and  the  whole 
journey  of  i  mile  76  feet,  with  an  ascent  of  nearly  2000  feet,  including 
the  change  of  carriages  in  the  middle,  is  accomplished  in  about  30 
minutes.  The  cost  of  this  railway  was  _;^24,ooo,  equivalent  to  about 
_;^23,66o  per  mile,  closely  approximating  to  the  cost  per  mile  of  the 
Stanzerhorn  Railway. 

Steep-incline  and  Cliff  Railways  with  Water  Counterpoise. 
— Several  cable  railways  surmounting  a  steep  incline  or  ascending  a 
cliff,  having  a  carriage  attached  to  each  end  of  the  cable,  so  that  the 
ascending  and  descending  carriages  counterbalance  one  another  when 
equally  loaded,  are  worked  by  admitting  sufificient  water  into  a  tank 
under  the  floor  of  the  carriage  at  the  top  of  the  incline,  to  give  this 
carriage  an  excess  of  weight  over  the  carriage  at  the  bottom  with  its 
tank  empty,  to  overcome  the  inertia  and  friction,  and  make  the  carriages 
traverse  the  incline  in  opposite  directions.  The  water  counterpoise  is 
varied  according  to  the  relative  number  of  passengers  in  the  two 
carriages ;  and  the  tank  has  to  be  made  large  enough  to  hold  a  weight 
of  water  sufificient  to  overbalance  the  upper  carriage  when  this  one 
is  empty  and  the  other  is  filled  with  passengers.  On  the  short  lines,  a 
double  line  is  laid  throughout,  and  sometimes  a  counterpoised  truck  is 
used  instead  of  a  second  carriage  ;  whilst  usually  on  the  longer  lines,  a 
single  line,  or  two  lines  laid  close  together,  are  laid  above  and  below, 
with  a  central  passing- place ;  and  increased  control  is  obtained  by  the 
addition  of  a  rack,  which  necessitates  placing  the  cable  a  little  to  one 
side  of  the  centre  of  the  track  and  of  the  carriage. 

The  Giessbach  Cable  Railway,  378  yards  long,  rising  from  the  Lake 
of  Brienz  to  a  hotel  on  the  top  of  a  cliflf  303  feet  high,  with  an  average 
gradient  of  i  in  3f,  and  a  maximum  gradient  of  i  in  3^,  is  laid  with  a 
single  line  to  the  metre  gauge,  and  a  Riggenbach  rack  along  the  centre 
of  the  track  ;  whilst  a  passing- place  for  the  carriages  is  provided  midway 
along  the  line.  For  a  length  of  204  yards,  the  railway  is  carried  on  a 
wrought-iron  bridge  with  five  spans  of  125  feet.^  A  carriage,  about 
36  feet  long  and  weighing  5^^  tons,  attached  at  one  end  of  the  steel- 
wire  cable,  counterbalances  approximately  a  similar  carriage  at  the 
other  end ;  and  the  cable  composed  of  seventy  wires,  and  having  a 
tensile  strength  of  30  tons,  passes  round  a  pulley  at  the  top ;  and  in 
the  event  of  its  breaking,  it  would  simultaneously  release  a  toothed  rod, 
which,  by  falling  into  the  rack,  would  stop  the  carriage.  The  actual 
load  to  be  hauled  up  the  incline  varies  from  6  up  to  9|-  tons,  so  that  to 
set  it  in  motion,  the  descending  carriage  must  weigh  from  "jyo  to  io|-  tons, 
necessitating  the  loading  of  its  tank  with  from  if  to  5f  tons  of  water. 
'  Die  Eisenbahn,  Zurich,  vol.  xi.  p,  97. 
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The  rate  of  motion  of  the  carriages  on  the  indine  is  limited  to  one 
metre,  or  about  ^-^q  feet,  per  second;  and  the  journey  is  accomplished 
in  6  minutes.  In  order  that  the  carriages  may  invariably  run  on  to 
their  proper  lines,  right  and  left,  at  the  passing-place,  the  wheels  of  one 
carriage  are  made  with  their  flanges  on  the  inside  of  the  rails,  and  of 
the  other  carriage  on  the  outside,  thereby  rendering  any  movable 
mechanism  at  the  points  unnecessary.  The  cost  of  this  railway  was 
;^5824,  corresponding  to  a  cost  per  mile  of  about  ;!^27,ioo. 

The  Territet-Glion  Railway  affords  a  typical  example  of  a  cable 
railway  surmounting  a  steep,  hilly  slope,  in  order  to  provide  direct, 
rapid,  and  cheap  communication  between  a  town  and  a  village  situated 
at  a  much  higher  elevation.  The  railway  starts  from  Territet,  adjoining 
Montreux,  on  the  Lake  of  Geneva,  and  ascends  991  feet  in  a  straight 
course  of  about  750  yards  to  Glion,  on  the  Rigi  Vaudois  hill,  with  a 
gradient  which,  commencing  at  i  in  2^,  passes  gradually  by  a  parabolic 
curve,  in  a  length  of  about  287  yards,  to  its  maximum  gradient  of  i  in 
if,  which  is  continued  to  the  summit  (Fig.  173,  p.  292). ^  The  railway 
consists  of  two  lines  of  way  laid  to  the  metre  gauge,  with  their  inner  rails 
placed  close  together,  and  a  Riggenbach  rack  laid  along  the  centre  of 
each  track  to  regulate  and  control  the  motion  of  the  carriages  (Fig. 
174);  and  the  two  tracks  diverge  midway  along  the  line  for  a  length 
of  325  feet,  giving  a  clear  width  at  the  centre  of  the  divergence  of  about 
5-^  feet  between  the  inner  rails,  to  allow  ample  space  for  the  ascending 
and  descending  carriages  to  pass  one  another  (Fig  175,  p.  293).  The 
steel-wire  cable  attached  to  the  carriages  runs  on  pulleys  placed  at 
intervals  along  each  track,  midway  between  the  rack  and  the  outer  rail, 
and  passes  round  a  large  pulley  on  the  top  of  the  incline,  revolving  in 
a  plane  parallel  to  the  gradient.  The  cable  has  a  diameter  of  if  inches  ; 
and  the  maximum  strain  to  which  it  is  liable  to  be  subjected  in  working, 
is  6-|  tons.  The  two  carriages  attached  to  the  ends  of  the  cable,  and 
travelling  alternately  up  and  down  in  opposite  directions,  are  constructed 
with  the  floors  of  their  compartments  rising  in  steps  to  adjust  them  to 
the  steep  incline,  a  plan  resorted  to  on  many  of  these  cable  railways, 
and  resembling  the  type  of  carriage  adopted  on  the  steep  Pilatus  Rail- 
way (Fig.  169,  p.  279),  with  the  addition  of  a  tank  underneath  the  floor 
for  holding  the  water  counterpoise.  Each  carriage  can  seat  forty 
passengers,  and  has  room  on  a  platform  at  one  end  for  ten  more  to  stand, 
or  for  luggage ;  and  the  carriage  weighs  8f  tons  when  both  it  and  its 
water-tank  are  empty;  ii|  tons  when  fully  laden  with  passengers,  but 
with  no  water  in  its  tank  ;  and  13I  tons  with  its  tank  containing  the  full 
load  of  5  tons  of  water,  but  with  no  passengers.  Accordingly,  under 
the  most  unfavourable  condition  of  a  carriage  fully  laden  with  passengers 
at  the  bottom,  and  an  empty  carriage  at  the  top  of  the  incline,  the 
counterpoise  in  a  tank  full  of  water  gives  the  descending  carriage  a 
preponderance  of  weight  of  nearly  2  tons,  which  suflSces  to  put  the 
carriages  in  motion;  and  the  amount  of  water  introduced  is   varied 

'  "  Die  Drahtseilbahn  Territet-Montreux-Glion,"  Emil  Strub  ;  and  Bulletin  dela 
Sociiti  vaiidoise  des  Inghiimrs  et  des  Architectes,  Lausanne,  1893,  p.  93,  and  plate  20. 
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according  to  the  relative  loads  of  passengers.  The  speed  is  controlled, 
and  the  carriages  can  be  stopped  on  the  incline,  by  a  centrifugal  speed 
regulator,  by  a  hand-brake,  by  a  brake  which  is  brought  into  action  by 
a  weight  descending  when  the  cable  slackens  at  the  bottom  of  the 
incline,  or  in  the  event  of  its  breaking  at  any  point,  and  by  a  clutch 
which  is  automatically  applied  on  the  occurrence  of  a  fracture  of  the 
cable.  On  these  steep  inclines,  the  works  of  construction  are  liable  to 
be  very  heavy,  owing  to  the  very  small  scope  for  any  material  alteration 
of  the  gradient,  or  the  introduction  of  curves  (Figs.  1 73  and  174,  p.  292)  ; 
and  the  permanent  way  and  rack  have  to  be  very  solidly  laid  and 
anchored  down  to  prevent  any  downward  movement,  so  that  the  cost  of 
these  railways  is  necessarily  large ;  whilst  the  expenses  for  stations  and 
equipment  on  these  short  lines  is  considerable  in  proportion  to  their 
length.  The  cost  of  the  Territet-Glion  Railway  amounted  to  about 
;^i8,6oo,  which  is  at  the  rate  of  ^^43,600  per  mile;  but  the  railway, 
having  a  large  traffic,  appears  to  yield  a  good  return  on  the  capital 
expended. 

The  Marseilles  Cliff  Railway  which  ascends  a  steep  hill,  close  to  the 
town,  on  which  the  church  of  Notre  Dame  de  la  Garde  is  situated,  and 
from  which  an  extensive  view  is  obtained,  is  remarkable  for  the  steep- 
ness of  its  straight  incline,  which  is  at  an  angle  of  59°  48'  to  the 
horizontal,  making  the  gradient  i  in  o'58.^  It  rises  237  feet;  and  the 
length  of  the  incline  is  275  feet,  on  which  a  double  line  of  way  has  been 
laid  throughout  on  solid  masonry  foundations,  with  a  central  rack  in 
each  track  for  controlling  the  motion  of  the  carriage.  Four  flat,  steel 
cables,  sf  inches  wide  and  \  inch  thick,  are  attached  to  each  of  the  two 
carriages  travelling  on  the  incline,  each  cable  coiling  round  a  separate 
drum  at  the  top  of  the  incline ;  and  as  the  eight  drums  have  a  common 
axis,  the  carriages  counterbalance  each  other.  In  spite  of  the  steepness 
of  the  incline,  the  carriages  are  mounted  on  special  framing,  so  as  to 
make  the  carriage  floor  level  throughout ;  and  each  carriage  can  hold 
seventy  passengers,  and  has  a  tank  underneath  its  floor  for  receiving  the 
counterpoise  water,  the  weight  of  which  would  amount  to  8  tons  if  the 
tank  was  completely  filled.  The  carriage,  when  empty,  weighs  10  tons  ; 
and  the  tank  of  the  carriage  at  the  top  of  the  incline  is  always  loaded 
with  6  tons  of  water,  which  provides  a  sufficient  counterpoise  for  setting 
the  carriages  in  motion,  even  when  the  top  carriage  is  empty  and  the 
bottom  carriage  has  its  complete  load  of  passengers,  weighing  4  tons 
on  the  average.  Only  a  suflScient  quantity  of  the  normal  counterpoise 
load  of  6  tons  of  water  is  let  out,  when  the  carriage  reaches  the  bottom 
of  the  incline,  to  set  the  carriages  in  motion,  which  varies  according  to 
the  relative  weights  of  the  passengers  ascending  and  descending,  thereby 
saving  the  surplus  water  resulting  from  the  counterpoise  provided  by 
passengers  in  the  descending  carriage,  and  returning  it  to  the  summit, 
which  effects  an  economy,  since  the  reservoir  at  the  summit  supplying 
the  water  has  to  be  replenished  by  pumping.  The  descending  carriage, 
with  6  tons  of  water  in  its  tank,  and  a  full  complement  of  passengers, 
weighing  altogether  20  tons,  imposes  a  maximum  strain  of  17  tons  on 

'  Le  Ginie  Civil,  vol.  xxv.  p.  73,  and  plate  5. 
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the  four  cables  to  which  it  is  attached,  which  is  only  one-twelfth  of  their 
combined  breaking  strain.  The  cables  travel  along  the  incline  on  hard- 
wood pulleys  placed  at  intervals  of  36  feet;  and  in  order  to  maintain  a 
uniform  tension  on  the  four  cables  of  each  set  in  working  the  incline, 
the  cables  are  connected  with  the  pistons  of  four  hydraulic  cylinders, 
which  are  all  in  communication. 

The  Cliff  Railway  ascending  from  the  roadway  alongside  the  River 
Avon,  below  the  Bristol  docks,  up  to  Clifton,  a  populous  suburb  of  the 
city  on  high  ground,  possesses  the  peculiarities  of  being  wholly  in  tunnel, 
and  laid  with  four  lines  of  way,  having  a  gauge  of  3|-  feet,  to  accommo- 
date two  pairs  of  ascending  and  descending  carriages.^  This  railway 
rises  200  feet  in  a  length  of  450  feet,  with  a  gradient  of  i  in  2  ;  and  its 
tunnel  through  the  limestone  cliff  bordering  the  Avon,  is  28  feet  wide 
and  17  feet  high.  The  ascending  and  descending  carriages,  connected 
in  pairs  by  a  wire  cable  encircling  a  pulley  at  the  top,  revolving  in  a 
plane  parallel  to  the  incline,  are  placed  upon  framing  so  as  to  provide 
a  level  floor  (Fig.  176);  and  the  tank  for  holding  the  counterbalancing 

CLIFF   CABLE   RAILWAY,   CLIFTON. 
Fig.  176.— Carriage  on  Track. 


water  by  which  the  railway  is  worked,  is  contained  within  the  framing, 
the  water  being  supplied  from  a  reservoir  at   the  top,  in  quantities 
varying  with  the  load  to  be  dealt  with,  and  discharged  into  a  reservoir 
at  the  bottom,  from  which  it  is  pumped  up  again.     Hydraulic  brakes . 
are  only  prevented  from  gripping  the  rails  and  stopping  the  carriage,  by 

'  Pioceediiigs  Inst.  C.E.,  vol.  cxvi.  p.  320. 
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the  direct  intervention  of  the  conductor ;  and  directly  his  control  of  the 
brake  wheel  is  removed,  the  brakes  come  into  action. 

Suburban  Cable  Railways  worked  by  Stationary  Engines. 
— Sometimes  cable  railways  are  employed  for  connecting  a  town  with 
its  suburbs,  where,  for  instance,  a  town  situated  alongside  a  river  is 
eventually  extended  to  the  neighbouring  heights,  as  exemplified  by 
Lyons  and  Havre,  or  where  a  town  situated  on  high  ground  requires 
convenient  connection  with  a  village  in  the  plain  below,  of  which 
Lausanne  and  its  port  Ouchy,  on  the  Lake  of  Geneva,  furnish  an 
example.  These  cable  railways  resemble  somewhat  in  principle  the 
wire-rope  tramways  traversing  streets  with  steep  gradients,  of  which 
some  tramways  at  San  Francisco  are  notable  instances ;  but  they  differ 
from  those  tramways  in  two  important  respects,  namely,  in  running  over 
a  specially  constructed  track  instead  of  along  a  street,  and,  consequently 
also,  in  having  the  cable  above  the  surface.  The  conditions  of  the  site, 
and  the  generally  flatter  or  varying  gradients  of  such  lines  are  not 
usually  favourable  for  the  water-counterpoise  system,  which  has  led 
to  the  adoption  of  stationary  motors  for  actuating  the  cable. 

Lyons,  situated  on  the  low-lying  plain  above  the  confluence  of  the 
Rhone  and  the  Saone,  is  connected  with  its  populous  suburbs  on  high 
ground,  to  the  north  and  west,  by  cable  railways.  The  line  to 
St.  Fourvifere  and  St.  Just  rises  320  feet  in  a  length  of  900  yards,  with  a, 
gradient  of  i  in  5  along  its  lower  half,  and  1  in  i6j  along  its  upper 
half;  and  it  is  laid  with  a  double  line  of  way  to  a  gauge  of  i-|-  metres 
(4  feet  1 1  inches),  and  is  carried  in  a  tunnel  for  four-fifths  of  its  length.^ 
The  trains,  weighing  17  tons,  are  drawn  up  the  incline,  at  a  speed  of 
13  feet  per  second,  by  an  endless  steel- wire  cable,  i|  inches  in 
diameter,  and  composed  of  eight  strands  of  19  wires  each,  carried  on 
pulleys,  and  passing  round  a  drum  at  the  top  of  the  incline,  which  is 
driven  by  a  stationary  steam-engine.  Owing  to  the  difference  of  the 
gradient  on  the  two  halves  of  the  line,  the  tractive  force  required  to 
draw  up  a  train  varies  considerably  on  the  two  portions,  quite  irre- 
spectively of  variations  in  the  relative  loading  of  the  ascending  and 
descending  trains.  To  adjust  this  variation,  a  weighted  waggon  is 
provided  for  each  line,  which  only  travels  on  the  lower  steep  incline, 
being  attached  to  its  train  by  a  cable,  450  yards  long,  when  this  train 
is  ascending  and  descending  the  upper,  flatter  incline ;  so  that  this 
weighted  waggon  travels  up  and  down  the  steep  incline  when  the  train 
on  the  other  line  is  going  down  and  up  the  same  incline,  and  thereby 
compensates  for  the  difference  in  the  effective  weights  of  the  trains 
on  the  two  different  gradients.  The  cost  of  this  line,  with  its  equipment, 
was  ;^i3,36o,  or  at  the  rate  of  ;^23,5oo  per  mile. 

The  cable  railway  connecting  Havre  with  its  suburbs  on  a  hill  to  the 
north,  rises  243  feet  in  a  length  of  390  yards,  with  a  gradient  of  1  in  6|-, 
on  a  metal  viaduct  158  yards  long,  followed  by  a  gradient  of  i  in  2-| 
along  the  upper  portion.^   The  line  is  single,  except  at  the  central  passing- 

'  Revue  ghilral  des  Chemins  de  Fer,  1882  (2),  pp.  77  and  163,  and  plates  6  to  lo. 
*  Le  Ginie  Civil,  vol.  xix.  p.  233. 
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place  J  and  in  order  that  the  carriages  in  crossing  may  run  on  their 
respective  lines,  the  wheels  on  one  side,  following  the  outer  rail  in  each 
case,  have  double  flanges ;  the  wheels  on  the  other  side,  following  the 
inner  rail  of  each  line  at  the  crossing,  being  flat  for  passing  readily 
across  the  rails  and  cable  of  the  other  line,  like  the  arrangement  for 
passing  on  the  Stanzerhorn  Railway  (p.  294).  The  cable  by  which  this 
line  is  worked  consists  of  six  strands  of  19  steel  wires  each,  and  is 
subjected  to  a  maximum  strain  of  3I  tons,  only  about  one-tenth  of  its 
breaking  strain ;  and  it  is  guided  by  pulleys  along  the  incline,  and 
passes  round  a  drum  at  the  summit,  13  feet  in  diameter,  which  is  driven 
by  a  steam-engine.  The  ascending  and  descending  carriages,  each 
accommodating  48  passengers,  accomplish  the  journey  in  5  minutes, 
including  an  intermediate  stop  of  2  minutes,  making  the  time  of  transit 
3  minutes ;  and  brakes  can  very  rapidly  arrest  this  motion,  being  aided 
by  an  Abt  rack  laid  along  the  track. 

The  Ouchy-Lausanne  Railway,  1650  yards  long  and  perfectly 
straight,  surmounts  a  difference  in  level  of  335  feet,  with  a  maximum 
gradient  of  i  in  9 ;  and  it  is  laid  with  a  double  line  to  the  standard 
gauge,  and  is  in  tunnel  along  a  portion  of  its  length.^  The  trains  are 
connected  and  worked  by  a  wire  cable  passing  round  a  drum,  19I  feet 
in  diameter,  at  the  top  of  the  incline ;  and  the  drum  is  driven  by  two 
turbines,  7^  feet  in  diameter,  turned  by  a  head  of  water  of  393  feet. 
The  transit  up  or  down  is  effected  in  about  9  minutes. 

Remarks  on  Cable  and  Mountain  Railways. — Cable  railways 
possess  the  advantages  of  surmounting  rapidly  the  abrupt  differences  of 
elevation  which  present  in  places  serious  impediments  to  intercommuni- 
cation, and  also  of  effecting  the  transit  in  an  economical  manner  by 
ir.eans  of  counterbalancing  carriages  and  the  addition  of  a  counterpoise 
of  water.  The  actual  speed  of  the  carriages  on  these  lines  is,  indeed, 
not  rapid ;  but,  owing  to  the  steepness  of  the  incline  and  the  directness 
of  the  course,  a  cable  railway  conveys  passengers  from  point  to  point 
far  more  rapidly  than  the  journey  could  possibly  be  effected  by  any 
conveyance  over  a  necessarily  long,  winding  road.  Though  cable 
traction  has  occasionally  been  employed  for  ascending  hills  of  moderate 
height,  or  a  suitable  portion  of  a  mountain  slope,  or  for  surmounting  a 
sudden  rise  of  the  general  level  of  a  country,  its  chief  utility  consists  in 
affording  cheap  and  rapid  communication  between  neighbouring  places 
situated  at  very  different  elevations.  Moreover,  the  system  is  not 
adapted  for  the  conveyance  of  heavy  trains ;  and  a  large  traffic  on  a 
through  line  can  only  be  passed  over  a  steep  cable  section,  by  taking 
the  trains  up  the  incline  in  two  or  more  divisions.  The  value  of  these 
cable  railways  in  uniting  towns  and  their  suburbs,  or  adjacent  districts, 
more  or  less  separated  by  physical  obstacles,  is  forcibly  demonstrated  by 
the  very  large  passenger  traffic  they  attract.  The  direct  course,  how- 
ever, which  must  be  followed  by  these  cable  lines,  and  the  importance 
of  avoiding  abrupt  changes  of  gradient,  necessitate  heavy  works  for 
their  construction. 

'  Organ  fur  die  Fortschritte  des  Eisenhahnwesens  in  technischer  Beziehiing, 
Wiesbaden,  vol.  xiv.  p.  41. 
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Rack  railways  ascending  mountains  resemble  light  railways  in 
keeping  down  the  cost  of  works,  by  following  along  the  surface  as  nearly 
as  practicable  by  means  of  steep  gradients  and  sharp  curves ;  and  they 
enable  numbers  of  persons  to  enjoy  the  benefits  of  mountain  air,  and 
the  pleasures  of  mountain  scenery,  who  would  be  quite  incapable  of 
attempting  steep  ascents  on  foot;  but  such  lines  are  not  adapted  for 
conveying  heavy  loads. 

Rack  sections  on  steep  inclines,  interspersed  between  ordinary 
gradients,  and  traversed  by  combined  rack  and  adhesion  locomotives, 
enable  railways  to  be  extended  into  mountainous  districts,  where 
gradients  suitable  for  adhesion  throughout  would  be  either  unattainable, 
or  could  not  be  provided  at  a  cost  at  all  consistent  with  the  prospects 
of  traflSc.  This  combined  system  of  rack  inclines  and  adhesion 
gradients,  accordingly,  offers  important  facilities  for  the  extension  of 
railways  into  districts  which  might  otherwise  have  been  reasonably 
regarded  as  beyond  the  range  of  railway  accommodation. 


CHAPTER  XIX. 

TRAMWAYS. 

Differences  between  tramways  and  railways  — Foundations  for  track  of 
tramways,  materials  employed— Tramway  sleepers  :  forms,  materials 
used — Tramway  rails  :  kinds  in  use  at  present  time  ;  step  rail,  its  merits 
and  defects,  used  in  United  States  ;  grooved  rail,  its  advantage  and 
disadvantage,  instances  of  its  adoption ;  flat-bottomed  rail,  value, 
objections  to  its  use  ;  flat-bottomed  grooved  rail,  its  weight,  varieties  of 
form,  resistance  to  traction — Formation  of  road  :  forms  of  paving  used  ; 
macadam,  conditions  of  its  employment — General  design  :  arrangement 
of  track,  in  Great  Britain,  in  United  States,  arrangement  of  rails  at 
passing-places — Gauges  :  varieties,  in  United  Kingdom,  on  Continent, 
in  North  America — Methods  of  traction:  horse,  cable,  steam,  fireless 
motors,  electricity — Cable  traction :  conditions  of  use,  description, 
arrangements,  merits,  and  defects — Steam  traction  :  relative  merits  of 
locomotives  and  steam  cars,  instances  of  use — -Various  forms  of  motors  : 
fireless  locomotives  ;  compressed-air  motors ;  gas  and  oil  engines  ; 
their  relative  merits  and  defects — Electrical  traction :  four  general 
methods  ;  overhead  wire  with  trolley  ;  underground  conductors  ;  accu- 
mulators; the  surface  contact  or  stud  system  ;  their  respective  merits 
and  defects  ;  central  surface  conductor  on  a  Paris  tramway,  description 
of  arrangements — Cost  of  construction  of  tramways  :  capital  cost  per 
mile  in  some  countries  ;  with  different  modes  of  traction^Cost  of 
working :  with  principal  systems  of  traction — Lengths  of  tramways  :  in 
North  America,  worked  by  different  systems  of  traction,  changes  in 
traction  indicated,  remarkable  increase  in  electrical  traction ;  pre- 
dominance of  horse  and  steam  traction  in  Europe,  in  United  Kingdom  ; 
prospects  of  electrical  traction — Peculiar  methods  of  transit  on  rails 
over  water :  two  methods  recently  adopted — Elevated  car  travelling 
along  seashore:  description  of  line  from  Brighton  to  Rottingdean, 
method  of  working,  speed,  cost — Suspended  travelling  car  or  transporter 
bridge  :  object,  merit  of  system  for  crossing  navigable  waterways ; 
examples  at  the  River  Nervion,  Rouen,  Marseilles,  Widnes  and  Run- 
corn, Newport,  Martron,  Nantes,  and  Duluth. 

Tramways  possess  the  advantage  of  reducing  the  resistance  to  traction, 
like  railways,  by  running  with  flanged  wheels  on  smooth  rails  laid  to  an 
exact  gauge.  They  differ,  however,  from  railways  in  general  by  running 
along  the  streets  and  public  roads,  and  therefore  saving  the  purchase  of 
land  and  the  formation  of  a  special  route,  and  even  from  light  railways 
using  the  side  of  the  road,  by  running  on  rails  flush  with  the  surface  of 
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the  road,  with  a  groove  for  the  flanges,  instead  of  on  elevated  rails,  so 
as  not  to  interfere  with  the  ordinary  vehicular  traffic,  thereby  sharing 
the  road,  along  a  particular  line,  with  the  other  vehicles,  instead  of 
monopolizing  a  special  track.  Tramways  also  differ  from  railways  in 
being  used  exclusively  for  the  conveyance  of  passengers,  like  omnibuses, 
and  not  for  the  carriage  of  goods;  and  they,  moreover,  usually  take  up 
and  set  down  passengers  at  any  point  on  their  route,  and  not  like  rail- 
ways only  at  fixed  stations,  which  is  made  easy  by  their  very  moderate 
speed,  and  rendered  expedient  by  the  comparatively  short  distances 
and  populous  districts  they  ordinarily  traverse.- 

As  tramways  have  their  route  ready-made  for  them  in  the  streets 
and  roads  they  pass  along,  the  engineering  interest  in  them  is  confined 
to  the  forms  of  rails  adopted,  with  the  character  of  their  foundations 
and  accessories,  constituting  the  track,  and  the  various  methods  of 
traction  resorted  to. 

Foundations  for  Tramway  Track. — Though  tramways  in  towns 
are  laid  along  streets  which  have  been  consolidated  by  traffic  and 
renewals  of  surface,  it  is  important  to  lay  a  solid  bed  of  concrete 
under  the  longitudinal  sleepers,  or  encasing  the  cross  sleepers,  so  as 
to  ensure  the  maintenance  of  the  level  of  the  rails,  especially  where 
there  is  a  prospect  of  heavy  traffic,  and  some  form  of  mechanical 
traction  is  to  be  employed  (Figs.  178  "to  180,  p.  305).  Outside  towns, 
however,  in  the  United  States,  gravel  and  sand  are  commonly  used 
for  the  foundation  layers,  to  diminish  the  cost  of  construction  in 
undeveloped  districts. 

Tramway  Sleepers. — Timber  longitudinal  sleepers,  resting  upon 
cross  sleepers,  were  used  for  affording  the  necessary  continuous  support 
for  the  original  fiat  forms  of  stepped  or  grooved  rails  (Fig.  177,  a) ;  and 
longitudinal  steel  sleepers  embedded  in  concrete  are  sometimes  used 
now  for  carrying  the  grooved,  flat-bottomed  rails  of  the  present  day 
(Fig.  177,/).  Cast-iron  chairs  of  various  patterns,  laid  at  intervals  on 
the  foundation,  for  supporting  shallow  types  of  rails,  connected  together 
in  pairs  across  the  track  by  ties  to  preserve  the  gauge,  were  extensively 
used  at  one  period ;  ^  whilst  in  one  system,  the  chairs  have  been  con- 
verted into  an  almost  continuous,  cast-iron  longitudinal  sleeper  laid  in 
3-feet  lengths  (Fig.  177,  e).  Cross  sleepers  of  timber  and  steel  are  very 
frequently  used  for  supporting  the  ordinary  flat-bottomed  rails  which  are 
preferred  in  the  United  States  for  suburban  tramways  (Fig.  178),  and 
the  modern  flat-bottomed,  grooved  rails  so  generally  employed  in  towns  ^ 
(Fig.  179);  whilst  the  high,  heavy  rails  of  the  flat-bottomed  grooved 
type  (Fig.  177,  g,  and  Fig.  180),  used  with  deep  paving,  are  usually  laid 
direct  on  the  concrete  foundation,  being  maintained  in  gauge  by  cross 
ties  (Fig.  182,  p.  311). 

Tramway  Rails. — Various  forms  of  rails  have  been  introduced 
from  time  to  time  for  tramways,  several  of  which  have  been  abandoned 
as  unsatisfactory;  but  the  chief  types  in  common  use  at  the  present 

'  Proceedings  Inst.  C.E.,  vol.  ciii.  pp.  204  to  206. 

'  "  Electric  Railways  and  Tramvyays,  their  Constiuction  and  Operation,"  Philip 
Dawson,  pp.  33  and  34. 
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time  are  given  in  Fig.  177.  Tliey  may  be  classed  under  two  groups, 
namely,  the  step  rail,'  and  the  grooved  rail,  the  first  three  sections  of 
rails  in  Fig.  177  belonging  to  the  first  group,  and  the  four  others  to  the 
second  group.  In  each  case,  flat,  shallow  rails  were  first  adopted,  sup- 
ported on  longitudinal  sleepers,  exhibiting  considerable  variety  in  form 
and  connections,  especially  in  the  case  of  the  grooved  rail ;  whilst  greater 

TRAMWAY   RAILS  AND  TRACKS. 
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American  Tramway  Rails.  British  Tramway  Rails. 
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simplicity  and  strength  have  been  subsequently  secured  by  the  employ- 
ment of  flat-bottomed  rails.  The  ordinary  flat-bottomed  rail  used  on 
some  American  tramways  is  merely  the  adaptation  of  a  railway  rail,  as 
far  as  practicable,  to  the  special  requirements  of  a  tramway,  which  are 
only  imperfectly  fulfilled  (Fig.  178,  left  half). 

1  Transactions  of  the  Atiierican  Society  of  Civil  Engineers,  vol.  xxxvii.  pp.  73  and 
74,  figs.  I,  2,  4,  9,  and  10. 
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The  step  rail  with  its  upper  surface,  on  which  the  wheels  run,  raised 
sufficiently  above  the  surface  of  the  road  (Fig.  177,  a,  ^,  and  ^,  and  Fig. 
178),  to  allow  the  flanges  guided  by  the  step  to  clear  the  flat  surface  at 
the  base  of  the  step,  possesses  the  advantage  of  providing  a  clear  passage 
for  the  flanges  of  the  wheels  of  the  tramcars,  unimpeded  by  the  dirt 
which  is  liable  to  accumulate  in  grooves,  more  particularly  on  uncared- 
for  roads.  By  the  projection,  however,  of  the  step  above  the  road,  this 
form  of  rail  fails  to  fulfil  the  primary  requirement  for  a  tramway  rail  laid 
along  a  road,  of  not  impeding  the  vehicular  traffic  on  the  road.  Never- 
theless, in  the  United  States,  as  the  carriage  traffic  is  small,  and  carts 
run  easily  along  the  flat  surface  at  the  base  of  the  step,  the  raised  step 
is  not  generally  objected  to,  as  it  would  be  in  Europe ;  and  it  is, 
accordingly,  used  in  a  large  number  of  towns,  especially  in  the  Eastern 
States.  In  the  Western  States,  though  the  step  rail  is  also  used,  the 
ordinary  flat-bottomed  rail  is  preferred  (Fig.  178,  left  half,  p.  305). 

The  grooved  rail  is  commonly  used  in  Europe,  on  account  of  its  not 
interfering  with  the  surface  of  the  streets  and  roads ;  though  the  resist- 
ance to  traction  is  considerably  increased  when  the  groove  becomes 
partially  filled  with  dirt,  and  consequently  impedes  the  passage  of  the 
flanges,  and  especially  when  the  dirt  becomes  frozen  in  the  groove. 
The  flat-bottomed,  grooved  rail  has  also  been  adopted  in  Canadian 
cities,  as,  for  instance,  in  Montreal  and  Toronto  (Fig.  179,  p.  305); 
but  in  the  United  States,  it  is  only  employed  where  other  forms  of  rails 
are  prohibited,  as  in  New  York,  where  flat-bottomed,  grooved  rails,  as 
shown  in  Figs.  177,  d,  and  180,  p.  303,  have  been  laid  of  late  years.'- 

The  railway  flat-bottomed  rail  possesses  a  still  greater  advantage  as 
regards  ease  of  traction  than  the  step  rail,  and  it  is  strong  and  readily 
laid;  but  the  space  for  the  flanges  between  the  rail  and  the  central 
paving,  is  either  imperfectly  secured  by  leaving  a  gap  between  the  rail 
and  the  paving-stones,  which  is  liable  to  be  partially  closed  by  any  dis- 
placement of  the  latter,  or  is  obtained  by  lowering  the  surface  of  the 
paving  on  approaching  the  rail  (Fig.  178,  p.  305),  which  renders  the 
rail  an  obstruction  in  the  roadway. 

Flat-bottomed  tramway  rails  are  connected  by  fish-plates,  like  the 
rails  of  a  railway.  Their  weight  varies  within  wide  limits,  owing  to  the 
considerable  differences  in  their  height.  Thus  the  shorter  flat-bottomed, 
grooved  rails,  resting  upon  sleepers,  weigh  generally  from  about  40  to 
70  lbs.  per  lineal  yard,  and  the  high  rails,  bedded  on  the  concrete 
foundation,  from  70  to  100  lbs.;  whilst  the  flat-bottomed  rails,  7  inches 
high,  of  the  South  London  Tramways  weigh  102  lbs.  per  yard.^ 

A  central  groove  has  occasionally  been  adopted,  but  without  any 
apparent  advantage  ;  whilst  the  ordinary  side  groove  enables  the  wheels 
to  press  more  directly  over  the  central  web  of  the  flat -bottomed  rail. 
The  best  form  of  groove  is  one  with  a  vertical  face  adjoining  the  track 
of  the  wheels,  and  a  sloping  face  on  the  inner  side,  so  as  to  enable  the 
flanges  to  more  readily  push  the  impeding  dirt  out  of  the  groove,  which 
is  considered  to  be  best  attained  by  the  most  recent  form  of  grooved 

'  Transactions  of  the  American  Society  of  Civil  Engineers,  vol.  xxxvii.  p.  73, 
figs.  2,  3,  5,  and  6.  *  Proceedings  Inst.  C.E.,  vol.  clvi. 
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rail  laid  down  in  New  York  (Fig.  180,  p.  305).  The  resistance  to  traction 
on  a  level  tramway  with  grooved  rails,  has  been  estimated  at  20  lbs.  per 
ton  on  the  well-kept  tramways  of  Europe ;  whilst  the  less  careful  main- 
tenance of  the  tramways  in  the  United  States,  has  been  reckoned  to 
more  than  neutralize  the  advantage  to  traction  of  the  step  rail  over 
the  grooved  rail,  making  the  resistance  to  traction  22  to  24  lbs. 
per  ton. 

Formation  of  Road  for  Tramways. — The  space  between  the 
tramway  rails,  and  for  about  2  feet  or  more  beyond  on  each  side,  is 
usually  paved  in  order  to  maintain  the  track,  and  prevent  the  displace- 
ment and  injury  to  the  rails,  which  would  occur  under  a  heavy  traffic  if 
they  protruded  above  a  worn-down  road.  The  best  paving  for  with- 
standing a  very  heavy  vehicular  traffic,  often  met  with  in  the  principal 
streets  of  a  large  town,  consists  of  hard  stone  setts,  laid  in  rows  3  or 
4  inches  in  width,  and  firmly  bedded  on  the  top  of  a  concrete  founda- 
tion. The  stone  must  be  of  a  quality  not  hable  to  wear  smooth  and 
therefore  become  slippery,  but  preserving  a  rough  surface,  and  conse- 
quently affording  a  good  foothold  for  horses,  such,  for  instance,  as 
Aberdeen  granite  with  a  heavy  traffic,  and  millstone  grit  for  less  fre- 
quented roads.  Cobble-stones  were  formerly  largely  used  for  suburban 
and  country  tramway  tracks  in  the  United  States,  as  affording  a  cheap 
paving,  and  a  fairly  good  foothold  for  horse  traction. 

Hard  or  vitrified  bricks  with  a  rough  surface  are  sometimes  used  for 
paving  the  track  of  a  tramway,  where  suitable  stone  is  scarce  or  dear, 
and   a  fairly  economical  paved  roadway   is  required  (Figs.   178   and 

i79>  P-  305)- 

Wood  blocks  furnish  a  cheap  and  noiseless,  but  less  durable  paving  j 
but  the  blocks  must  be  creosoted,  or  made  of  a  close-grained  wood,  so 
as  not  to  be  liable  to  swell  from  absorption  of  moisture  and  dislocate  the 
track.  When  the  roadway  is  paved  with  hard-wood  blocks  on  a  concrete 
foundation,  the  same  paving  suffices  for  the  track  of  the  tramway. 

Asphalt  has  often  been  regarded  as  unsuitable  for  tramway  paving 
where  the  traffic  is  heavy,  on  account  of  its  liability  to  break  away  at 
the  edges  alongside  the  rails ;  but  this  objection  may  be  obviated  by 
laying  a  row  of  hard  blocks  of  stone,  scoria,  or  brick  by  the  side  of  the 
rails  as  an  edging  to  the  asphalt,  strong  enough  to  bear  the  shocks  of 
the  wheels  running  along  or  across  the  rails  (Figs.  179  and  180,  p.  305). 
Where  the  vehicular  traffic  is  not  very  heavy,  as  in  several  of  the  large 
western  towns  of  the  United  States,  asphalt  has  been  laid  down  in  the 
streets  alongside  tramway  lines,  without  any  hard  edging,  with  satis- 
factory results,  even  when  ordinary  flat-bottomed  rails  are  employed ; 
and  a  sufficient  width  of  groove  inside  the  rail  is  secured,  by  running  a 
heavy  car  with  wide  flanges  over  the  track  whilst  the  asphalt  is  still 
soft;  ^  but  such  a  roadway  could  only  prove  durable  near  the  rails,  with 
the  best  asphalt  and  a  moderately  light  traffic.  In  broad  streets  also  in 
New  York,  where  the  traffic  is  light  and  does  not  follow  the  tramway 

'  "  Electric  Railways  and  Tramways,  their  Construction  and  Operation,"  Philip 
Dawson,  pp.  28  and  35. 
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track,   the   asphalt  has   been  carried    right  up  to   the   grooved  rails 
(Fig.  i8o,  right  half,  p.  305). 

A  macadamized  track  is  commonly  considered  objectionable  for  a 
tramway,  on  account  of  the  difficulty  of  maintaining  the  level  and  keep- 
ing in  good  repair  the  narrow  strip  of  road  between  the  rails ;  and  in  a 
populous  country  district,  it  is  certainly  expedient  to  adopt,  if  possible, 
some  cheap  form  of  paving  for  tramway  tracks,  even  outside  towns.  In 
recently  settled  and  undeveloped  localities,  however,  where  tramways 
are  carried  beyond  the  Kmits  of  the  new,  straggling  towns,  with  a  view  to 
their  extension  and  the  development  of  the  district,  and  furnish  the  best 
means  of  conveyance  along  the  roughly-formed  roads,  it  is  often  necessary 
to  rest  content  with  macadam,  as  economy  in  construction  is  of  primary 
importance  for  tramways  under  such  conditions ;  and  paving  the  track 
would  render  the  cost  of  laying  them  down  prohibitive. 

General  Design  of  Tramways. — Tramways  are  usually  laid  with 
only  a  single  line  in  the  centre  of  the  street  or  road,  with  passing-places 
at  suitable  intervals.  Along  routes,  however,  where  the  tramway  traffic 
is  considerable,  a  double  line  is  adopted,  preventing  delays  in  waiting  at 
the  passing-places  for  the  car  going  in  the  opposite  direction,  and 
allowing  much  greater  freedom  in  running  the  cars,  but  involving  a 
much  larger  cost  in  construction. 

In  towns  in  Great  Britain,  the  Tramway  Act  of  1870  requires  that 
the  tramway  lines  shall  be  laid  along  the  centre  of  the  street,  and  not 
nearer  the  curbstones  of  the  footpaths  than  <)\  feet  for  a  length  of  over 
30  feet,  to  afford  adequate  facilities  for  the  passage  of  vehicles.  When 
the  street  is  too  narrow  to  admit  of  full  compliance  with  the  above  con- 
ditions, one  rail  only  is  sometimes  placed  at  the  prescribed  distance 
from  the  curb,  and  the  other  rail  allowed  to  be  put  as  much  nearer  as 
the  insufficient  width  necessitates.  In  very  narrow  streets,  however, 
the  passage  of  the  tramcars  in  both  directions  on  one  side  of  the  street, 
would  cause  the  cars  running  in  the  wrong  direction  as  regards  their 
side,  to  interfere  seriously  with  the  passage  of  the  general  traffic ;  and 
therefore,  where  the  width  is  not  sufficient  for  vehicles  to  pass  on 
either  side  of  the  tramcars,  the  tramway  has  to  be  made  with  a  double 
line,  so  that  the  cars  may  run  on  each  side  in  the  same  direction  as 
the  vehicles. 

In  the  United  States,  the  tramways  generally  run  along  the  centre  of 
the  streets  in  towns,  and  also  in  the  centre  of  suburban  roads  less  than 
50  feet  wide;  but  where  the  width  of  these  roads  is  50  feet  or  over,  the 
tramways  are  often  with  advantage  laid  with  a  line  on  each  side  of  a 
central  carriage-way  of  20  feet,  with  side  roadways  along  each  margin 
for  the  local  traffic' 

The  entrances  to  the  lines  of  the  passing-places  on  a  single  line  of 
tramway,  should  be  so  arranged  that  the  car  may  run  without  fail  on  to 
its  proper  line.  This  is  best  effected,  with  grooved  rails,  by  the 
arrangement  of  rails  and  crossings  shown  on  Fig.  18 1,  in  which  the 
entering  car  is  made  to  follow  a  straight  course  in  leaving  the  single 

'    Transactions  of  the  American  Society  of  Civil  Engineers,  vol.  xxxvii.  p.  69, 


VARIETY  OF  GAUGES  ADOPTED  FOR  TRAMWAYS.     309 

line,  till  the  flanges  of  its  front  wheels  have  entered  the  grooves  in  the 
rails  of  its  proper  line.^ 

TKAMW/AY   PASSING-PLACE. 
Fig.  181. 


Gauges  of  Tramways. — The  standard  railway  gauge  of  4  feet  8^ 
inches  has  naturally  been  very  extensively  adopted  for  tramways ;  but 
various  other  gauges  have  also  been  laid  down.  In  Great  Britain,  the 
standard  gauge  is  the  most  common ;  but  several  tramways  have  been 
given  a  gauge  of  4  feet,  and  also  of  3  feet  6  inches,  which  is  the  gauge 
of  the  Clay  Street  and  Sutton  Street  cable  tramways  in  San  Francisco,  and 
a  few  a  gauge  of  3  feet ;  whilst  tramways  in  Ireland  have  been  laid  to 
the  Irish  railway  gauge  of  5  feet  3  inches,  to  the  ordinary  standard  gauge 
of  4  feet  8-|-  inches,  to  a  3-feet  gauge,  and  one  tramway  to  a  gauge  of 
3  feet  6  inches.^  The  metre  gauge  has  been  resorted  to  on  some 
foreign  tramways,  as,  for  instance,  at  Lausanne  and  at  Belleville  in  Paris, 
and  gauges  of  less  than  3  feet  in  Piedmont ;  whilst  in  the  United  States 
and  Canada,  though  the  standard  gauge  is  by  far  the  most  common, 
many  tramways  have  gauges  of  3  feet  6  inches,  several  of  3  feet,  and  a 
few  of  4  feet;  and  some  have  gauges  ranging  between  4  feet  10^  inches 
and  5  feet  3  inches.' 

The  use  of  the  standard  gauge  makes  it  possible,  in  special  cases,  to 
connect  a  tramway  with  a  railway,  provided  the  groove  is  given  an 
adequate  width ;  and  this  gauge  possesses  the  more  general  advantage  of 
coinciding  with  the  width  between  most  cart-wheels,  so  that  heavy  carts 
going  along  the  tramway  track  run  mainly  on  the  rails,  and  therefore  do 
not  wear  down  the  paving.  With  a  narrow  gauge,  on  the  contrary,  as, 
for  instance,  the  fairly  common  3-|-feet  gauge,  the  wheels  on  the  one  side 
of  the  carts  often  keep  on  one  of  the  rails ;  whilst  the  other  wheels  wear 
down  the  paving  at  its  weakest  part,  on  the  outside  of  the  track.  On  the 
other  hand,  a  narrow  gauge  reduces  the  cost  of  construction,  enables  the 
requisite  width  to  be  provided  at  the  sides  in  narrower  streets,  and 
facilitates  the  passage  of  cars  round  the  very  sharp  curves,  of  from  about 
75  feet  down  to  30  feet  radius,  necessitated  for  turning  round  the  corners 
of  streets,  where  no  elevation  of  the  outer  rail  is  permissible. 

Methods  of  Traction  on  Tramways. — Horse  traction  was 
naturally  the  first  method  adopted  for  tramcars,  being  the  common  system 
in  use  on  streets  and  roads ;  and  the  tramway  by  greatly  reducing  the 

'  Proceedings  Inst.  C.E.,  vol.  ciii,  p.  220. 

'  "  Return  relating  to  Street  and  Road  Tramways,  for  the  year  ending  the  31st 
of  Decemher,  1907,"  London.     See  also  page  321  of  this  book. 

=  "Poor's  Manual  of  the  Railroads  of  the  United  States,  1900,"  New  York, 
"Department  of  Street  Surface  Railroads  in  the  United  States  and  Canada,"  pp, 
847-1051. 
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resistance  to  traction,  enables  one  or  two  horses  to  do  readily  the  work 
of  two  or  more,  or  draw  a  heavier  load  than  on  roads,  and  also  provides 
a  much  smoother  motion  than  omnibuses.  This  system,  however,  though 
convenient  enough  along  fairly  level  streets  and  for  short  distances,  is 
unsuited  for  streets  with  steep  gradients  ;  and  it  is  too  slow  for  surburban 
and  country  lines,  where  long  distances  have  to  be  traversed,  and  higher 
speeds  are  both  allowable  and  expedient. 

Cable  traction  for  tramways  was  first  introduced  in  San  Francisco  in 
1873,  where  the  steepness  of  some  of  the  streets,  reaching  a  maximum 
inclination  of  about  i  in  6,  in  the  busiest  quarter  of  the  city,  and  their 
consequent  inaccessibility  by  ordinary  tramways,  threatened  to  draw  away 
their  trade  when  the  level  portions  of  the  city  had  been  well  supplied 
with  horse  tramways. 

Steam  traction  was  also  naturally  resorted  to  in  the  early  daj-s  of 
tramways,  in  imitation  of  railways  for  increasing  the  speed  and  power, 
and  reducing  the  cost  of  traction  ;  but  steam  motors  on  streets  and  roads 
have  had  to  be  materially  modified,  so  as  to  prevent  the  noise  and  visible 
escape  of  steam  and  smoke  inherent  in  the  working  of  railway  loco- 
motives, in  order  to  avoid  frightening  horses  and  incommoding  the 
public. 

Various  motors  have  been  tried  as  substitutes  for  tramway  locomotives, 
so  as  to  get  rid  of  the  inconveniences  entailed  by  burning  fuel  in  a  furnace 
when  passing  along  public  thoroughfares.  Thus  fireless  locomotives 
have  been  employed,  charged  at  first  with  ammonia,  but  subsequently 
with  water  superheated  under  pressure,  and  also  compressed-air  motors ; 
whilst  the  gas  engines  more  recently  introduced,  effect  the  same  object 
in  a  different  way. 

Electrical  traction  has  of  late  years  become  a  very  popular  method 
for  tramways,  and  has  been  rapidly  developed,  more  especially  in  the 
form  of  the  overhead  wire  and  trolley  system  j  but  where  overhead  wires  are 
considered  objectionable,  it  has  been  effected  by  means  of  underground 
conductors,  and  to  a  small  extent  in  special  cases  by  means  of  accumu- 
lators, as  the  raised  conductor  in  the  centre  of  the  track,  adopted  for  the 
Liverpool  Overhead  Railway  and  other  electric  railways,  is  not  available 
for  electric  tramways  traversing  streets. 

Cable  Traction  on  Tramways. — Cable  traction  can  only  be 
employed  with  advantage  for  tramcars  when  steep  gradients  occur  on 
portions  of  the  route,  or  where  the  traffic  is  considerable,  so  that  the 
power  imparted  to  the  endless-wire  cable  running  under  each  line  of  way, 
can  be  continually  utilized  in  hauling  along  a  succession  of  cars  in  both 
directions.  Edinburgh,  Streatham  Hill,  Highgate  Hill,  and  Belleville  in 
Paris,  have  furnished  examples  of  cable  tramway  working  on  steep 
gradients,  but  in  some  cases  are,  however,  in  course  of  transformation 
into  systems  controlled  by  electric  power ;  and  in  San  Francisco,  where 
the  cars  run  at  intervals  of  5  minutes  for  sixteen  hours  a  day,  the  cable 
system  has  been  extended  to  the  level  streets. 

The  system  comprises  a  longitudinal  slit  in  the  centre  of  each  track, 
J  to  ij  inches  wide^  rigidly  formed  by  angle-  or  channel-irons  at  the  top 
of  the  conduit  containing  the  travelling  cable,  through  which  the  gripper 
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passes  for  catching  hold  of  the  cable,  so  as  to  communicate  its  motion  to 
the  car  (Figs.  182  and  183).'  The  conduit  under  the  road  is  lined  with 
concrete,  or  iron  encased  generally  in  concrete,  strengthened  at  short 
intervals  by  iron  cross  frames,  and  contains  the  pulleys  supporting  the 


CABLE  TRAMWAY,    EDINBURGH. 
Fig.  182.— Track,  Conduit,  and  Gripper. 
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cable,  being  made  deep  enough  to  allow  the  dirt  from  the  road,  unavoid- 
ably falling  down  through  the  slit,  to  accumulate  to  some  extent  at  the 
bottom  without  interfering  with  the  pulleys,  till  it  can  be  removed;  and 


CABLE  TRAMWAY,    BELLEVILLE,    PARIS. 
Fig.  183.— Track,  Conduit,  and  Gripper. 


Fig.  184.— Pulleys  in  Conduit 
on  Curve. 


SCALE         1* 


the  water  penetrating  into  the  conduit  is  led  away  by  a  drain.  Pulleys 
placed  at  intervals  of  about  30  to  40  feet  along  the  bottom  of  the 
conduit,  guide  and  support  the  cable,  turning  on  horizontal  axes  along 
the  straight  portions  of  the  line,  and  inclined  to  the  horizontal  along 
'  Annales  des  Fonts  et  Chaussies,  1893  (l),  p.  523,  and  p.  624  Hs. 
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curves^  (Fig.  184);  whilst  at  changes  to  a  rising  gradient,  pulleys 
have  to  be  placed  at  the  top  of  the  conduit  above  the  cable,  to 
keep  it  down  in  position  whilst  changing  its  inclination.  The  cable 
composed  of  steel  wires  wound  in  strands  round  a  central  core  of 
hemp  to  give  it  flexibility,  has  usually  a  diameter  of  between  i  and  \\ 
inches  ;  and  the  pulleys  along  the  straight  portions  have  a  diameter  of 
from  8  to  21  inches,  and  on  curves  of  1 6  inches  to  4  feet.  The  cable 
passes  at  one  end  round  two  driving  pulleys,  or  drums,  of  large  diameter, 
travelling  either  in  a  parallel  direction  between  the  pulleys,  or  crosswise 
so  as  to  wind  round  the  pulleys  in  the  form  of  the  figure  8  ;  and  it  passes 
round  a  large  return  pulley  at  the  other,  end.  The  cable  is  kept  taut  by 
a  pulley  placed  on  a  small  trolley  running  on  wheels,  round  which  it  turns ; 
for  the  cable  in  shortening  draws  the  pulley  forward,  which  thereby  raises 
a  weight ;  and  when  it  becomes  slack,  the  weight  draws  the  pulley  back 
again  and  tightens  up  the  cable. ^ 

The  gripper  has  to  be  so  designed  as  readily  to  catch  hold,  and  to 
leave  go  of  the  cable ;  ^  and  it  is  either  placed  upon  a  special  dummy  car 
which,  where  the  cable  traction  is  only  used  for  surmounting  inclines  on 
a  portion  of  a  tramway  line,  draws  one  or  more  cars  up  the  steep 
gradients,  or  is  located  on  the  cars  themselves,  especially  on  tramways 
worked  solely  by  cable,  which  arrangement  has  the  advantage  of  making 
the  cars  self-contained. 

Cable  traction  possesses  the  advantage  of  enabling  the  power  required 
for  working  a  long  line  of  tramway  to  be  produced  at  a  single  station, 
generally  by  means  of  a  steam-engine,  and  thereby  generating  the 
necessary  force  economically,  and  proportionating  it  to  the  actual  work 
done  along  the  whole  circuit.  As,  however,  the  cable  has  to  be  kept 
constantly  in  motion,  which  absorbs  a  considerable  proportion  of  the 
whole  power  expended  in  working,  the  system  is  best  adapted  for  a  large 
trafiSc.  A  breakdown  of  the  engines  supplying  the  motive  power,  or  a 
fracture  of  the  cable,  stops  all  the  traffic  till  the  repairs  are  completed, 
unless  horses  can  be  procured ;  but  careful  inspection  during  the  regular 
periods  of  rest  can,  in  great  measure,  prevent  these  accidents.  The  rate 
of  motion  of  the  cable  determines  the  speed  of  the  cars,  and  is  generally 
comprised  between  5  and  9  miles  an  hour,  which  is,  on  the  average, 
notably  quicker  than  ordinary  horse  traction,  reckoned  at  4^  miles  an 
hour.  Where  different  lines  of  cables  have  to  be  worked  at  different 
speeds  from  the  same  power  station,  the  diameters  of  the  driving  pulleys 
are  made  different,  so  as  to  produce  the  respective  speeds  ;  but  when  a 
slower  speed  is  required  for  a  section  of  the  line  at  a  distance  from  the 
power  station,  the  modification  in  the  speed  of  the  auxiliary  cable  has  to 
\)&  effected  by  pulleys  inserted  under  the  line,  actuated  by  the  main  cable, 
which  turn  pulleys  of  smaller  diameter  imparting  a  slower  speed  to  the 
auxiliary  cable  wound  on  them. 

'  Annates  ties  Ponis  et  Chaussies,  1893  (i),  p.  526. 
^  Ibid.,  1896  (i),  p.  231,  and  plate  17,  figs.  6-9. 

=  Ihid.,  p.  223,  and  plate  16,  figs,  i-ii  ;  and  Proceedings  Inst.  C.E.,  vol.  Ixxii. 
p.  211  ;  and  vol.  cvii.  p.  327,  and  plate  7,  figs.  4-7. 
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Steam  Traction  for  Tramways. — Traction  by  steam  on  tram- 
ways is  effected,  either  by  a  locomotive  cased  round  to  conceal  the 
machinery,  and  free  from  noise  in  working,  drawing  along  two  or  more 
cars,  or  by  a  steam-engine  placed  within  the  car  itself  at  one  end. 

A  tramway  locomotive  is  employed  to  the  best  advantage  in  drawing 
a  train  of  three  or  more  cars  at  a  good  speed  for  a  long  distance,  and,  in 
fact,  when  the  conditions  approximate  to  those  of  a  light  railway,  with 
trains  running  at  considerable  intervals  of  time  apart.  These,  unfor- 
tunately, are  not  the  conditions  applying  to  ordinary  tramways  in  towns, 
where  a  very  frequent  service  of  single  cars,  going  at  a  moderate  speed, 
is  the  most  suitable  for  the  requirements  of  the  inhabitants.  The  weight 
of  the  locomotive,  moreover,  necessitates  the  use  of  a  heavy  rail,  and  a 
solidly-laid  track.  Steam  tramway  locomotives,  however,  besides  being 
able  to  draw  heavy  loads  on  ordinary  gradients,  are  capable  of  ascending 
steep  gradients  with  moderate  loads,  up  to  about  i  in  15;  and  though 
they  cannot  surmount  the  steep  inclines  worked  by  cables,  they  have  the 
advantage  over  cables  of  being  able  to  vary  their  speed  to  suit  the  con- 
ditions, and  of  proportioning  their  work  to  their  load. 

Tramway  cars  carrying  their  steam-engines,  have  the  merits  of  being 
self-contained,  and  economical  in  working ;  but  they  bring  the  boiler, 
and  any  fumes  and  vibration  that  may  accompany  their  working,  close  to 
the  passengers.  They  are  employed  on  the  South  Staffordshire  tramways, 
which  are  also  worked  with  locomotives  and  electric  cars,  in  Paris  and 
its  environs,  Berlin,  Moscow,  and  some  other  continental  cities. 

Steam  traction  has  been  most  largely  developed  in  Italy,  for  working 
numerous  lines  of  tramways  branching  out  into  the  country  for  long 
distances  from  Milan,  Turin,  Mantua,  Cremona,  Bologna,  and  other 
large  towns,^  with  a  total  length  approximating  to  two  thousand  miles, 
on  which  the  limit  of  speed  has  gradually  been  raised  from  8^  to  12,  or 
even,  in  some  cases,  15  miles  an  hour;  so  that  these  tramways  serve  the 
purposes  of  light  railways,  whilst  preserving  the  characteristic  features  of 
tramways,  in  following  public  roads,  and  keeping  their  rails  level  with 
the  surface,  so  as  not  to  interfere  with  the  road  traffic.  Belgian  steam 
tramways  come  next  in  length,  notwithstanding  the  small  area  of  the 
country,  with  less  than  half  the  above  mileage,  followed  by  France  and 
the  United  States,  each  having  under  a  third  of  the  mileage  of  Italy.  In 
the  United  Kingdom,  the  length  of  steam  tramways  was  about  280  miles 
in  1900;  but  in  1908  the  mileage  had  fallen  to  64,  and  the  number  of 
locomotives  from  589  in  1898  to  64  in  1908. 

Various  Forms  of  Motors  for  Tramways. — Fireless  loco- 
motives, in  which  the  boiler  is  supplied  with  water  heated  to  a  high 
temperature  under  pressure,  and  thus  stores  up  a  large  volume  of  steam, 
which  is  gradually  let  out  for  working  the  locomotive,  were  first  employed 
on  some  tramways  in  New  Orleans  in  1873,  and  have  since  been  adopted 
on  some  suburban  tramways  going  out  of  Paris,  Lyons,  Lille,  and 
Marseilles.^    Whilst,  however,  fireless  locomotives   are   free  from  the 

'  Proceedings  Ins!.  C.E.,  vol.  cxix.  plate  9. 

'  Annales  des  Fonts  et  Chaussees,  1878  (2),  p.  261  ;  and  "  La  Traction   Mecanique 
des  Tramways,"  R.  Godfernaux,  Paris,  p.  61. 
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inconveniences  of  a  furnace  and  smoke,  they  possess  the  serious  defect 
of  a  gradual  decrease  in  power  in  transit,  and  are  accordingly  unfitted  for 
ascending  gradients  towards  the  end  of  their  course;  and  they  cannot 
cope  with  considerable  variations  in  the  load  to  be  drawn,  owing  to 
their  inability  to  afford  an  increase  of  power  when  required. 

Compressed-air  motors,  drawing  their  charge  from  a  central  station  of 
supply,  like  fireless  locomotives,  have  been  employed  upon  tramway  cars 
for  traction.  The  air  under  pressure  is  stored  up  in  a  series  of  cylindrical 
reservoirs  carried  on  the  car,  so  that  the  requisite  pressure  can  be  more 
fully  maintained  than  with  a  fireless  locomotive,  and  is  regulated  in  the 
admission  of  the  air  to  the  motor  according  to  circumstances ;  two  or 
three  of  the  reservoirs  are  kept  in  reserve  to  assist,  in  case  of  the  failure 
of  the  others,  or  the  occurrence  of  a  steep  gradient ;  and  the  pressure 
supplied  is  adapted  to  the  conditions  of  the  line.'  This  system  of  traction 
is  in  operation  on  some  tramways  in  Paris  and  its  suburbs,  in  some  other 
parts  of  France,  and  in  Switzerland.  The  reservoirs  of  compressed  air, 
however,  with  the  hot-water  reservoir  for  raising  the  temperature  of  the 
air  before  its  admission  to  the  motor,  with  their  accessories,  in  addition 
to  the  motor  itself,  render  the  weight  to  be  carried  by  the  car  even  greater 
than  when  accumulators  are  used  for  electrical  traction,  and  the  air-com- 
pressing machinery  is  costly ;  so  that  the  conditions  are  not  favourable  to 
a  large  extension  of  the  system,  in  spite  of  its  cleanliness  and  convenience. 

Improvements  in  gas  and  oil  engines  have  rendered  them  convenient 
motors,  and  economical  for  small  powers ;  they  are  compact  and  self- 
contained,  requiring  only  a  reservoir  of  gas,  which,  when  compressed, 
occupies  a  small  space ;  and  they  are  free  from  the  disadvantages  of  the 
furnace,  heat,  and  smoke  of  locomotives.  They  have  therefore  been 
very  naturally  tried  for  the  working  of  tramways ;  but  they  labour  under 
certain  defects.  In  order  to  keep  down  their  weight,  the  best  forms  of 
gas  and  oil  engines  are  worked  at  a  high  speed,  which  should  be  kept 
fairly  regular ;  and  the  intermittent  character  of  the  explosions  necessitates 
the  addition  of  a  somewhat  heavy  and  cumbrous  flywheel,  to  obtain  a 
uniform  rotary  motion ;  and  whilst  the  regular  motion  required  for  the 
engine  has  to  be  adjusted  to  the  variable  speed  of  tramway  cars  by  means 
of  toothed  wheels,  the  flywheel  increases  the  weight  to  be  carried  and 
reduces  the  available  space  for  passengers.  Moreover,  to  avoid  the 
difficulty  experienced  in  starting  these  engines  at  each  stoppage,  the 
engine  is  merely  put  out  of  gear  when  the  car  is  stopped,  and  continues 
working,  causing  a  useless  consumption  of  gas,  and  continuing  the 
vibrations  due  to  the  running  of  the  engine,  which  are  an  objectionable 
feature  in  the  system.  The  cylinder  also  of  the  engine  has  to  be  kept 
cool  by  a  current  of  water,  involving  the  addition  of  a  reservoir  of  water 
at  the  top  of  the  car ;  and  the  engine  is  not  free  from  smell.  These 
inconveniences  have  hindered  the  extension  of  this  form  of  motor  for 
tramways  ;  but,  nevertheless,  some  tramways  are  worked  by  gas  engines, 
as,  for  instance,  between  Blackpool  and  Lytham,''  in  Dresden,  and  at 
Dessau  near  Berlin. 

'  "  La  Traction  Mecanique  des  Tramways,"  R.  Godfernaux,  p.  93. 
'   The  Engineer,  vol.  Ixxxii.  p.  66. 
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Electrical  Traction  on  Tramways. — Traction  by  means  of 
electricity  is  effected  in  four  different  ways  on  tramways,  according  to 
circumstances,  namely :  (i)  by  an  overhead  wire  along  which  a  trolley  or 
travelling  pulley  runs,  attached  by  a  long  pole  to  the  top  of  a  tramway 
car,  whereby  the  electrical  current  is  conveyed  from  the  wire  to  a  dynamo- 
motor  on  the  car ;  (2)  by  underground  conductors,  where  overhead  wires 
are  objected  to,  communication  between  which  and  the  car  is  provided 
by  a  suitable  connector  hanging  down  from  the  car,  and  passing  through 
a  longitudinal  slit  formed  at  the  top  of  the  underground  conduit  contain- 
ing the  conductors  ;  (3)  by  electric  accumulators  carried  on  the  car;  and 
(4)  by  the  surface  contact  or  stud  system. 

The  overhead-wire  system  is  the  simplest,  cheapest,  and  most  con- 
venient, and  consequently  is  by  far  the  most  common.  The  copper  wires 
for  the  up  and  down  lines  of  tramways  are  supported,  either  by  wires 
stretched  across  the  street  at  intervals  from  the  walls  of  the  buildings,  or 
from  poles  on  each  side  (Fig.  185) ;  or  by  bracket  arms  projecting  over 
the  street,  carried  by  a  row  of  standards  in  the  centre  of  the  street  or 
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Fig.  185.— Overhead  Wires  carried  Fig.  186.— Overhead  Wire  carried 

by  Cross  Wires.  by  Side  Bracket. 


road,  where  there  is  ample  space ;  or  from  standards  on  each  side 
(Figs.  186  and  187).  Sometimes  the  trolley-pole  is  connected  with  the 
car  in  such  a  flexible  manner  as  to  allow  of  considerable  variations  in  the 
position  and  height  of  the  trolley,  so  that  much  more  latitude  can  be 
permitted  in  the  course  of  the  wire  round  curves,  of  which  the  South 
Staffordshire  electric  tramways  furnish  an  example.^  As  the  rails  of  the 
tramway  serve  as  the  conductor  for  the  return  current,  they  must  be  given 
an  adequate  section  and  be  efficiently  connected  by  copper  wires,  so  that 
the  current,  which  should  be  given  a  low  potential,  may  not  be  liable  to 
find  a  line  of  less  resistance  in  the  gas,  water,  or  other  iron  pipes  under 
the  road,  resulting  in  their  damage.  This  system  possesses  the  economical 
'  Proceedings  Inst.  C.E.,  vol.  cxvii.  pp.  290-292. 
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advantages  belonging  to  the  generation  of  the  power  at  a  central  station, 
with  the  consequent  occasional  inconvenience  of  a  breakdown  stopping 
the  traffic  :  the  cars  carrying  only  the  motor  are  light,  their  speed  can  be 
readily  varied,  and  steep  gradients  can  be  surmounted ;  and  the  passen- 
gers are  exempt  from  heat,  smoke,  smell,  and  vibrations  in  every  form 
of  electrical  traction. 

Though  overhead  wires  furnish  the  best  system  in  every  respect  for 
electrical  traction  in  suburban  districts,  they  sometimes  become  difficult 
to  erect  satisfactorily  along  tortuous,  narrow  streets,  except  by  the  aid  of 
several  additional  standards  and  guy  ropes,  which  are  obstructive  and . 
unsightly ;  whilst,  besides  the  aesthetic  objections  under  such  conditions, 
interference  with  telegraph  and  telephone  circuits  might  possibly  occur, 
and  the  liabihty  to  accident  from  the  breaking  of  a  wire  is  much  increased 
in  a  narrow,  crowded  thoroughfare.  Accordingly,  to  obviate  these  defects, 
the  electrical  conductors  are  occasionally  placed  in  conduits  underneath 
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Fig.  187. — Overhead  Wires  carried  by  Central  Bracket. 


the  track,  similar  to  those  used  for  cable  tramways  (Figs.  i88  and  189). 
In  these  cases,  the  electricity  is  generally  supplied  by  an  insulated  iron 
conductor  of  relatively  large  section,  affording  an  ample  surface  of  con- 
tact for  the  connector  taking  the  place  of  the  trolley ;  and  the  return 
current  is  provided  for  by  a  second  conductor  in  contact  with  the  opposite 
side  of  the  connector.  Underground  conduits  are  necessarily  much  more 
costly  than  the  supports  for  overhead  wires,  the  leakage  of  current  is 
liable  to  be  greater,  and  maintenance  and  repairs  are  more  difficult ; 
and,  consequently,  underground  conductors  are  only  used  when  overhead 
wires  are  prohibited  by  the  authorities.  In  some  instances,  underground 
conduits  are  adopted  in  the  centre  of  a  city,  and  overhead  wires  in  the 
outskirts  and  suburbs  ;  and  if  the  cars  are  provided  with  both  a  connector 
and  a  pole  and  trolley,  they  pass  readily  from  one  system  to  the  other. 
The  conduit  system  has  been  extensively  adopted  in  the  South  London 
Tramways,  and  is  also  in  operation  in  New  York,  Washington,  Berlin, 
and,  in  combination  with  the  trolley  system,  at  Bournemouth. 
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Accumulators  charged  with  electricity,  which  are  carried  on  the  cars 
to  supply  power  to  the  motors,  rendering  the  cars  self-contained,  have 
been  used  in  Paris  and  Hamburg  in  preference  to  underground  conduits. 
The  great  weight,  however,  of  the  accumulators,  notably  increasing  the 
load  to  be  drawn,  the  cost  of  changing  them  and  of  re-charging,  the  rapid 
wear  of  their  plates,  and  their  low  efficiency  for  ascending  steep  gradients, 
in  spite  of  the  mechanism  enabling  the  supply  of  current  to  the  motor  to 

ELECTRIC   UNDERGROUND  CABLE  AND  CONNECTOR. 
Fig.  188. 
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ELECTRIC   UNDERGROUND  CONDUCTOR  AND  CONNECTOR. 
Fig.  189. 


be  regulated,  are  impediments  to  their  extended  use.  Nevertheless,  the 
system  has  been  advantageously  applied  to  tramways  which,  passing 
mainly  through  suburbs  where  overhead  wires  are  unobjectionable, 
traverse  for  a  certain  distance  the  heart  of  a  crowded  town,  in  which  the 
erection  of  these  wires  is  prohibited  ;  for  by  using  accumulators  on  this 
section  of  the  line,  it  is  possible  to  avoid  the  cost  of  construction  and 
other  inconveniences  of  underground  conductors. 
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The  sole  conditions  under  which  an  exposed,  central  conductor  is 
admissible  for  a  tramway,  are,  firstly,  an  insulated  conductor  with  its 
upper  surface  flush  with  the  surface  of  the  road ;  and,  secondly,  this  con- 
ductor so  laid  in  short  sections  as  to  be  free  from  current,  with  the 
exception  of  the  section  which  the  car  is  actually  traversing,  so  as  to 
avoid  the  possibility  of  pedestrians  or  animals  receiving  electric  shocks 
in  crossing  the  track.  This  system  was  applied  in  1894  to  a  tramway 
in  Lyons,  nearly  two  miles  long,  and  in  1896  to  a  tramway  in  Paris, 
running  from  the  Place  de  la  Republique  to  Romainville,  about  4^  miles 
in  length.  In  the  latter  line,  insulated  steel  blocks,  placed  85  feet  apart, 
united  in  pairs  by  a  metal  wire,  are  connected  with  distributors  placed 
under  the  pavement  at  intervals  of  312  feet,  which  derive  their  current 
from  the  main  conductor  coming  from  the  generating  station,  and  serve, 
with  the  aid  of  an  angle-iron  collector  under  the  car,  io|  feet  long,  and 
therefore  always  in  contact  with  one  of  the  blocks,  to  supply  the  current 
to  the  car  through  the  block  it  is  over,  and  to  cut  off  the  current  from  the 
block  directly  the  car  has  left  it.^ 

Cost  of  Construction  of  Tramways. — Considering  that  no 
land  has  to  be  purchased  for  the  track  of  tramways,  and  no  works  for 
levelling  the  track,  or  for  crossing  roads,  streams,  or  rivers,  have  in 
general  to  be  carried  out,  it  might  naturally  be  supposed  that  the  cost  of 
construction  of  tramways  would  be  small.  This,  however,  is  not  the  case, 
except  where  the  tramways  are  laid  in  country  districts  along  the  metalled 
roads  without  any  special  provision  for  the  paving  of  the  track,  as  for 
instance  in  Italy,  where  the  steam  tramways  referred  to  above,  including 
land  and  buildings  for  stations,  and  rolling-stock,  cost  only  about  ^£'2600 
per  mile.  Assuming  the  cost  of  construction,  equipment,  and  other 
charges  to  be  represented  by  the  capital  liabilities,  the  average  expenditure 
on  tramways  per  mile,  up  to  1898,  amounted  to  _;^i9,54o  in  the  United 
States,  ;£&6']o  in  Canada,  and  ^14,600  in  the  United  Kingdom;  whilst 
in  France,  in  1B92,  it  was  _^i  2,440  per  mile,  with  a  tendency  to  a 
decrease  in  the  cost  per  mile,  owing  to  the  extensions  consisting  mainly 
of  country  lines. 

The  cost  of  tramways  necessarily  varies  considerably  according  to  the 
method  of  traction  for  which  they  are  constructed,  the  condition  and 
situation  of  the  streets  or  roads  traversed,  in  regard  to  cities  or  country 
districts,  and  the  regulations  imposed  by  the  local  authorities.  The 
actual  cost  of  construction,  per  mile  of  single  line,  of  several  of  the 
earlier  tramways  in  the  United  Kingdom,  ranged  between  ;£^3ooo  at 
Leicester,  and;^55oo  in  Liverpool  and  London;  ^  whereas  the  capital  cost 
of  the  tramways  of  the  United  Kingdom  up  to  1900,  give  an  average  total 
outlay  of  ;^'ii,i95  per  mile  of  single  line  actually  open,  and  an  expen- 
diture of  _;^9oo6  per  mile  of  single  line  on  the  works,  including  land  and 
buildings  ;  ^  and  the  estimated  cost  of  supplying  electrical  traction  to  200 

'  VEclairage  Electrique,  vol.  vii.  p.  222. 

'  "Tramways:  their  Construction  and  Working,"  D.  K.  Clark,  2nd  edition, 
pp.  115,  158,  and  234. 

'  ' '  Return  relating  to  Street  and  Road  Tramways  for  the  year  ending  the  30th  of 
June,  1900,"  p.  31. 
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miles  of  single  line  of  tramways,  proposed  by  the  London  County  Council, 
in  London  and  its  suburbs,  is  ;^i  1,500  per  mile  for  lines  with  overhead 
wires,  and  _;^i4,5oo  per  mile  for  lines  with  underground  conductors. 

In  the  United  States,  the  cost  of  construction  of  tramways  for  horse 
traction  in  the  States  of  Pennsylvania  and  Massachusetts,  has  averaged 
£z^o°  per  mile  of  single  line,  ranging  between  about  £12)°°  for  unpaved 
tracks,  and  _;^640o  for  paved  streets.  The  cost,  however,  of  the  tramways 
constructed  for  electrical  traction  in  these  States  has  amounted  to  about 
double  those  used  for  horse  traction ;  ^  whilst  cable  tramways  in  the  United 
States,  laid  with  a  double  line,  have  cost  from  _^i5,6oo  to  ;^4r,7oo  per 
mile,  and  might  be  constructed  under  ordinary  conditions  for  about 
;^2i,ooo  per  mile  of  double  line,  including  the  cable."  The  cost  of  some 
of  the  tramways  in  New  York  has  greatly  exceeded  these  figures ;  but  a 
mile  of  double  line  of  city  tramway,  with  a  well-paved  track,  can  be 
constructed  in  the  United  States  for  about  £g'jooJ' 

In  France,  the  expenditure  on  the  tramway  systems  of  the  principal 
cities  and  suburban  districts  has  varied  greatly,  having  amounted,  for  a 
double  line  in  most  cases,  to  ^^27,050  per  mile  in  Marseilles,  ^^24,250 
in  Paris,  _;^i3,40o  in  Toulon,  ^12,760  in  Havre,  ;^'67oo  in  Lyons,  and 
only  ;^ii5o  per  mile  of  single  line  at  Versailles.*  The  conversion  of  a 
horse  tramway  in  Lyons  into  an  overhead-wire  electric  tramway,  cost 
only  _;^io2o  per  mile  for  consolidation  and  equipment. 

The  cost  of  construction  of  the  track  of  a  mile  of  single  line  of  tram- 
way, with  an  underground  conduit  and  the  electrical  conductors,  has 
ranged  at  Blackpool,  Washington,  Berlin,  and  Budapest,  between  ;^45oo 
and  _;^64oo,  and  about  twice  these  amounts  for  a  double  line. 

Cost  of  working  Tramways  with  Various  Systems  of 
Traction. — The  cost  of  traction  varies  with  the  local  conditions,  as  well 
as  with  the  system  adopted ;  and  therefore  the  most  reliable  comparisons 
of  the  various  systems  are  made  with  tramways  in  neighbouring  localities, 
and  somewhat  similar  in  their  conditions.  The  expenses  of  different 
modes  of  traction  on  the  Chicago  tramways,  in  1894,  was  loi;/.  with 
horses,  S^d.  with  electrical  traction,  and  61I.  with  cable  traction,  per  car 
mile;  whilst  in  the  United  States  generally,  the  prices  were  g^d.,  "j^d., 
and  5-|(f.  per  car  mile  respectively.  Horse  traction  is  always  found  to 
be  more  costly  than  mechanical  traction ;  and  from  a  comparison  of  the 
expenses  of  working  and  repairs  with  different  systems  on  the  North 
Staffordshire  and  Birmingham  tramways  in  1893,  traction  by  electric 
accumulators  was  the  most  costly,  amounting  to  u^d.  per  car  mile, 
followed  by  an  average  of  l^d.  by  locomotives,  4i;d.  by  cable,  and 
slightly  over.  4d.  per  car  mile  for  electric  traction  with  overhead  wires.  ^ 
The  working  expenses  of  mechanical  traction  in  a  city  such  as  Paris,  has 
been  reckoned  at  6jd.  per  car  mile  with  gas,  6jd.  with  compressed  air, 

'  Annales  des  Fonts  et  Chaussees,  1896  (i),  pp.  91  and  H2. 

'  "Street  Railways:  their  Construction,  Operation,  and  Maintenance,"  C.  B. 
Fairchild,  New  York,  p.  132. 

^  Ibid.,  pp.  317  and  318;  and  Transactiojis  of  the  American  Society  of  Civil 
Engineers,  vol.  xxxvii.  p.  120. 

*■  Annales  des  Fonts  et  Chaussies,  1896  (l),  p.  114. 

"  Froceedings  Inst.  C.E.,  vol.  cxvii.  p.  293. 


320       COMPARATIVE   USE    OF  SYSTEMS   OF  TRACTION. 

S\d.  with  accumulators,  <,d.  by  locomotives,  4|(f.  with  overhead  wires, 
and  4y(/.  by  cable.' 

Lengths  of  Tramways  worked  by  Respective  Systems. — ^The 
most  notable  feature  in  the  working  of  tramways  of  recent  years,  is  the 
great  increase  of  electrical  traction  with  overhead  wires  in  the  United 
States,  the  birthplace  of  tramways  in  their  modern  form,  accompanied 
by  a  considerable  decrease  in  horse  traction,  as  shown  by  the  following 
statistics. - 


United  States  Tramways. 


Methods  of     1           TT 
traction. '      |           ^°^^^- 

Electric. 

Steam. 

Cable. 

Total. 

Year. 

1893 
1897 

Miles. 

3.497 
947 

Miles. 

7,466 

13.765 

Miles. 
566 
467 

Miles. 
657 
539 

Miles. 
12,186 
15,718 

United  States  and  Canadian  Tramways. 


Methods  of 
traction. 

Horse. 

Electric. 

Steam. 

Cable. 

Year. 
1 891 
1898 

Miles. 

S.442 

663 

Miles. 

3.009 

16,306 

Miles. 
I.918 

535 

Miles. 
660 
460 

Total. 


Miles. 

11,029 

17,964 


The  tramways  of  Canada  in  1898  comprised  9  miles  of  horse  tram- 
"Hays,  634  miles  of  electric  tramways,  and  30  miles  worked  with  steam 
and  other  modes  of  traction,  the  heading  under  which  steam  is  com- 
prised in  the  returns  for  1897  and  1898  being  denoted  as  various.  The 
above  tables  manifest  the  remarkable  development  of  electrical  traction, 
which  increased  in  extent  more  than  fivefold  in  seven  years ;  whilst 
horse  traction  shows  signs  of  becoming  quite  insignificant,  if  it  does  not 
wholly  disappear.  Cable  traction  has  decreased  somewhat,  owing  to 
the  great  preference  exhibited  for  electrical  traction ;  but  it  is  not  likely 
tc  be  superseded  on  steep  inclines.  Steam  and  other  motors  were 
greatly  affected  at  first  by  the  introduction  of  electricity  for  tramways ; 
but  the  length  of  tramways  worked  by  them  has  remained  fairly 
stationary  of  late  years. 

Though  horse  traction  and  steam  traction  have  hitherto  maintained 
a  very  decided  predominance  on  European  tramways,  extending  over 
more  than  4000  miles  in  each  case,  electrical  traction  is  being 
gradually  extended   on  the  tramways  in  France,  and  has  been  more 

'   "  La  Traction  M&anique  des  Tramways,"  R.  Godfernaux,  p.  361. 
^   The  Street  Railway  Journal,  New  York,  vol.  vii.  p.  538 ;  vol.  x.  pp.  33   and 
147  ;  vol.  xiii.  p.  684,  table;  and  vol.  xv.  p.  loi,  table. 
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largely  developed  in  Germany ;  but  the  total  length  of  tramways  in 
Europe  worked  by  electricity,  which  has  been  given  as  840  miles  in 
1 896,*  was  quite  insignificant  in  comparison  with  the  extent  of  these 
tramways  in  North  America,  and  considerably  less  than  their  extension 
in  a  single  year  in  the  United  States. 

In  Great  Britain  and  Ireland  electricity  is  rapidly  superseding  other 
forms  of  traction  on  tramways. 

The  total  length  of  route  open  for  public  traffic  in  1898  was  1064 
miles;  in  1908  this  total  had  risen  to  24645  miles,  of  which  2286  miles 
were  worked  by  electric  traction,  52^  by  steam,  27^  by  cable,  94^  by 
horses,  and  4  by  gas  motors. 

The  total  number  of  horses  employed  was,  in  1898,  38,777  ;  but  in 
1908  the  total  number  was  only  5288,  showing  a  reduction  of  33,489 
horses  in  ten  years. 

Steam  locomotives  had  also,  as  previously  stated,  fallen  from  589  in 
1898  to  64  in  1908  ;  while  the  total  number  of  cars  in  1908  was  12,049, 
only  1 141  of  which  were  non-electric. 

The  total  number  of  passengers  carried  for  the  year  ending  31 
March,  1908,  was  approximately  2625  millions  by  all  systems,  while 
the  quantity  of  electrical  energy  employed  was  nearly  432  millions  of 
Board  of  Trade  units. 

The  tramways  throughout  the  United  Kingdom,  as  stated  on  p.  309, 
are  laid  to  various  gauges,  and  of  the  total  of  2  464 J  miles  open  to 
public  traffic  in  1908,  55^  per  cent,  were  of  4  feet  ?>\  inches  gauge,  24^ 
per  cent,  of  3  feet  6  inches  gauge,  l\  per  cent,  of  4  feet  7I  inches  gauge, 
7f  per  cent,  of  4  feet  gauge,  and  5  per  cent,  of  gauges  of  5  feet  3  inches, 
4  feet  9  inches,  and  3  feet.^ 

Peculiar  Methods  of  Transit  on  Rails  over  Water. 

Two  methods  have  been  recently  adopted  for  conveying  passengers 
over  water,  by  means  of  cars  transported  along  rails,  which  cannot 
properly  be  classed  either  under  railways  or  tramways.  The  first 
system  consists  of  a  platform  and  covered  saloon,  raised  upon  four  high, 
tubular  legs  resting  upon  wheels  running  on  rails  laid  on  the  bed  of  the 
sea  foreshore,  below  high-water  mark,  between  Brighton  andRottingdean ; 
and  in  the  second  system,  a  car  is  suspended  from  a  truck  running  along 
rails  laid  on  a  high-level  suspension-bridge  platform  spanning  a  river. 

Elevated  Car  travelling  along  the  Seashore. — Four  lines  of 
rails  have  been  laid  down,  fastened  to  blocks  of  concrete  bedded  in  the 
chalky  or  rocky  foreshore,  about  3  feet  apart,  between  Brighton  and 
Rottingdean,  a  distance  of  3  miles,  on  which  an  elevated  car  ran  with 
its  platform  raised  24  feet  above  the  bed  of  the  foreshore,  which  is 
covered  by  the  tide  to  a  maximum  depth  of  14  feet  at  high  water.^  The 
two  outer  rails  are  placed  18  feet  apart,  to  give  stability  to  the  high  car 
in  its  exposed  position :  and  each  inner  rail  is  laid  2  feet  8  J  inches  inside 
the  corresponding  outer  rail,  thereby  forming  two  lines  of  way  of  this  gauge, 

1   "  The  Dictionary  of  Statistics,  1899,"  M.  G.  Mulhall,  p.  814. 
^  Return  of  Street  and  Road  Tramways  and  Light  Railways,  190S. 
^  Engineering,  vol.  Ixii.  p-  7'i' 
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upon  which  the  four  four-wheeled  trucks  carrying  the  four  supports  ran 
in  pairs  (Fig.  190).  The  supports  consist  of  steel  columns,  11  inches  in 
diameter,  braced  together  and  carrying  brackets  at  the  top.  The  line 
has  a  maximum  gradient  of  i   in  300 ;  and  the  sharpest  curve  has  a 

radius  of  40  chains.    The 

SEASHORE    RAILWAY. 
Fig.  190.— Brighton  to  Rottingdean. 
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raised  platform,  45  feet 
long,  and  22  feet  wide, 
carried  a  saloon  which  had 
seats  inside,  and  on  the 
roof,  for  150  passengers. 

The  car  was  propelled 
by  two  shafts  passing 
down  two  of  the  legs  and 
actuating  the  wheels, 
driven  by  electric  motors 
placed  on  the  platform, 
which  were  supplied  with 
current  by  two  trolley 
wires  from  a  generating 
station  at  Rottingdean. 
Rods  for  working  brakes 
applied  to  the  wheels  of 
t«o  of  the  trucks,  pass 
down  the  other  two  legs,  in  order  to  regulate  the  motion.  The  speed 
of  transit  was  about  6  miles  an  hour ;  and  the  wetting  of  the  rails  when 
the  tide  covers  them,  by  greatly  reducing  the  adhesion  of  the  wheels, 
and  therefore  favouring  slipping,  if  the  wheels  are  driven  hard,  placed  a 
limit  on  the  speed  attainable.  The  line  was  opened  in  November,  1896  ; 
but  considerable  damage  was  done  to  the  line,  the  cars,  and  the  landing- 
piers  by  the  sea  during  a  severe  storm  in  the  following  month,  which 
was  duly  repaired.  The  line,  with  its  equipment  and  landing-piers  at 
each  end,  cost  about  ^10,000  per  mile  to  construct. 

Suspended  Travelling  Car. — In  order  to  enable  passengers  and 
goods  to  be  transported  across  a  navigable  waterway  used  by  masted 
seagoing  ships,  without  the  erection  of  a  movable  bridge  at  places  where 
its  river  piers  might  impede  navigation,  and  at  the  same  time  provide 
ample  headway  for  the  vessels,  without  the  long,  inclined  approaches 
necessary  for  a  high-level  bridge,  a  plan  has  been  devised  of  hanging  a  car 
from  a  truck  travelling  along  rails  on  a  suspended,  high-level  platform 
(Fig  191).  The  car,  by  being  suspended  at  a  low  level,  dispenses  with 
any  need  for  high  approaches,  and  by  travelling  rapidly  across  the 
waterway,  causes  a  very  temporary  obstruction,  which  can  be  readily 
kept  out  of  the  way  when  vessels  are  passing  the  place  of  crossing.  The 
suspended  platform  is  placed  at  a  sufficient  height  to  afford  the  requisite 
headway ;  a  heavy  roadway  is  dispensed  with,  as  only  the  passage  of  the 
truck  on  a  line  of  rails  has  to  be  provided  for;  and  the  car  with  its 
contents  is  the  only  movable  load  to  be  supported  in  addition  to  the 
truck  and  the  hanging  gear,  so  that  the  skeleton  bridge  can  be  of  light 
construction.     The  car,  in  fact,  fulfils  the  objects  of  a  commodious 
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ferry,  without  the  inconveniences  of  the  currents,  waves,  and  changes  of 
level  experienced  when  crossing  on  a  tidal  river  in  an  exposed  situation. 
The  first  construction  of  this  type  was  erected  across  the  River 
Nervion,  near  its  mouth  facing  the  Bay  of  Biscay,  and  opened  in  1893, 
affording  a  clear  headway  of  147  feet,  where  the  width  of  the  river 
between  the  quays  on  each  bank  is  525  feet,^  which  is  traversed  in  one 
minute  by  the  suspended  car,  carrying  150  passengers,  and  weighing 
nearly  40  tons  with  its  load,  accessories,  and  truck  (Fig.  191). 


SUSPENDED    TRAVELLING    CAR. 
Fig.  191. — Bridge  across  River  Nervion. 


SCALE     a.fcoo 


A  similar  structure  was  erected  across  the  Seine,  at  Rouen,  in  1898  99, 
for  providing  an  easy  means  of  communication  between  the  quays  on  the 
two  banks  at  the  port.  In  this  case,  the  approaches  to  a  high-level 
bridge,  in  addition  to  the  cost  of  construction,  would  have  involved  the 
purchase  of  very  valuable  property  on  the  Rouen  side  of  the  river,  and 
have  interfered  with  the  trjiffic  along  the  quays  on  both  banks ;  whilst  a 
movable  bridge  would  to  some  extent  have  impeded  the  free  waterway 
of  the  port.  The  river  at  the  site  of  the  bridge  is  469  feet  wide;  and 
steel,  lattice  towers  erected  on  the  banks,  217  feet  high,  support  a 
skeleton  suspension  bridge,  affording  a  clear  headway  of  167  feet,  along 
which  the  sixty  rollers  of  the  trolley  carrying  the  thirty  steel  cables 
bearing  the  travelling  car,  run  on  four  rails. ^  The  suspended  car,  33 
feet  long  and  42^  feet  wide,  has  a  central  carriage-way  26:5  feet  in 
width,  with  footways  on  each  side.  The  car,  when  empty,  weighs 
20  tons;  and  the  trolley  running  on  the  bridge,  together  with  the 
electric  motor,  weighs  about  18  tons ;  and  as  the  maximum  load  liable  to 
be  borne  by  the  car  is  36  tons,  the  moving  load  carried  by  the  bridge  is 
74  tons,  without  the  suspending  cables.  The  car  is  so  hung  that  its 
floor  is  level  with  the  quays  on  each  side  of  the  river  ;  and  it  crosses  the 
river  in  half  a  minute. 

The  Transporter  Bridge  across  the  old  harbour  at  Marseilles  has  a 
central  span  of  541  feet  with  a  clear  headway  of  164  feet  above  Low  Water. 
The  supporting  towers  are  284  feet  in  height  above  the  same  datum. 


'  Le  Ghiie  Civil,  vol.  xxiii.  p.  229. 

'^  "Atlas  des  Voies  Navigables  de  la  France,  2<=  Serie,  5=  Fascicule,  Navigation 
entre  Paris  et  la  Mer,"  Paris,  1899,  p.  4r,  and  plate  23,  fig.  52,  and  plate  37. 
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The  transporter  car  is  33  feet  in  length  by  39  feet  in  width,  and  is 
suspended  at  the  level  of  the  adjacent  quays. 

The  A^'idnes  and  Runcorn  Transporter  Bridge  opened  in  1905, 
which  crosses  the  River  Mersey  and  the  Manchester  Ship-Canal,  has  a 
central  span  of  1000  feet,  centres  of  towers,  with  four  approach  spans 
of  55iV  feet  on  the  Widnes  side,  and  one  span  on  the  Runcorn  side. 
The  bridge  is  of  the  ordinary  cable  suspension  type  with  stiffening 
girder,  and  the  traffic  is  carried  between  low  level  approaches  on  each 
side  by  a  car  55  feet  long  and  24^  feet  wide  suspended  from  a  trolley 
7  7  feet  long  and  articulated,  running  on  the  lower  flanges  of  the  stiffening 
girders,  and  propelled  electrically.  The  headway  under  the  stiffening 
girder  is  82  feet  above  High  Water,  and  the  height  of  the  towers  above 
the  same  datum  to  the  centre  of  the  cable  is  about  170  feet.  The 
headway  in  this  case  was  mainly  determined  by  that  available  under  the 
London  and  North  Western  Railway  Bridge  at  Runcorn  which  is  only 
75  feet  at  High  Water. 

The  Transporter  Bridge  over  the  River  Uskat  Newport,  Monmouth- 
shire, is  of  the  suspension  cable  and  stiffening  girder  type,  with  a 
central  span  of  645  feet  centres  of  towers.  The  clear  headway  above 
High  Water  level  to  underside  of  girders  is  177  feet,  and  the  height  of 
the  towers  above  level  of  approach  road  is  242  feet. 

The  platform  car  is  33  feet  long  and  40  feet  wide,  suspended  from 
a  travelling  frame  104  feet  long  propelled  electrically. 

Similar  transporter  bridges  are  found  at  Martron,  span  461  feet, 
height  above  water  level  180  feet;  at  Nantes,  span  465  feet,  height 
above  water  level  165  feet;  while  a  transporter  bridge  at  Duluth, 
Minnesota,  with  a  span  of  393f  feet,  and  height  above  water  level  of 
135  feet,  has  a  supporting  girder  of  the  rigid  trussed  type  in  lieu  of 
suspension  cables. 


PART    III. 

RIVER   AND    CA'nAL    ENGINEERING,    AND 
IRRIGATION    WORKS. 


CHAPTER   XX. 

CHARACTERISTICS,    FLOODS,    CONTROL,   AND 
REGULATION  OF   RIVERS. 

River  basins — Variations  in  rainfall,  and  in  discharge  of  rivers — Character- 
istics of  Kivers :  influence  of  strata  and  forests  on  floods,  torrential 
and  gently-flowing  rivers  ;  fall  of  rivers,  and  descent  of  detritus,  change 
in  fall,  origin  and  course  of  detritus  ;  influence  of  lakes  ;  river  channel, 
suited  for  average  discharge — Floods  of  Rivers :  periods  and  effects, 
rise  of  Nile,  winter  and  summer  floods  ;  warnings  of  floods,  arrange- 
ments for  predictions — Control  of  Rivers  :  methods  ;  afforesting 
mountain  slopes  ;  arrest  of  detritus,  by  dams  across  torrents  ;  removal 
of  obstructions  from  river-bed  ;  enlargement  of  channel,  increasing 
capacity  for  discharge  ;  straight  cuts,  increasing  fall,  aided  by  catch- 
water  drains  ;  embanking  rivers,  advantages,  objections  to  high  embank- 
ments of  raising  flood-level  and  increasing  damage  of  breaches  ;  raising 
of  river-bed  due  to  embankments,  results,  instances  of  disastrous 
consequences  ;  pumping  for  preventing  inundations — Regulation  of 
Rivers :  natural  defects  of  rivers  ;  removal  of  hard  shoals  ;  improve- 
ment of  channel  at  bends,  cause  of  shoal  at  crossing,  and  means  of 
lowering  it ;  regulation  of  channel  by  dykes,  only  applicable  to  large 
rivers,  forms  of  dykes  and  objects,  instances  of  regulated  rivers ;  remarks 
on  regulation  works. 

Rivers  owe  their  existence  to  the  rain  which,  falling  on  various  distinct 
drainage-areas,  is  carried  to  the  sea  along  the  channels  which  were 
originally  formed,  and  are  maintained  by  its  discharge,  and  wind  through 
the  lowest  part  of  the  valleys  which  they  drain.  The  size  of  rivers 
depends  upon  the  extent  of  their  drainage-area  or  basin,  and  the  amount 
of  rain  which,  falling  on  this  area  in  a  given  period,  finds  its  way  into 
the  river.  The  areas  of  river  basins  vary  with  the  extent  and  configura- 
tion of  the  country,  ranging  from  the  insignificant  drainage-areas  of 
small  streams  flowing  straight  into  the  sea,  up  to  large  portions  of  vast 
contipents,  such  as  the  Volga  basin  in  Europe  extending  over  563,000 
square  miles,  the  Obi  basin  in  Asia  of  1,300,000  square  miles,  the  Nile 
basin  in  Africa  of  1,500,000  square  miles,  and  the  Amazon  basin  in 
America  of  2,250,000  square  miles.  The  rainfall  also  varies  consider- 
ably, not  only  in  different  parts  of  the  world,  ranging  from  zero  in  some 
deserts  up  to  a  yearly  average  of  474  inches  at  Cherrapunji  in  Assam, 
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but  sometimes  even  within  the  Hmits  of  a  single  river  basin  j  for  the 
average  annual  rainfall  in  such  a  relatively  small  and  uniform  basin  as 
the  Seine,  is  under  24  inches  in  some  parts  and  over  48  inches  in  others. 
Moreover,  in  tropical  countries,  there  is  very  commonly  a  rainy  season 
and  a  dry  season,  the  rivers  being  in  high  flood  during  the  first  period, 
and  very  low,  or  in  some  cases  running  nearly  dry,  in  the  second  period. 
Even  in  temperate  regions  with  a  very  variable  cUmate,  the  year  may 
be  divided,  as  regards  river  floods,  into  two  fairly  distinct  periods, 
namely,  in  the  northern  hemisphere,  the  warm  season  from  May  to 
October,  when  floods  are  rare  and  never  very  high,  owing  to  the  great 
reduction  in  the  rainfall  which  actually  reaches  the  river,  caused  by  the 
active  evaporation  which  prevails  during  this  period ;  and  the  cold  season 
from  November  till  April,  when,  in  the  absence  of  evaporation,  most  of 
the  rain  which  falls  finds  its  way  into  the  river.  Rivers,  however,  which 
derive  most  of  their  flow  from  glaciers,  have  their  floods  in  the  summer, 
when  the  glaciers  and  snow  of  high  mountains  are  being  melted  by 
the  heat. 

Characteristics  of  Rivers. 

Influence  of  Strata  and  Forests  on  the  Floods  of  Rivers. — 

The  permeability  or  impermeability  of  the  strata  forming  the  surface 
of  the  basin  of  a  river,  and  the  extent  to  which  vegetation  covers  it, 
profoundly  affect  the  nature  of  the  floods  of  the  river.  Where  im- 
permeable strata  constitute  the  basin,  such  as  clays,  lias,  and  primitive 
rocks,  most  of  the  rain  which  falls  over  the  drainage-area  when  evapora- 
tion is  inactive,  flows  off"  rapidly  from  sloping  ground  into  the  river. 
The  rain  sinks,  on  the  contrary,  into  permeable  strata,  such  as  sand, 
gravel,  and  chalk,  and  is  both  removed  from  the  influence  of  evapora- 
tion, and  delayed  in  its  passage  to  the  river.  Accordingly,  rivers 
draining  impermeable  strata  have  floods  following  quickly  on  the 
rainfall,  which  rise  rapidly  to  a  considerable  height,  and  also  subside 
quickly  on  the  cessation  of  the  rain ;  whilst  the  floods  of  rivers  draining 
permeable  strata  rise  more  slowly,  and  are  not  so  high,  but  continue  for 
a  longer  period.  Torrential  rivers,  moreover,  differ  from  gently-flowing 
rivers,  not  only  in  the  sudden  rise  and  height  of  their  floods,  but  also  in 
their  dry-weather  flow ;  for  rain  falling  on  flat,  or  only  slightly  sloping 
impermeable  strata,  is  subject  to  rapid  evaporation  in  warm  weather; 
and  therefore  the  flow  of  torrential  rivers  is  liable  to  fall  very  low  in 
warm,  dry  weather,  unless  they  derive  their  supply  from  glaciers  and 
mountain  snows.  The  summer  rain,  however,  falling  on  the  permeable 
strata  of  the  basin  of  a  gently-flowing  river,  is  less  exposed  to  evapora- 
tion, and  therefore  is  able  to  some  extent  to  replenish  the  river ;  whilst 
the  springs  supplied  by  the  percolation  of  winter  rains  through  the 
permeable  strata,  assist  in  maintaining  the  summer  discharge  of  a  gently- 
flowing  river. 

Rain  falling  on  bare  mountain  slopes  flows  rapidly  down  to  the 
valley,  and  notably  augments  the  floods  of  the  torrential  river  draining 
the  mountain   valley.     Forests  and   vegetation   covering  the  hillsides 
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retard  the  descent  of  the  rain,  and  thereby  regulate  the  flow  of  the 
river.  Extensive  clearings  of  forests  in  hilly  regions  have,  indeed, 
proved  very  prejudicial,  in  increasing  the  torrential  character  of  a  river 
and  the  height  of  its  floods. 

Fall  of  Rivers,  and  Descent  of  Detritus. — The  fall  of  a  river 
corresponds  to  the  general  slope  of  the  valley  along  which  it  flows ;  and 
as  rivers  usually  rise  in  mountains,  and  traverse  plains  before  reaching 
the  sea,  the  fall  is  generally  rapid  near  the  source  of  the  river,  and 
becomes  quite  gentle  towards  its  mouth.  Since  the  rate  of  flow  depends 
mainly  upon  the  fall,  rivers  often  commence  their  career  in  mountainous 
regions,  as  rushing  torrents  with  a  small  but  rapid  flow,  and  end  their 
course  as  gently-flowing  rivers  meandering  through  flat,  alluvial  plains, 
with  a  large  discharge  collected  from  their  various  tributaries,  and  a 
slow  current. 

In  addition  to  water,  many  rivers  bring  down  a  considerable  quantity 
of  detritus,  mainly  collected  from  the  disintegration  of  the  surface  of 
mountain  slopes  by  the  weather,  frost,  and  glaciers,  the  smaller  particles 
being  carried  in  suspension  by  the  current,  and  the  larger  dtbris  being 
rolled  along  the  river-bed.  Rushing  torrents  in  high  flood  roll  boulders 
down  the  steep  slopes  ;  but  the  rivers  in  emerging  on  to  the  plains,  have 
their  powers  of  transportation  greatly  reduced,  owing  to  their  diminished 
fall ;  and  the  boulders  which  succeed  in  reaching  the  base  of  the 
mountains,  in  spite  of  constant  abrasion  in  their  descent,  are  either  left 
on  the  plain  at  the  change  of  fall,  or  are  gradually  triturated  against  one 
another  by  the  river  floods,  till  the  pieces  become  sufficiently  reduced 
in  size  to  be  carried  along  by  the  enfeebled  current.  Eventually,  the 
debris  brought  down  is  so  reduced  by  attrition,  or  sifted  in  its  course, 
that  only  sand,  clay,  and  silt  are  discharged  at  the  outlet. 

Influence  of  Lakes  on  Elvers. — Lakes  exercise  a  twofold 
influence  on  the  rivers  which  traverse  them,  for  they  receive  all  the 
debris  brought  down  by  a  river  from  above,  which  settles  in  the  still 
water  to  the  bottom  of  the  lake;  and  by  spreading  the  flood- waters  of 
the  river  falling  into  them  over  their  wide  expanse,  their  water-level  is 
little  raised  thereby.  A  river,  therefore,  issuing  from  a  lake  is  free  from 
silt,  and  has  a  regular  flow.  Thus  the  River  Neva  deposits  its  burden  of 
alluvium  in  Lake  Ladoga,  thirty-six  miles  above  its  mouth;  and  the 
River  St.  Lawrence  has  a  very  regular  flow,  on  account  of  its  being  fed 
by  the  large  lakes  of  North  America. 

River  Channel. — The  channel  or  bed  of  a  river  has  been  naturally 
formed  in  bygone  times  by  the  scour  of  the  rain-water  which  it  xarries 
down ;  and  sometimes  a  rocky  barrier  checks  this  scour,  forming  rapids ; 
whilst  changes  in  the  fall  of  the  bed  produce  frequent  alterations  in  the 
section  of  the  channel,  and  in  the  rate  of  flow.  High  floods  do  not 
occur  frequently  enough,  and  are  not  sufficiently  confined  to  the  channel, 
to  scour  out  an  adequately  large  channel  to  carry  off  the  whole  of  their 
discharge ;  and  though  river  floods  temporarily  deepen  an  alluvial  bed, 
deposit  occurs  on  the  slackening  of  the  sediment-bearing  current  as  the 
floods  abate,  and  neutralizes  the  previous  erosion.  Accordingly,  a  river 
channel  is  adapted  by  nature  for  conveying  an  average  discharge  from 
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its  drainage-area;  and  when  floods  come  down,  the  rivers  overflow 
their  banks,  and  inundate  the  adjoining  low-tying  lands.  Rivers,  more- 
over, in  traversing  flat,  alluvial  plains,  usually  adopt  a  winding  course 
which,  besides  checking  the  flow,  increases  the  length  of  the  channel, 
thereby  reducing  its  fall,  and  consequently  its  capacity  for  discharge; 
and  the  progressive  erosion  of  the  concave  bank  in  the  bends  gradually 
augments  the  sinuosities  of  the  river. 


Floods  of  Rivers. 

Periods  and  Effects  of  River  Floods.— Rivers  in  tropical 
countries  with  well-defined  rainy  and  dry  seasons  like  India,  and  rivers 
which  derive  their  supply  from  tropical  rainfall  such  as  the  Nile,  have 
distinct  periods  of  flood  and  of  the  dry  stage.  Thus  the  Nile  at  Cairo 
begins  to  rise  at  the  end  of  June  or  the  beginning  of  July,  and  rising 
rapidly  throughout  July  and  August,  attains  its  maximum  height  at  the 
commencement  of  October,  soon  after  which  it  falls  at  a  gradually 
decreasing  rate,  till  it  reaches  its  lowest  level  in  June.  The  actual  rise 
and  fall,  however,  exhibit  fluctuations  from  year  to  year. 

In  temperate  regions,  where  the  climatic  changes  are  much  less 
regular,  the  floods  of  rivers  are  irregular  as  regards  their  period,  duration, 
and  height,  with  the  exception  that  though  the  rainfall  may  be  quite  as 
large  in  the  summer  as  in  the  winter,  evaporation  prevents  floods  being 
as  frequent  or  as  high  in  the  summer  as  in  the  winter. 

Egypt  owes  its  fertility  to  the  alluvium  which  the  Nile  floods  spread 
over  the  land,  and  the  flood-water  with  which  it  is  irrigated ;  and  a  low 
Nile  inflicts  serious  loss  on  the  cultivators  of  the  soil.  Winter  floods  in 
temperate  zones  are  also  beneficial  to  some  extent  in  certain  cases, 
when  flowing  gently  on  to  the  land.  Winter  floods,  however,  may 
be  prejudicial  on  low-lying  lands,  and  are  liable  to  be  disastrous 
when  towns  are  situated  at  a  low  enough  level  to  be  exposed  to  their 
inundations.  Summer  floods  are  most  injurious  to  growing  crops 
and  grass. 

Warnings  of  the  Approach  and  Height  of  Floods. — A  flood 
in  the  lower  part  of  a  river  is  the  result  of  a  combination  of  the  floods 
of  its  upper  portion  and  of  its  tributaries,  in  so  far  as  they  may  coincide 
in  their  arrival  at  the  place  under  consideration.  In  order,  accordingly, 
to  predict  the  time  of  arrival,  and  the  height  of  a  flood  at  a  given  place, 
it  is  only  necessary  to  ascertain  the  rise  and  height  of  the  upper  river 
and  the  tributaries  by  means  of  fixed  gauges  at  suitable  points,  and  to 
observe  the  length  of  time  floods  of  definite  heights  take  in  passing  down 
from  each  of  these  points  to  the  station  where  the  warning  is  to  be  given. 
Then  on  the  arrival  of  a  flood  in  the  upper  valley,  the  height  of  the 
river  and  tributaries  at  certain  times  at  the  several  points  are  telegraphed 
to  the  main  station,  and  in  combination  with  the  observed  periods  of 
the  transit  of  the  floods,  enable  the  greatest  flood-rise  at  the  station, 
and  the  time  of  its  arrival,  to  be  calculated  beforehand,  and  the  necessary 
warnings  issued.     This  system  of  predicting  floods  was  first  adopted  on 
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the  Seine  in  1854;    and  it  has  been  since  established  on  other  con- 
tinental rivers,  and  also  on  the  Ohio. 

Control  of  Rivers. 

The  rain  which  falls  over  the  basin  of  a  river  must  find  its  Avay  to 
the  sea  along  the  channels  provided  for  it  by  nature ;  whilst,  in  large 
basins,  the  flood  discharge  is  liable  occasionally  to  be  so  large,  owing  to 
an  excessive  rainfall  and  a  rapid  succession  of  floods,  heavy  rain  falling 
on  melting  snow,  or  an  exceptional  coincidence  in  the  arrival  of  the 
floods  of  various  tributaries,  that  it  could  not  be  completely  controlled. 
Nevertheless,  precautionary  measures  can  be  adopted  with  great  advan- 
tage to  mitigate  floods,  by  regulating  their  flow,  by  preventing  a  rapid 
descent  of  detritus  from  obstructing  the  channel  on  reaching  the  plains, 
by  improving  the  facilities  for  discharge,  and  by  protecting  important 
sites,  by  embankments,  from  inundation. 

Afforesting  Mountain  Slopes. — Bare  mountain  slopes  are 
subject  to  denudation  by  the  effects  of  the  weather,  and  by  the  washing 
away  of  the  soil  by  the  rapid  descent  of  the  rainfall.  Under  such 
conditions,  the  rain  finds  its  way  with  increasing  rapidity  into  the  river, 
augmenting  the  torrential  character  of  its  discharge ;  whilst  a  greater 
amount  of  detritus  is  carried  down  by  the  torrent  into  the  main  river, 
thereby  promoting  the  obstruction  of  the  channel  as  it  emerges  from  the 
hills,  or  devastating  the  neighbouring  plains  with  the  debris.  These 
progressive  deteriorating  effects  may  be  prevented  by  promoting  the 
growth  of  trees  and  vegetation  in  mountainous  regions,  and  thus  regu- 
lating the  flow  of  the  river  by  retarding  the  influx  of  the  rain,  and 
protecting  the  surface  of  the  slopes  from  degradation.  The  injurious 
results  of  the  reckless  clearing  of  forests  in  the  upper  part  of  river 
valleys,  carried  on  formerly  without  check  in  parts  of  the  Continent  and 
America,  have  been  recognized  ;  and  steps  have  been  taken  by  the 
Governments  for  the  reafforesting  of  those  regions. 

Arrest  of  Detritus  carried  down  Torrential  Channels. — 
Torrents  descending  mountain  valleys  with  a  rapid  fall,  erode  their 
channels,  occasionally  cause  landslips,  and  carry  down  large  quantities 
of  detritus  into  the  plains  below.  By  constructing  solid  dams  at 
intervals  across  their  channel,  the  velocity  of  their  flow  and  their  erosive 
action  are  checked,  and  the  amount  of  detritus  carried  down  by  them  is 
materially  reduced.  In  some  mountain  ^-alleys  in  California,  such  large 
quantities  of  mining  debris  were  sent  down  in  the  streams,  that  dams 
have  been  erected  in  places  across  the  narrow  valleys,  forming  hollows 
in  which  the  debris  can  accumulate,  and  is  thus  no  longer  carried  do^Ti 
to  the  plains  to  the  detriment  of  the  river  channel. 

Removal  of  Obstructions  from  River-bed. — The  mitigation 
of  floods  is  greatly  assisted  by  the  removal  of  obstructions  from  the 
channel,  so  as  to  render  it  as  efficient  as  .practicable  for  the  discharge  of 
flood-waters.  Rocky  shoals  unaffected  by  scour,  a  contracted  channel, 
boulders,  trunks  of  trees,  masses  of  vegetation,  such  as  the  "  sudd " 
which  obstructs  the  Nile  above  Khartoum,  the  wide  piers  of  old  bridges, 
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solid  weirs,  mill-dams,  and  fish-traps  present  serious  impediments  to  the 
passage  of  floods,  and  raise  the  flood-level  in  proportion  to  the  obstruc- 
tion they  offer.  By  the  systematic  removal  of  all  such  obstacles,  the 
height  of  floods  on  a  river  may  be  notably  reduced ;  but  the  improve- 
ment of  one  section  alone,  by  facilitating  the  discharge  through  this 
section,  would  increase  the  height  of  the  floods  in  the  portion  immediately 
below  it. 

Enlargement  of  Channel  and  Straight  Cuts.— An  obvious 
method  of  increasing  the  discharging  capacity  of  a  river,  is  the  enlarge- 
ment of  its  channel.  This  expedient,  however,  is  too  costly  for  general 
adoption,  and  is  only  advisable  where  very  valuable  interests  are  at 
stake ;  and,  moreover,  it  is  open  to  the  objections,  that  the  channel  will 
be  liable  to  silt  up  soon  to  its  original  section  if  much  sediment  is 
brought  down  by  the  river  ;  that  if  the  river  is  deepened,  the  water-level 
will  be  proportionately  lowered  in  dry  weather  to  the  prejudice  of  the 
adjacent  land  ;  and  if  it  is  merely  widened,  the  shallowness  of  the  river 
at  its  low  stage  will  be  augmented. 

Straight  cuts,  by  removing  the  worst  bends  of  a  river,  reduce  its 
length,  and  therefore  improve  the  fall  of  the  channel,  and  consequently 
its  discharging  capacity ;  but  unless  the  natural  fall  is  very  slight,  and 
the  banks  are  protected,  irregularities  are  produced  in  the  flow  promoting 
the  formation  of  shoals  below  the  cuts,  and  the  sinuosities  are  liable  to 
be  formed  again  by  the  renewed  erosion  of  the  banks.  Where,  how- 
ever, a  river  traverses  flat,  low-lying  lands "  with  a  very  slight  fall,  the 
straightening  of  the  river  throughout  to  gain  all  the  available  fall,  and 
the  provision  of  straight  subsidiary  channels  with  independent  outlets, 
for  supplementing  the  deficiency  in  the  discharging  capacity  of  the  main 
river,  are  required  for  preventing  inundations.  This  system  has  been 
long  adopted  with  success  for  the  drainage  of  the  Fen  districts  of 
England,  where  the  land,  having  to  a  large  extent  been  originally 
reclaimed  from  the  sea,  is  at  such  a  uniformly  low  level  that  very  httle 
fall  is  available ;  the  straightened  channel  of  the  River  Witham,  for 
instance,  having  a  fall  of  only  four  inches  in  a  mile  between  Lincoln  and 
the  sea. 

Where  rising  ground  borders  very  flat  plains,  the  rain  faUing  on  the 
high  ground  flows  down  quickly  to  the  plain  below,  and  aggravates  the 
floods  of  the  river  traversing  the  low-lying  land.  The  floods  thus 
occasioned  have  been  mitigated  by  forming  catch-water  drains  along 
the  slopes  of  the  higher  land,  so  as  to  collect  the  water  before  its  descent 
to  the  plains,  and  utilizing  the  greater  fall  from  the  high  ground,  convey 
it  to  the  river  lower  down,  and  thus  relieve  the  river  above,  or  the 
inundated  plains,  of  this  water. 

Embanking  Rivers.— The  formation  of  a  continuous  line  of 
embankment  along  each  side  of  a  river,  protects  the  adjacent  land  from 
inundations,  by  retaining  the  flood-waters  within  the  embanked  channel ; 
and  it  is  sometimes  combined  with  the  rectification  of  the  river,  as 
exemplified  by  the  embankipg  of  the  straightened  River  Witham  for  the 
thirty  miles  between  Lincoln  and  the  sea.  Low  embankments  suffice  to 
retain  the  comparatively  moderate  summer  floods  in  temperate  resions  • 
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and  these  embankments,  being  overtopped  by  the  winter  floods,  do  not 
interfere  with  the  spreading  over  the  land  of  the  fertilizing  alluvium 
brought  down  by  these  floods.  Generally,  however,  the  embankments 
are  designed  to  be  high  enough  to  protect  the  land  completely  from 
inundation  ;  and  this  provision  is  essential  where  towns  have  been  built 
considerably  below  the  flood-level.  The  system  of  embanking  possesses 
the  advantage  of  leaving  the  ordinary  water-level  of  the  river  quite 
unaltered,  whilst  providing  an  enlarged  channel  for  the  discharge  of 
floods  in  proportion  as  the  embankments  are  set  back  from  the  river 
banks  (Fig.  192).  In  theory,  high  embankments,  well  set  back,  afford 
a  perfect  protection  against  floods ;  but  in  practice,  some  serious 
objections  to  their  employment  have  become  manifest. 

Flood  embankments  should  be  raised  above  the  highest  flood-level, 
be  perfectly  continuous  along  the  parts  to  be  protected,  and  thoroughly 
watertight.  The  confinement,  however,  of  the  flood-waters  within 
embankments  raises  the  flood-level,  especially  as  an  adequate  setting 
back  to  obviate  this  would  involve  a  considerable  loss  of  land  ;  and  on 
many  rivers  an  exceptional  flood,  due  to  an  unfavourable  combination 
of  causes,  occurs  about  once  in  ten  years,  and  overtopping  the  embank - 
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ment  soon  creates  a  wide  breach,  and,  rushing  out  with  great  velocity, 
devastates  the  surrounding  country.  The  clearing  also  of  forests,  and 
the  extension  of  land-drainage,  have,  in  some  cases,  gradually  raised  the 
height  of  the  floods ;  the  flood-level  of  the  River  Po,  for  instance,  having 
risen  about  seven  feet  in  the  last  two  centuries  from  these  causes, 
combined  with  the  restriction  of  its  flood-waters  by  the  extension  of  its 
embankments.  The  fertile,  alluvial  plains  bordering  the  Mississippi 
below  the  confluence  of  the  Missouri,  have  been'  protected  by  a  very 
extensive  system  of  embankments,  termed  levees,  which  have  been 
gradually  prolonged  and  consolidated;  but  these  levees  have  not  yet 
been  made  quite  continuous,  breaches  occur  yearly  at  weak  places 
when  the  river  is  in  flood,  and  during  exceptional  floods,  occurring  at 
intervals,  the  levees  are  sometimes  overtopped  at  several  points  and 
wide  crevasses  formed,  liberating  very  large  volumes  of  water.  The 
last-named  injury  might,  indeed,  be  prevented  by  an  adequate  raising  of 
the  embankments  ;  but  the  cost  involved  in  a  general  raising  might 
possibly  exceed  the  loss  from  occasional  damage.  The  greater,  however, 
the  height  of  an  embankment  which  is  overtopped,  the  greater  is  the 
injury  inflicted  by  the  increased  rush  and  volume  of  water  liberated. 
The  high,  rapid  floods  which  come  down  the  torrential  River  Loire  at 
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intervals  of  about  ten  years,  usually  burst  through  weak  places  in  the 
embankments,  which  have  been  constructed  for  protecting  the  Loire 
valley  below  the  confluence  of  the  River  AUier,  and  inundate  the  adjacent 
plains.  To  avoid  the  injuries  caused  by  the  sudden  outburst  of  these 
uncontrollable  floods,  it  has  been  proposed  to  form  openings  in  the 
embankments  at  suitable  places,  amply  protected  from  scour  by  pitching, 
and  at  a  sufficiently  high  level  to  retain  the  floods  in  ordinary  years,  so 
as  to  provide  a  gentle  means  of  escape  for  the  exceptional  floods,  and 
thus  render  comparatively  harmless  the  unavoidable,  occasional  inunda- 
tions caused  by  them. 

Raising  of  River-Bed  resulting  from  Embankments. — The 
most  serious  objection  to  the  prevention  of  inundations  by  embanking 
a  river,  is  the  raising  of  the  river-bed  by  the  deposit  of  alluvium,  which 
occurs  on  some  rivers  in  consequence  of  the  confinement  of  the  flood- 
waters.  A  river  coming  down  from  the  mountains  with  a  rapid  flow, 
and  carrying  along  a  large  quantity  of  detritus,  can  no  longer  transport 
this  material  as  soon  as  its  velocity  is  checked  on  emerging  on  to  flat 
plains  ;  and  a  portion  of  the  sediment  is  carried  by  the  inundations  on 
to  the  land.  When,  however,  such  a  river  is  embanked  in  its  course 
through  the  plains,  the  sediment,  as  well  as  the  flood-waters,  is  wholly 
confined  within  the  embanked  channel,  and,  consequently,  is  sooner  or 
later  deposited  according  to  its  density,  thereby  raising  the  river-bed, 
and  also  the  flood-level.  In  some  instances,  the  increased  height  of  the 
floods,  resuking  from  the  raising  of  the  river-bed,  has  led  to  the  raising 
of  the  embankments  to  prevent  inundations,  which  has  naturally  been 
followed  by  further  deposit  in  the  channel,  necessitating  corresponding 
additions  to  the  height  of  the  embankments.  Some  rivers  descending 
from  the  hills  in  Japan,  have  had  their  beds  and  embankments  so  raised 
above  the  land  by  repetitions  of  these  processes  in  traversing  flat  plains 
on  their  way  to  the  sea,  that,  in  certain  cases,  in  constructing  railways 
across  the  plains,  it  has  proved  easier  to  carry  the  railway  in  a  tunnel 
under  the  river,  than  to  erect  the  high  bridge,  with  long  approaches, 
which  would  have  been  required  for  crossing  over  the  raised  river. 
This  system,  however,  cannot  be  continued  indefinitely ;  and  sooner  or 
later  a  high  flood  overtops,  or  forces  a  passage  through  a  weak  place  in 
the  embankments ;  and  the  river  pours  out  from  its  elevated  position 
with  devastating  effect'over  the  surrounding  plain.  The  Yellow  River,  in 
China,  is  a  remarkable  example  of  a  sediment-bearing  river,  whose  floods 
have  been  controlled  by  embankments  periodically  raised,  and  which 
occasionally  bursts  through  its  banks,  and  suddenly  inundates  a  large 
tract  of  country,  ^^ith  disastrous  consequences  to  life  and  property. 

Pumping  for  preventing  Inundations. — Occasionally  lands 
lie  so  low  in  relation  to  the  sea-level  that  it  is  impossible  to  drain  them 
by  gravitation,  as  for  instance  the  Haarlem  Meer  reclamation  and 
numerous  other  reclaimed  polders  in  Holland,  and  also  some  portions  of 
the  Fen  country.  Under  these  conditions,  the  requisite  fall  has  to  be 
created  by  raising  the  drainage  water  by  pumping,  and  discharging  it 
over  the  protecting  embankments  enclosing  the  low-lying  land,  into  a 
watercourse  or  drain  at  a  suitable  level  for  conveying  it  to  the  sea,  or  from 
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which  it  can  eventually  be  again  raised  if  necessary  to  ensure  its  outflow. 
By  this  means,  lands  can  be  completely  secured  from  submergence,  if 
properly  enclosed  by  watertight  banks,  and  ample  pumping  power  is 
provided;  but  the  method  is  only  applicable  to  lands  which  are  valuable 
enough  to  yield  a  fair  profit  after  defraying  the  cost  of  pumping. 


Regulation  of  Rivers  for  Navigation. 

Rivers  in  their  natural  condition  generally  exhibit  considerable 
variations  in  flow,  notable  irregularities  in  depth,  and  a  somewhat  wind- 
ing course,  particularly  through  alluvial  plains ;  and,  consequently, 
rivers  are  often  inconvenient  for  navigation  at  their  low  stage,  more 
especially  in  the  upper  portion  of  their  course,  where  they  are  frequently 
torrential  in  character,  with  a  rapid  fall  and  a  small  dry-weather  flow. 
A  river,  on  the  contrary,  is  better  suited  for  navigation  in  its  lower 
part,  on  account  of  its  channel  and  discharge  being  larger,  owing  to  the 
greater  extent  of  basin  drained,  and  its  flow  more  uniform  with  a  smaller 
fall,  and  the  greater  variety  of  meteorological  conditions  rnet  with  over 
an  extensive  drainage-area.  Rivers  at  their  low  stage  are  liable  to 
consist  of  a  succession  of  shoals  and  deep  places,  or  rapids  and  pools  ; 
an  enlargement  in  width,  or  a  subdivision  into  two  channels,  is  accom- 
panied by  a  reduction  in  depth ;  and  the  channel  close  alongside  the 
concave  bank  in  a  bend,  which  is  kept  deep  by  the  current  in  its 
direct  course  impinging  against  the  concave  bank,  becomes  shallow  in 
pa.ssing  across  the  river  from  one  concave  bank  to  the  next,  on  the 
opposite  side  in  the  bend  below  (Fig.  193). 

WINDING    RIVER   CHANNEL. 
Fig.  193.— Differences  in  Deptlis. 

COLOGNE.  , 


Removal  of  Hard  Shoals. — Where  deficiencies  in  depth  and 
rapids  are  due  to  the  existence  of  hard  shoals  across  the  bed  of  a 
river,  which  the  current  is  incapable  of  scouring  away,  such  as  coarse 
gravel,  stones,  boulder-clay,  or  rocky  reefs,  the  depth  may  be  increased 
and  the  flow  regulated  by  removing  these  obstructions  by  dredging, 
aided  by  blasting  in  the  case  of  rocky  ridges.     The  removal,  however. 
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of  these  hard  shoals,  though  effecting  decided  local  improvements  in  the 
channel,  do  not  generally  of  themselves  suffice  to  provide  an  adequate 
navigable  depth  throughout,  more  especially  as  the  deepening  of  the 
channel  across  the  shoals,  by  facilitating  the  discharge  of  the  waters 
previously  dammed  up  to  some  extent  by  the  shoals,  lowers  the  water- 
level  at  the  low  stage  above  the  site  of  the  shoals,  which  is  liable  to 
create  a  deficiency  in  depth  over  the  shoals  higher  up  in  the  neighbour- 
hood of  the  improvements. 

Soft  shoals,  being  the  consequence  of  the  configuration  of  the 
channel,  cannot  be  permanently  removed  by  dredging  alone ;  for  if  the 
causes  which  produced  them  remain  unaltered,  they  are  sure  to  re- 
appear again,  unless  the  dredging  is  constantly  renewed. 

Improving  River  Channel  at  Bends. — The  winding  course 
commonly  adopted  by  rivers  flowing  through  alluvial  plains,  originated 
by  differences  in  the  hardness  of  the  materials  constituting  the  banks, 
or  by  accidental  obstructions  deflecting  the  current,  possesses  the  defect 
in  respect  to  navigation,  that  the  rapid  current  hugging  the  concave 
bank  in  the  bends,  forces  vessels  to  keep  close  to  this  curving  bank  ; 
that  the  navigable  channel  becomes  increasingly  tortuous,  owing  to  the 
progressive  erosion  of  the  concave  bank  by  the  current ;  and  that  a 
shoal  is  invariably  encountered  at  the  crossing  between  the  deep 
channels  in  two  successive  bends  (Fig.  193,  p.  335). 

The  increasing  tortuosity  of  the  river,  augmenting  the  awkwardness 
and  length  of  navigation,  can  be  arrested  by  protecting  the  concave 
banks  from  erosion  with  fascines,  rubble  stone,  piles,  or  dipping  cross 
dykes ;  whilst  the  bends  can  be  actually  eased  by  constructing  a  longi- 
tudinal training  dyke  in  front  of  each  concave  bank,  extending  some- 
what into  the  river  in  the  centre  of  the  bend  so  as  to  form  a  flatter 
curve  (Figs.  194  and  195). 

The  shoal  at  the  crossing  between  two  bends,  which  is  due  to  the 
spreading  out  of  the  current  in  the  absence  of  any  bank  directing  and 
concentrating  its  flow,  such  as  the  concave  bank  provides  in  the  bends, 
and  to  oscillations  in  its  course  from  variations  in  its  velocity,  can  be 
lowered  by  contracting  the  width  of  the  channel  between  the  bends, 
and  thereby  concentrating,  the  current  and  increasing  its  scour  over  the 
shoal  (Fig.  193,  p.  335). 

Regulation  of  Channel  by  Dykes. — Those  rivers  only  are 
suitable  for  improvement  for  navigation  by  regulation  alone,  which 
possess  a  good  flow,  and,  consequently,  a  fair  depth  of  water  at  their 
lowest  stage ;  and  therefore  this  system  is  only  applicable  to  the  lower 
portions  of  large  rivers  draining  extensive  basins,  such  as  the  Rhine,  the 
Elbe,  and  the  Mississippi,  or  in  a  smaller  measure  to  such  a  river  as  the 
Rhone,  which,  though  having  a  moderate-sized  basin  and  rather  a 
large  fall,  is  fed  by  rivers  having  their  floods  at  very  different  periods,  so 
that  its  discharge  never  falls  very  low.  The  objects  of  regulation  works 
are,  to  render  the  width  of  the  low-water  channel,  and  the  slope  of  the 
water  surface  more  uniform ;  to  concentrate  the  flow  in  dry  weather  in 
a  single  channel,  and  to  direct  this  flow  into  a  central  course ;  and  to 
give  the   low-water   channel  a    less   tortuous   direction,  and  a   better 
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navigable  depth,  by  easing  the  bends  and  reducing  the  width  of  the 
channel  at  the  low  stage. 

The  regulation  is  best  effected  by  a  judicious  combination  of  longi- 
tudinal dykes,  cross  dykes,  dipping  cross  dykes,  and  submerged  dykes, 
these  works  being  constructed,  according  to  the  local  conditions,  of 
fascines,  timberwork,  rubble  stone,  pitching,  masonry,  or  concrete. "^ 
Longitudinal  dykes  are  employed  for  training  the  river  in  easier  curves 
round  sharp  bends,  and  for  shutting  off  indents,  being  connected  with 
the  bank  behind  by  cross  dykes  to  prevent  the  current  in  flood-time 
scouring  out  a  channel  at  the  back  of  the  longitudinal  dykes  (Figs.  194 

RIVER   REGULATION   WORKS. 
Fig.  194. 
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and  195).  Low  cross  dykes,  besides  protecting  the  back  of  longi- 
tudinal dykes,  are  also  used  for  closing  secondary  channels  during  the 
low  stage  of  the  river,  and  for  preventing  these  channels  being  reopened 
by  the  rapid  current  in  flood-time ;  and  they  are  further  employed  for 
restricting  the  low-water  channel ;  and  being  made  to  slope  down  towards 
the  central  channel,  and  directed  so  as  to  point  somewhat  up-stream,  they 
concentrate  the  current  at  the  higher  stages  of  the  river  into  the  low- 
water   channel.     Dipping  cross  dykes,  projecting   into   the   low-water 

'  Proceedings  Inst.  C.E.,  vol.  cxviii.  p.  6,  and  plate  i,  figs  I  to  5  ;  and  vol.  cxxix. 
p.  263,  and  plate  6  ;  and  "  Rivers  and  Canals,"  2nd  edition,  1896,  L.  F.  Vernon-Har- 
court,  vol.  i.  p.  60,  and  plate  3,  figs.  2  to  6. 

Z 


338    REGULATION  OF  DEPTH   OF  RIVERS  BY  DYKES. 

channel,  and  dipping  under  water  towards  their  extremities,  serve  to 
contract  the  navigable  channel  at  the  low  stage;  and,  being  constructed 
so  as  to  point  somewhat  up-stream,  they  direct  the  low-water  flow  and 
the  principal  scour  into  the  low-water  channel.  Submerged  dykes 
are  placed  across  the  pools  in  the  river-bed,  with  their  tops  well  below 
the  navigable  depth,  with  the  object  of  checking  the  ready  flow  through 
these  deep  hollows,  and  thereby  raising  the  water-level  of  the  river 
during  the  low  stage  over  the  shallows  above  the  pools ;  so  that  the 
navigable  depth  is  improved  over  the  shoals  by  rendering  the  fall  of 
the  water  surface  more  uniform  by  regulating  the  river-bed,  just  as 
the  depth  of  a  channel  is  regulated  by  regulating  its  width  (Figs.  194 
and  196).     These  submerged   dykes   are   usually  constructed  of  two 

MODIFICATION    OF    WATER-LEVEL    OF    RIVER    BY    SUBMERGED    DYKES. 

Fig.  196. 
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Straight,  dipping  portions  meeting  at  an  angle  in  the  centre  of  the 
channel,  with  the  point  on  the  up-stream  side,  so  that  they  also,  like  the 
cross  dykes,  may  guide  the  main  current  into  a  central  course.  Some- 
times dipping  cross  dykes  are  put  out  into  the  channel  in  front  of  a 
longitudinal  dyke  which  eases  the  curvature  at  a  bend ;  and  they,  in 
such  a  case,  protect  the  longitudinal  dyke  from  scour  along  its  concave 
side,  still  further  reduce  the  bend  of  the  navigable  channel,  and  by 
diverting  the  current  into  a  more  central  direction,  make  vessels  keep 
a  straighter  course  further  off  from  the  longitudinal  dyke.  These  regula- 
tion works  permanently  fix  and  improve  the  low-water  channel ;  whilst 
owing  to  the  low  level  to  which  the  dykes  are  kept  down,  and  the 
deepening  of  the  main  channel,  the  flood  channel  is  practically  not  inter- 
fered with,  though  floods  are  prevented  from  altering  the  course  of  the 
main  channel. 

The  Rhine  below  Strassburg,  the  Elbe  from  its  entrance  into 
Germany,  the  Niemen  through  Prussia  (Fig.  195),  and  the  Rhone  below 
Lyons  (Fig.  194),  have  been  systematically  regulated  by  dykes;  and 
the  Mississippi  and  other  large  rivers  of  North  America  have  been 
trained  and  deepened  by  similar  methods. 

Remarks  on  Regulation  Works. — As  the  improvement  of 
isolated  shoals  is  liable  to  modify  the  condition  of  the  river  in  their 
neighbourhood,  it  is  generally  advisable  to  deal  with  the  portion 
requiring  amelioration  as  a  whole,  and  to  regulate  it  in  a  systematic 
manner,  with  the  view  of  securing  a  definite  minimum  navigable  depth 
throughout.  It  is  rarely  practicable  to  obtain  any  great  increase  in 
depth  by  regulation  works,  except  possibly  at  some  solitary,  specially 
defective  spot ;  but  an  increase  in  the  low-water  depth  of  even  three  or 
four  feet,  furnishes  an  important  improvement  in  the  navigable  condition 
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of  a  large  river.  The  rapid  current  of  the  Rhone  might  have  seemed  to 
preclude  its  improvement  by  regulation  works ;  but  the  large  quantities 
of  stones  and  gravel  carried  down  by  the  river  between  Lyons  and 
Aries,  prevented  its  improvement  by  canalization — a  method  which 
would  have  secured  the  important  advantage  of  greatly  facilitating  the 
up-stream  navigation,  which  is  seriously  impeded  by  the  opposing 
current.  Large  gently-flowing  rivers  are  best  adapted  for  improvement 
by  regulation  works ;  and  the  regulation  of  rivers,  though  not  facilitating 
the  passage  of  the  up-stream  traffic,  possesses  the  important  merit  of 
leaving  the  navigation  of  the  river  perfectly  open,  and  its  water-level 
practically  unaltered  except  at  its  lowest  stage.  Moreover,  the  works, 
though  they  should  all  form  part  of  a  definite,  comprehensive  scheme  of 
regulation,  may  be  carried  out  gradually. 


CHAPTER  XXI. 

CANALIZATION   OF   RIVERS. 

Improvement  of  depth  of  rivers  by  canalization — River  Ijocks :  object, 
general  form,  and  working ;  position  of  locks,  suitable  sites,  varieties, 
distances  apart ;  sizes  and  arrangements  of  locks,  conditions,  standard 
dimensions  in  France,  on  River  Main,  different  arrangements — Weirs  : 
classification — Solid  Weirs :  materials  used,  objections  ;  oblique  and 
angular  weirs,  object,  description,  examples — Draw-door  Weirs : 
object,  construction,  example ;  draw-doors  sliding  on  free  rollers, 
advantage,  instances  in  Ireland,  description  of  Richmond  weir,  over- 
head bridge  necessary,  facility  of  raising — Movable  Weirs :  object, 
three  classes,  navigable  passes — i.  Frame  Weirs  :  general  form,  four 
types,  design  of  first  three  types ;  needle  weir,  description,  contrivances 
for  working,  large  example  on  Great  Sandy  River  ;  sliding  panel  weir, 
advantageous  mode  of  closing  weir,  instances  ;  roUing-up  curtain  weir, 
description  of  curtain,  on  Lower  Seine,  advantages  and  defects  ; 
suspended  frame  weir,  object  of  modified  form,  description  and  methocl 
of  working — 2.  Shutter  Weirs :  general  form  ;  bear-trap,  description, 
improved  form,  across  drift  pass  on  Ohio,  inconveniences  ;  shutter  with 
trestle  and  prop,  description,  methods  of  lowering  and  raising,  defects 
in  regiilating  discharge,  remedies,  examples,  working,  remarks — 3.  Drum 
Weirs :  description  ;  drum  weirs  in  France,  on  River  Marne  ;  drum  weirs 
in  Germany,  on  River  Main,  at  Charlottenburg ;  drum  weirs  in  United 
States,  novel  form  on  Osage  River,  low  cost — Remarks  on  movable 
weirs. 

Rivers  which  possess  a  very  variable  flow,  or  whose  water-level  falls 
very  low  during  the  dry  period,  and  are  therefore  not  suitable  for 
improvement  by  regulation  works,  can  have  their  navigable  depth 
permanently  increased  by  canalization.  By  placing  dams,  known  as 
weirs,  across  the  river  at  suitable  intervals,  the  water  is  retained  above 
them  at  a  higher  level,  and  the  river  is  thereby  converted  into  a  series 
of  nearly  level  reaches,  forming  a  set  of  long  steps  in  place  of  the  usual 
slope  of  tl-ie  surface  of  a  river,  resembling  a  canal  in  this  respect ;  whilst 
the  difference  of  level  between  two  successive  reaches  is  surmounted  by 
a  lock,  as  in  a  canal  (Fig.  197).  Owing  to  the  descending  slope  of  the 
river-bed  seawards,  the  weir  has  to  hold  up  the  water  to  a  higher  level 
at  the  lower  end  of  the  reach  than  is  necessary  for  the  required  depth 
at  that  part,  to  provide  for  the  gradual  shoaling  of  the  channel  up-stream, 
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due  to  the  rise  of  the  bed  up-stream  being  greater  than  the  very  slight  in- 
clination of  the  water  surface  of  the  held-up  river  in  dry  weather  ;  whilst 
the  requisite  deptlvat  the  upper  end  of  the  reach  may  be  conveniently 
obtained  by  dredging.  Canalized  rivers  have  been  sometimes  called 
still-water  navigations,  for  they  largely  reduce  the  descending  current 
by  concentrating  the  fall  of  the  water  at  the  weirs ;  and  by  this  means 
they  materially  facilitate  the  up-stream  traffic. 


River  Locks. 

Locks  on  rivers  do  not  of  themselves  actually  aid  in  increasing  the 
navigable  depth  of  the  channel,  which  is  effected  by  the  weirs,  whose 

CANALIZATION    OF   RIVERS. 
Fig.  197. — Canalized  River  Main.     Longitudinal  Section. 
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Fig.  198. — Lock  and  Weir  on  Canalized  River. 
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function  is  to  hold  up  the  water  in  dry  weather,  and  to  regulate  the 
flow;  but  the  locks  constitute  essential  adjuncts  to  the  improvement 
works,  in  providing  for  the  passage  of  vessels  from  one  reach  to  the 
next  when  navigation  along  the  main  channel  of  the  river  is  barred  by 
weirs.  River  locks  are  closed  by  a  pair  of  gates,  meeting  at  an  angle 
pointing  up-stream  and  abutting  against  a  sill,  at  each  end  of  the  lock- 
chamber,  into  which  vessels  are  admitted  from  the  upper  or  lower 
reach,  and  in  which,  with  both  pairs  of  gates  shut,  they  are  lowered  or 
raised  to  the  extent  of  the  difference  in  level  between  the  reaches, 
by  letting  out  water  from  the  chamber  into  the  reach  below,  or  by 
introducing  water  from  the  upper  reach  into  the  chamber  for  vessels 
proceeding  up  the  river. 
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Positions  of  Locks  on  Rivers. — The  best  position  for  a  lock  is 
in  an  artificial  channel  formed  across  the  land  at  a  projecting  bend,  as 
exemplified  by  the  Niederrad  Lock  on  the  canalized  River  Main  just 
below  Frankfort  (Fig.  198),  for  by  this  arrangement,  the  lock  can  be 
constructed  in  the  solid  ground  away  from  the  river,  the  connecting 
channel  being  only  excavated  on  the  completion  of  the  lock ;  the  lock 
in  no  way  interferes  with  the  river  channel ;  and  the  approach  to  the 
lock  is  placed  well  out  of  the  influence  of  the  currents  caused  by  the 
fall  of  water  at  the  weir.  Locks,  however,  have  been  often  placed  in 
the  smaller  of  two  channels  formed  by  an  island  in  the  river,  which, 
though  involving  more  trouble  in  the  foundations,  is  equally  convenient 
for  navigation  in  separating  the  approach  to  the  lock  from  the  weir 
(Fig.  200,  p.  345) ;  but  in  order  that  the  closing  of  the  minor  channel 
by  the  lock  may  not  impede  the  discharge  of  the  river,  the  main  channel, 
across  which  the  weir  is  placed,  should  be  correspondingly  enlarged. 
Sometimes,  where  the  river  has  a  straight  course  and  a  gentle  flow,  the 
lock  is  put  alongside  one  of  the  banks ;  and  the  weir  extends  across  the 
rest  of  the  channel  (Fig.  202,  p.  345),  a  system  which  has  been  adopted 
for  the  locks  on  the  Upper  Seine  above  Paris,  with  the  precaution  that 
the  weir  is  erected  across  the  river  at  the  down-stream  end  of  the  lock, 
so  that  the  up-stream  entrance  to  the  lock  is  placed  as  far  as  practicable 
from  the  weir;'  and  the  approach  to  it  from  above  can  be  further 
guarded,  if  necessary,  by  a  jetty. 

The  distance  apart  of  the  locks  has  to  be  regulated  by  the  average 
fall  of  the  river-bed;  and,  consequently,  in  ascending  a  river,  the  locks 
have  to  be  placed  closer  together.  Thus  an  available  navigable  depth 
of  ro|  feet  has  been  obtained  on  the  Lower  Seine,  from  the  tidal  limit 
up  to  Paris,  by  locks  and  weirs  about  13^  miles  apart  on  the  average; 
whereas  the  navigable  depth  on  the  Upper  Seine,  between  Paris  and 
Montereau,  of  i>\  feet,  has  only  been  secured  by  locks  and  weirs  at 
average  intervals  of  4I  miles ;  and  the  average  distance  apart  of  the 
locks  and  weirs  on  the  Main,  between  its  confluence  with  the  Rhine 
and  Frankfort,  affording  a  navigable  depth  of  8^  feet,  is  also  \\  miles.'^ 
Eventually,  in  going  up  a  river,  the  fall  becomes  too  great,  the  channel 
too  small,  and  the  detritus  brought  down  too  large,  to  enable  a  river  to 
be  improved  by  canalization  at  a  reasonable  cost. 

Sizes  and  Arrangements  of  Locks  on  Rivers. — The  width  at 
the  entrances  to  a  lock,  and  the  available  length  between  the  lock-gates 
at  the  two  ends  of  the  lock-chamber,  fix  the  size  of  the  vessels  which 
can  navigate  a  canalized  river ;  an^  therefore  these  dimensions  must  be 
determined  by  the  largest-sized  vessel  which  might  be  expected  to  use 
the  improved  waterway.  The  depth  over  the  sills  of  the  locks  must  be 
at  least  equal  to  the  available  depth  in  the  river ;  and  it  may  with 
advantage  be  made  two  or  three  feet  deeper,  if  there  is  a  prospect  of 
the  river  being  eventually  deepened  to  this  extent  by  dredging,  to 
accommodate  a  growing  traffic  and  vessels  of  larger  draught.  Some- 
times, however,  an  increase  in  depth  is  obtained  by  raising  the  weirs; 

'  "  Rivers  and  Canals,"  2nd  edition,  1896,  vol.  i.  plate  4,  iig.  3. 
'  Ibid.,  plate  4,  figs.  I,  2,  and  6. 
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and  this  raising  of  the  water-level  improves  correspondingly  the  depth 
over  the  sills  of  the  locks. 

The  standard  dimensions  of  the  locks  on  the  main  lines  of  inland 
waterways  (both  rivers  and  canals)  in  France,  are  126!  feet  in  length, 
17  feet  in  width,  and  6^  feet  depth  of  water  over  the  sills,  so  as  to  accom- 
modate barges  of  300  tons ;  but  the  locks  on  the  Lower  Seine,  with  a 
depth  of  10^  feet  on  their  sills,  and  serving  for  vessels  of  1000  tons, 
have  been  made  2i^\  feet  wide  at  their  entrances,  widened  out  inside  to 
55I  feet,  and  from  463  to  722  feet  long  according  to  the  traffic  (Fig.  199). 
The  locks  on  the  Main,  when  the  canalization  was  completed  in  1886, 
were  279  feet  long  and  34|-  feet  wide,  admitting  the  Rhine  steamers  of 

DOUBLE   LOCK   ON    RIVER. 
Fig.  199. — Suresnes  Lock,  River  Seine. 


1300  tons ;  but  within  the  last  few  years  a  third  pair  of  gates  has  been 
put  in  the  side  channel,  affording  an  additional  length  of  820  feet,  into 
which  six  of  the  largest  Rhine  barges  can  be  admitted  two  abreast,  with 
their  tug  in  the  original  lock  (Fig.  198,  p.  341).^  Moreover,  as  the  sills 
of  the  locks  on  the  Main  were  placed  8j  feet  below  the  water-level 
retained  by  the  weirs,  or  if  feet  lower  than  the  available  depth  in  the 
river,  it  has  been  possible  to  increase  the  navigable  depth  recently  from 
61  to  85  feet,  merely  by  dredging  in  the  upper  part  of  the  reaches. 


fig- 5 


"Rivers  and  Canals,"  2nd  edition,  1S96,  vol.  i.  pp.  69  and  103,  and  plate  4, 


344  FORMS    OF  LOCKS:   CLASSES   OF   WEIRS. 

The  widening  out  of  the  lock-chamber  within  the  entrances,  enables 
more  vessels  to  be  locked  at  the  same  time.  Sometimes  two  locks,  or 
occasionally  three  locks  of  different  sizes  are  provided,  as  for  instance 
at  Poses  on  the  Lower  Seine,  to  suit  a  variety  of  traffic  and  expedite 
the  passage  of  vessels ;  whilst  an  intermediate  pair  of  gates  is  often 
introduced  in  a  long  lock,  to  save  time  and  water  in  locking  small 
vessels.  Sluices  in  the  gates  suffice  for  filling  and  emptying  small 
locks ;  but  large  sluiceways  in  the  side  walls  are  usually  employed  in 
large  locks,  or  where  the  difference  in  the  upper  and  lower  water-levels 
is  considerable,  to  avoid  undue  loss  of  time  in  locking.  The  locks  at 
Suresnes  on  the  Lower  Seine  (Fig.  199,  p.  343)  illustrate  the  use  of  two 
locks  of  different  sizes,  the  widening  out  of  the  lock-chamber  of  the  large 
lock,  the  introduction  of  an  intermediate  pair  of  gates  in  the  smaller 
lock,  and  the  employment  of  sluiceways  in  the  side  walls.^  The 
difference  in  level  between  two  adjacent  reaches,  which  constitutes  the 
rise  or  fall  at  a  lock,  is  varied  according  to  the  local  conditions ;  but  it 
is  generally  comprised  between  5  and  14  feet.  The  discharge  of  a 
river  at  its  lowest  stage  usually  supplies  ample  water  for  locking,  unless 
there  is  an  excessive  leakage  through  the  weir. 


Weirs. 

Three  distinct  classes  of  weirs  have  been  employed  for  the  canaliza- 
tion of  rivers,  namely,  solid  weirs,  draw-door  weirs,  and  movable  weirs.  A 
weir  is  essentially  a  barrier  placed  across  the  channel  of  a  river  to  raise 
its  water-level. in  dry  weather;  but  the  three  classes  of  weirs  differ  with 
regara  to  their  capabilities  of  regulating  the  flow  of  a  river,  and 
permitting  the  discharge  of  floods.  Solid  weirs  form  very  efficient, 
permanently-fixed  dams  for  maintaining  the  river  above  them  at  a 
higher  level,  requiring  no  looking  after,  unless  they  should  happen  to 
be  damaged  by  a  high  flood ;  but  the  channel  being  closed  up  to  the 
top  of  the  solid  weir,  the  river  has  to  rise  above  the  crest  of  the 
weir  before  it  can  commence  to  discharge  its  drainage  waters ;  and, 
consequently,  the  river  has  to  rise  higher  in  flood-time  than  before  its 
channel  was  closed,  for  a  considerable  distance  above  the  weir.  Draw- 
door  weirs,  consisting  of  panels  or  lifting  gates  sliding  in  grooves, 
and  closing  openings  between  piers,  can  be  partially  opened  for  the 
passage  of  floods  by  raising  the  gates.  Movable  weirs  consist  of 
temporary  barriers  placed  across  a  river  in  dry  weather,  which  can  be 
entirely  removed  from  the  channel  on  the  approach  of  floods. 


Solid  Weirs. 

Solid  weirs  formed  of  rubble  stone  with  sheet-piling,  masonry,  crib- 
work  weighted  with  stones,  or  fascine-work  (Figs.  201  and  203), 
possess   the   advantages   of  simplicity,    strength,    and  durability ;    but 

'  Annales  des  Fonts  et  Chaiissks,  1889  (2),  p.  50,  and  plates  34  and  35. 
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whilst  improving  the  depth  of  a  river  for  navigation,  they  render  the 
channel  less  free  for  the  primary  object  to  which  it  owes  its  existence, 
namely,  the  discharge  of  the  rainfall,  for  they  bar  the  lower  part  of  the 
channel  as  much  in  fiood-time  as  at  a  low  stage,  and  consequently 
increase  the  height  of  floods. 

Oblique  and  Angular  Weirs. — The  obstruction  presented  by 
solid  weirs  to  the  discharge  of  floods  is  so  obvious,  that  efforts  have 
been  made  to  minimize  this  defect  by  placing  the  weir  in  such  a  position 
as  to  increase  the  length  of  its  crest.     One  device  consisted  in  building 


Fig.  200.— Plan. 
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Fig.  203.— Section. 
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the  solid  weir  obliquely  to  the  channel,  so  as  to  increase  its  length, 
as  exemplified  by  weirs  on  the  River  Severn  (Fig.  200) ;  but  as 
the  direction  of  the  current  follows  the  line  of  the  channel,  and  does 
not  approach  such  a  weir  at  right  angles  to  its  crest,  the  discharge  over 
an  oblique  weir  differs  little  from  that  over  a  weir  built  straight  across 
a  river  at  right  angles  to  the  stream.  The  only  effectual  way  of 
increasing  the  discharge  over  a  solid  weir  is  by  placing  it  across  a  wide 
part  of  the  river,  or  by  keeping  its  crest  below  the  required  water-level, 
and  raising  its  height  temporarily,  during  the  dry  season,  by  placing 
planks  edgewise  along  the  top. 

Angular   or   segmental  weirs,  with   the   angle  or  the  convex  face 
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placed  up-stream,  have  been  sometimes  used  for  directing  the  water 
falling  over  the  weir  into  a  central  course,  and  also  probably  with  the 
idea  of  improving  the  discharge.  In  canalizing  the  torrential  River 
Lot  in  France  many  years  ago,  for  185  miles  above  its  junction  with 
the  Garonne,  the  first  weirs  erected  were  made  in  two  oblique  halves 
meeting  at  an  angle ;  ^  but  this  arrangement,  by  causing  eddies,  produced 
inconvenient  back  currents  towards  the  down-stream  end  of  the  lock,  so 
that  the  design  was  altered  to  a  single  oblique  weir  on  one  side  of  the 
channel,  with  a  straight  length  of  weir  intervening  between  the  oblique 
weir  and  the  lock  on  the  opposite  side  (Fig.  202,  p.  345).  This  latter 
arrangement  diverts  the  main  current  away  from  one  bank,  and  directs 
it  towards  the  channel  leading  to  the  lock. 


Draw-door  Wkirs. 

The  hindrance  to  the  discharge  of  floods  presented  by  solid  weirs, 
has  been  often  mitigated  by  introducing  draw-door  weirs  in  place  of 
portions  of  the  solid  weirs.  These  draw-door  weirs,  with  their  sills 
placed  some  feet  below  the  crest  of  the  solid  weir,  are  closed  by  wooden 
or  iron  gates  sliding  in  grooves  formed  in  the  piers  on  each  side ;  and 
by  raising  these  gates  on  the  approach  of  a  flood,  openings  are 
provided  between  the  piers  for  the  discharge  of  the  flood-waters  which, 
accordingly,  do  not  rjse  as  high  as  when  the  channel  is  barred  by  a 
solid  weir.  Usually  the  dry-weather  flow  of  the  river  passes  over  a 
length  of  solid  weir ;  whilst  the  draw-doors  are  only  raised  when  the 
discharge  becomes  large.  It  is  evident  that  if  a  weir  was  wholly  closed 
by  draw-doors  with  their  sills  at  the  level  of  the  river-bed,  the  flow 
could  be  completely  regulated  ;  and  the  piers  between  which  the  gates 
slide  would  form  the  sole  impediment  to  the  flood  discharge,  when  the 
gates  are  fully  raised.  Generally,  however,  with  the  object  of  saving 
trouble  in  working  and  cost  in  construction,  the  draw-doors  only  form 
part  of  the  weir ;  and  their  sills  are  placed  on  a  solid  mound  several 
feet  above  the  river-bed.  For  instance,  Teddington  weir  at  the  tidal 
limit  of  the  River  Thames,  with  a  total  length  of  480  feet,  has  solid 
weirs  extending  out  from  the  banks  for  half  its  length ;  whilst  the  central 
half  of  the  river  is  closed  by  plate-iron  doors,  6  feet  high  and  7^  feet 
wide,  sliding  in  grooves  at  the  sides  of  iron  frames  erected  at  intervals 
across  the  central  part  of  the  river,  the  sill  of  the  weir  being  laid  on  the 
top  of  a  rubble  mound  raised  about  5  feet  above  the  bed  of  the  river.'' 

Draw-doors  of  Weirs  sliding  on  Free  Rollers. — When  a 
draw-door  or  lifting  gate  has  to  be  raised  against  a  head  of  water  on 
one  side  of  it,  the  frictional  resistance  to  motion  is  considerable, 
especially  if  the  gate  is  a  big  one  and  the  head  large.  To  reduce  this 
friction  to  a  minimum,  instead  of  making  the  gate  move  along  an  iron 
or  masonry  face  at  each  side,  it  is  allowed  to  slide,  in  a  recess  in  each 
pier,  upon  a  row  of  free  rollers  suspended  vertically  in  the  loop  of  a 

'  Aniiales  des  Fonts  et  C/iaussirs,  1865  (i),  p.  151,  and  plates  103  and  104. 
'  "  Rivers  and  Canals,"  1st  edition,  1882,  vol.  ii.  plale  4,  figs.  9  and  10. 
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chain,  one  end  of  the  chain  being  attached  to  the  gate,  and  the  other  to 
the  side  of  the  pier. 

Weirs  on  this  principle  were  erected  in  Ireland  across  the  River 
Erne  at  Belleek  in  1883,  and  across  the  River  Suck  at  Ballinasloe  in 
1885,  for  controlling  the  drainage  of  the  districts  above  them,  the  gates 
being  31  feet  and  25  feet  wide  respectively;  whilst  the  most  notable 


DRAW-DOOR    WEIR   AT    RICHMOND. 
Fig.  204. — Elevation  of  Weir  and  Footbridge. 
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weir  of  this  t3'pe  was  erected  across 
the  Thames  at  Richmond,  in  1892- 
94,  for  maintaining  the  river  above 
at  half-tide  level,  so  as  to  cover  the 
mud-banks,  by  lowering  draw-doors, 
1 2  feet  high,  across  the  three  central 
arches  of  an  iron  footbridge  travers- 
ing the  river  channel  with  clear 
spans  of  66  feet  each,^  and  leaving 
the  tide  free  to  ascend  the  river 
up  to  Teddington,  as  before,  when  it  rises  above  half  tide,  by 
raising  the  draw-doors  (Figs.  204,  205,  and  206).     The  draw-doors  at 

'  Engineering,  vol.  Ixi.  p.  47- 
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Richmond,  when  raised  by  cables  from  the  footbridge,  are  rotated 
automatically  by  curved  grooves  in  the  piers  into  a  horizontal  position, 
in  the  space  provided  for  the  purpose  between  the  double  footbridge, 
so  that  they  may  not  obstruct  the  view  of  the  river  through  the  arches 
(Fig.  206) ;  and  free  rollers  are  in  this  instance  placed  both  on  the  iip- 
and  down-stream  sides  for  the  draw-doors  to  slide  against,  as  the  head 
of  water  with  a  rising  tide  may  be  on  the  down-stream  side  of  the  draw- 
doors.  The  draw-doors  in  all  these  instances,  being  large  and  heavy, 
are  counterbalanced  by  weights,  so  that  they  are  easily  raised,  a  point 
of  considerable  importance  for  the  Richmond  weir,  where  the  draw- 
doors  have  to  be  raised  and  lowered  again  each  tide,  except  in  flood- 
time  or  during  low  water  occurring  at  night,  when  they  are  kept  up. 
Each  draw-door  at  Richmond,  weighing  32  tons,  can  be  raised  in 
7  minutes ;  and  the  discharge  of  the  river  is  provided  for,  when  the  weir 
is  closed,  by  a  requisite  raising  of  the  draw-doors  from  their  sills.  The 
head  is  usually  insignificant  at  the  Richmond  weir,  except  when  the 
draw-doors  have  to  be  raised  at  low  tide  to  regulate  the  discharge ;  but 
in  consequence  of  the  adoption  of  free  rollers  and  counterbalance 
weights,  the  draw-doors  at  the  Belleek  weir  can  be  easily  raised,  by  one 
man,  against  a  head  of  i/\\  feet. 

An  overhead  footbridge  constitutes  an  essential  portion  of  draw- 
door  weirs ;  and  for  such  a  weir  to  be  used  in  flood-time  as  a  navigable 
pass,  it  would  be  necessary  to  have  a  high  enough  bridge,  and  to  raise 
the  gate  sufficiently,  to  afford  the  required  headway  for  vessels.  By  the 
adoption  of  free  rollers,  aided  by  counterbalance  weights,  it  has  been 
possible  to  give  draw-door  weirs  such  wide  openings  as  to  render  them 
practically  nearly  equivalent  to  movable  weirs,  in  providing  an  almost 
unimpeded  channel  for  the  discharge  of  floods.  The  remarkable  facility, 
indeed,  attained  in  moving  the  draw-doors  of  these  weirs,  has  made  it 
much  easier  and  quicker  to  open  or  close  these  weirs  than  most  systems 
of  movable  weirs ;  and  the  only  hindrances  in  the  way  of  their  more 
extended  use,  are  their  cost,  and  the  high  overhead  bridge  they  require. 

Movable  Weirs. 

Movable  weirs  are  essentially  temporary  barriers  placed  across  a 
river,  on  the  approach  of  the  dry  season,  to  maintain  the  water-level  for 
navigation  throughout  the  low  stage  of  the  river,  and  removed  entirely 
from  the  channel  when  floods  come  down;  though  these  weirs  are 
usually  divided  into  wide  bays,  by  masonry  piers,  for  convenience  in 
working ;  and  occasionally,  for  the  sake  of  economy,  the  sills  of  portions 
of  the  weirs  are  somewhat  raised  above  the  river-bed.  These  weirs 
may  be  divided  into  three  classes,  namely,  (i)  Frame  weirs,  (2)  Shutter 
weirs,  and  (3)  Drum  weirs,  the  first  and  second  of  which  comprise  some 
distinct  types.  The  weirs  of  the  larger  continental  rivers  are  generally 
composed  of  one  or  more  shallow  bays  near  one  bank,  sometimes  used 
for  regulating  the  flow,  and  one  or  two  navigable  passes,  with  deep  sills, 
in  the  centre  or  deepest  channel  of  the  river,  which  are  traversed  by 
vessels   in   flood-time   when   the   weir   has   been  removed,  and  when 
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the  lock  at  the  side  is  often  submerged,  and  consequently  inaccessible, 
and  navigation  along  the  open  river  is  both  more  convenient  and 
quicker  for  the  down-stream  traffic. 

I.  Fi-ame  Wars. 

A  frame  weir  consists  of  a  series  of  hinged,  iron  frames  placed  across 
the  river,  supporting  a  wooden  barrier,  formed  of  a  number  of  parts, 
which  constitutes  the  actual  weir  retaining  the  water  above  it,  and 
which  is  removed  and  replaced  by  men  standing  on  a  footbridge 
resting  on  the  frames.  There  are,  however,  four  types  of  frame  weirs, 
three  of  which  are  similar  in  regard  to  their  frames,  but  differ  in  the 
form  of  barrier  used  for  closing  the  weir ;  whilst  the  fourth,  and  newest 
type,  has  a  different  kind  of  frame,  and  a  different  method  for  removing 
the  frames  from  the  channel.  These  four  types  may  be  denominated, 
needle  weir,  sliding  panel  weir,  rolling-up  curtain  weir,  and  suspended 
frame  weir.  The  different  forms  of  barrier  in  the  first  three  types,  all 
rest  against  braced,  wrought-iron  frames,  built  up  of  angle-irons,  channel- 
irons,  T  irons,  and  bar  irons,^  placed  in  a  row  across  the  river,  at 
intervals  generally  of  between  three  and  four  feet,  upon  a  masonry 
apron  laid  on  the  river-bed,  and  hinged  at  the  bottom  so  that  they  can 
be  lowered  sideways  by  chains,  and  lie  almost  flat  at  the  bottom  of  the 
river  during  the  flood  season ;  whilst  when  the  frames  are  raised  and 
connected  by  bars,  a  footbridge  of  planks  or  of  hinged,  iron  plates  is 
readily  formed  along  the  top  across  the  river,  from  which  the  barrier 
forming  the  weir  is  put  in  place  or  removed  in  sections  (Figs.  207,  208, 
and  209,  p.  350). 

Needle  Weir. — The  earliest  type  of  movable  frame  weir  derived 
its  name  of  barrage  a  aiguilles,  or  needle  weir,  from  the  square  spars, 
termed  needles  in  France,  which  are  employed  for  closing  the  weir. 
These  spars,  about  2-1  to  3,  or  even  4  inches  square,  rounded  off  into 
the  form  of  a  handle  at  the  top,  are  ranged  close  together  in  a  con- 
tinuous row  across  the  river,  resting  against  a  projecting  sill  at  the 
bottom,  and  against  a  bar  connecting  the  up-stream  face  of  the  frames 
at  the  top,  giving  the  needles  a  little  inclination  up-stream  towards  the 
bottom  (Fig.  207,  p.  350).  The  discharge  of  the  river  can  be  regulated 
by  removing  some  of  the  needles,  or  even  by  pushing  a  sufficient  number 
forward  at  the  top,  and  keeping  them  in  position  by  blocks  of  wood. 

In  the  earlier  needle  weirs,  the  needles  being  of  a  fairly  manageable 
size,  were  readily  put  in  place  and  removed  by  the  weir-keeper ;  but 
when  the  height  of  the  weirs,  and,  consequently,  the  length  and  cross 
section  of  the  needles  were  increased,  hinged  bars  were  used  in  some 
cases  for  the  needles  to  rest  against,  which  could  readily  be  released 
and  displace  a  series  of  needles ;  and  in  other  instances,  iron  hooks 
have  been  attached  to  the  needles,  encircling  the  bar  against  which  they 
rest,  guiding  and  supporting  the  needles  in  their  descent  for  closing  the 
weir,  and  enabling  the  needles,  on  being  raised  by  a  winch  on  the 
footbridge  clear  of  the  sill,  to  revolve  down-stream  on  the  bar  into  a 

'  Proceedings  Inst.  C.E.,  vol.  Ix.  plate  2,  fig.  3,  and  plate  4. 
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floating  position,  so  as  to  open  the  weir,  from  whence  they  can  be 
removed  at  leisure. 

Some  of  the  largest  needle  weirs  on  the  Continent  have  been  erected 
across  the  Belgic  Meuse  and  the  Main,  in  depths  of  about  lo  feet ;  but 
this  type  of  weir  has  been  extended  to  a  depth  of  13  feet,  with  needles 
which  are  in  reality  beams,  in  the  weir  completed  at  Louisa,  across  the 


Fig.  207.— Needle  Weir. 


MOVABLE    FRAME    WEIRS. 
Fig.  208.  — Panel  Weir. 


Fig.  209.— Rollingup  Curtain 
Weir. 


Great  Sandy  River  in  the  United  States,  in  1897.  The  frames,  placed 
4  feet  apart,  are  light,  steel  structures,  so  designed  that  when  lowered 
on  to  the  river-bed,  they  lie  flat,  one  inside  the  ne.xt  in  front,  and  not 
partly  on  one  another  as  in  the  ordinary  frames,  reducing  the  depth  of 
the  recess  required  to  receive  and  protect  them.  The  white  pine 
needles  are  all  12  inches  wide,  and  are  85  feet  long,  3|-  inches  thick  at 
the  bottom  and  2\  inches  at  the  top  in  the  shallower  portion  of  the 
weir,  and  14-5  feet  long,  %\  inches  thick  at  the  bottom  and  i,\  inches 
at  the  top  across  the  navigable  pass.^  The  needles  are  put  in  place  and 
removed  by  means  of  chains  worked  by  a  derrick  erected  on  a  special 
boat,  and  attached  to  handles  provided  for  the  purpose  at  the  top  of  the 
needles.  A  shallow  groove  cut  in  each  side  of  the  needles  of  the  pass, 
enables  leakage  between  the  needles  to  be  prevented,  if  necessary,  by 
the  insertion  of  strips  of  rubber  in  these  grooves. 

Sliding  Panel  Weir. — The  defects  of  the  ordinary  forms  of 
needles,  namely,  the  thickness  not  being  proportioned  to  the  pressure, 
the  needles  becoming  too  heavy  for  deep  weirs,  and  undue  leakage 
occurring  through  the  numerous  joints,  though  got  over  at  the  Great 
Sandy  River  weir,  on  the  condition  of  having  to  use  special  machinery 

*   Tra7isactioiis  of  the  American  Society  oj  Civil  Engineers^  vol,  xxxix.  pp.  460- 
487,  and  plates  15,  16,  and  17, 
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for  closing  and  opening  the  weir,  have  been  obviated  in  a  more  simple 
and  manageable  manner,  by  substituting  wooden  panels  sliding  in 
grooves  between  each  pair  of  frames,  for  the  needles  (Fig.  208,  p.  350). 
These  panels  can  be  varied  in  thickness  according  to  the  depth  af  which 
they  are  to  be  placed ;  there  are  only  two  or  three  horizontal  joints 
in  each  row  of  panels,  weighted  by  the  panels  above  them ;  and  by 
increasing  the  number  of  panels,  or  reducing  the  width  between  the 
frames,  they  can  be  readily  adapted  to  any  height  of  weir,  without 
becoming  too  heavy  for  the  weir-keeper  to  put  in  place,  from  the  foot- 
bridge, with  a  boat-hook  encircling  the  iron  loop  at  the  top  of  each 
panel,  and  to  raise  by  a  hook  and  chain  worked  by  a  crab  travelling  on 
the  footbridge. 

This  form  of  weir  was  first  used  for  some  weirs  on  the  River 
Moskowa ;  it  was  also  adopted  for  the  regulating  portion  of  the 
Mulatiere  weir  across  the  Sa6ne  at  Lyons  j  and  it  is  in  operation,  on  a 
larger  scale,  at  the  reconstructed  Suresnes  weir  across  the  Seine  below 
Paris,^  where  four  panels,  each  /\,\  feet  high  and  4  feet  wide,  slide  down 
grooves  between  each  pair  of  frames,  20  feet  in  height,  and  retain  a 
head  of  lof  feet  above  the  weir,  in  a  depth  of  water  of  about  17  feet 
(Fig.  208). 

RoUing-up  Curtain  Weir. — Another  fairly  watertight,  easily 
worked  barrier  for  closing  frame  weirs,  consists  of  a  curtain  com-posed 
of  a  series  of  horizontal,  wooden  laths  increasing  in  thickness  down- 
wards, and  connected  by  watertight  hinges,  which  is  rolled  up  from  the 
bottom  by  a  pair  of  endless  chains  worked  by  a  crab  travelling  along 
the  footbridge.  The  curtain,  about  l\  feet  wide,  rests,  when  let  down, 
against  two  frames,  and  extends  beyond  them  on  each  side  for  the 
width  of  half  the  space  between  two  frames,  leaving  only  a  slit,  \\ 
inches  wide,  between  it  and  the  adjacent  curtain,  to  afford  clearance 
for  working,  through  which  the  only  leakage  across  the  weir  takes  place. 
These  curtains  were  first  employed  in  1880,  for  closing  the  new  weir 
across  the  Lower  Seine  at  Port  Villez  (Fig.  209,  p.  350)  ;  and  they 
have  since  been  adopted  for  several  of  the  more  recent  weirs  on  the 
same  section  of  the  river.  They  are  readily  raised  from  the  bottom 
to  any  desired  extent  for  regulating  the  discharge ;  and  they  can  each 
be  entirely  rolled  up,  or  lowered,  in  about  ten  minutes  by  aid  of  the 
crab.  These  rolling-up  curtains  provide  a  superior  barrier  for  closing 
frame  weirs  than  sliding  panels,  in  respect  of  facility  of  manipulation 
and  rapidity  in  opening  and  closing  the  weir ;  but,  on  the  other  hand, 
they  are  more  costly  and  less  durable  than  panels,  they  create  a  con- 
siderable scour  at  the  bottom  when  partially  rolled  up  to  regulate  the 
discharge,  and  they  afford  more  scope  for  leakage  in  the  interval 
between  them,  than  panels  properly  put  down. 

Suspended  Frame  Weir. — In  the  ordinary  forms  of  frame  weirs 
just  described,  though  the  movable  barriers  closing  these  weirs  can  be 
stored  away  when  the  weir  is  open  during  the  flood  season,  the  frames 
have  to  lie  flat  on  the  bed  of  the  river,  exposed  to  the  chance  of  injury 

'  Aniiales  des  Fonts  et  Chanssees,  1889  (2),  p.  63,  and  plates  36  42. 
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from  any  heavy  drift  the  river  may  bring  down  in  flood-time,  and  are 
liable  to  be  strained  in  being  lowered  on  one  another  under  water,  and 
raised  again.  The  comparative  freedom,  however,  of  these  frames  from 
serious  injury,  is  adequately  proved  by  their  extensive  employment  on 
the  Continent  of  Europe,  and  in  the  United  States.  Nevertheless, 
rivers  bringing  down  large  quantities  of  detritus  might  bury  the  frames 
with  deposit  towards  the  close  of  the  flood  season ;  and  it  was  with 
the  view  of  canalizing  the  Rhone  several  years  ago,  that  the  idea  of 
suspended  frames  was  conceived.  Though  the  suggested  scheme  was 
never  attempted  on  the  Rhone,  the  system  of  frames  suspended  from 
a  wide,  overhead  bridge,  has  been  adopted  for  two  of  the  more  recent 
weirs  on  the  Lower  Seine,  namely,  at  Poses  and  Port-Mort^  (F'g-  210). 
The  frames,  braced  in  pairs,  are  hinged  and  suspended  from  the 

SUSPENDED    FRAME    WEIR    W^ITH    BRIDGE. 
Fig.  210. — Poses  Weir,  Navigable  Pass. 
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underside  of  the  bridge,  and  can  be  hung  almost  vertically,  so  as  to 
abut  against  a  sill  at  the  bottom,  for  closing  the  weir  by  the  aid  of 
rolling-up  curtains,  or  can  be  lifted  by  a  chain,  worked  by  a  movable 
winch  from  the  bridge,  into  a  horizontal  position  on  the  approach  of 
floods,  thereby  removing  all  the  movable  parts  of  the  weir  out  of  the 
river.  The  rolling-up  curtains  are  worked  from  a  small  footbridge 
formed  by  a  series  of  hinged  brackets  let  down  at  the  back  of  each 
frame  when  in  place.  The  piers  carrying  the  overhead  bridge,  with 
spans  of  99  to  io6|-  feet,  divide  the  weir  into  separate  bays,  across 
the  shallower  of  which,  the  girders  are  only  raised  sufficiently  to  be  out 
of  the  reach  of  the  highest  floods ;  but  across  the  navigable  passes,  the 
bridge  has  to  be  placed  high  enough  to  afford  the  requisite  clear 
headway  of  i6|  feet  above  the  highest  navigable  level,  with  the  frames 

'  Proceedings  Inst.  C.E.,  vol.  l.xxxiv.  p.  234,  and  plate  3. 
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raised  underneath  the  girders  (Fig.  210).  The  curtains,  which  can,  if 
necessary,  each  be  rolled  up  or  lowered  in  the  deepest  passes  in  13  and 
7  minutes  respectively,  rest  and  remain  on  the  frames  when  these  are 
raised ;  the  raising  of  all  the  frames  of  the  seven  passes  of  Poses  weir, 
with  a  total  opening  of  693  feet,  can  be  accomplished  by  five  men,  with 
one  electric  winch,  in  12  hours,  and  they  can  be  lowered  in  7  hours; 
and  by  using  a  steam  winch  as  well,  the  whole  of  the  weir  can  be  fully 
opened  by  twelve  men  in  7  hours,  and  the  frames  lowered  again  in 
3^  hours.^  This  period  of  opening  is,  indeed,  very  long  in  comparison 
with  the  rapid  lifting  of  the  draw-doors,  or  gates,  at  Richmond  weir ;  but 
the  operation  has  only  to  be  effected  at  the  Seine  weirs  on  the  approach 
of  a  high  flood ;  there  is,  moreover,  ample  time  available  for  opening 
these  weirs,  the  curtains  being  raised  gradually  in  the  ordinary  course 
as  the  discharge  increases,  and  the  weir-keepers  are  on  the  spot ;  whilst 
the  passes  on  the  Lower  Seine  are  considerably  wider  than  at  Richmond, 
and  the  headway  which  must  be  provided  in  flood-time  is  greater.  In 
this  form  of  weir,  however,  as  in  draw-door  weirs,  an  overhead  bridge 
is  a  necessity,  from  which  other  forms  of  weirs  are  exempt.  The  lock 
and  weir  at  Poses  furnish  an  interesting  recent  application  of  electricity, 
generated  by  a  turbine  actuated  by  the  fall  of  water  at  the  weir,  to  the 
working  of  the  lock-gates  and  sluices,  the  opening  and  closing  of  the 
weir,  and  the  lighting  of  the  lock  and  weir  at  night. 

2.  Shutter   Weirs. 

Shutter  weirs  consist  of  a  row  of  large  panels,  or  shutters,  hinged  to 
the  apron  of  the  weir  or  to  iron  trestles,  which  when  the  weir  is  closed 
are  kept  raised  against  the  river,  somewhat  inclined  down-stream  towards 
the  top,  by  resting  either  against  a  row  of  reversed  shutters  at  their 
upper  ends,  or  on  a  series  of  central,  iron  props  hinged  to  the  centre 
of  the  back  of  each  shutter,  and  fitting  at  their  lower  extremities  into 
cast-iron  shoes  fastened  on  the  apron  and  supporting  the  props  (Figs. 
211  and  212,  p.  354). 

Bear-trap  Weir. — The  earliest  form  of  shutter  weir,  erected  first 
in  the  United  States,  and  known  there  as  the  bear-trap,  and  sub- 
sequently introduced  into  France  for  a  small  weir  across  the  Marne  at 
La  Neuville-au-Pont,^  consists  of  two  shutters,  or  gates,  abutting  against 
one  another  at  an  angle  at  the  top  when  raised  for  closing  the  weir, 
the  up-stream  one  forming  the  weir  and  the  down-stream  one  acting  as 
a  support,  each  shutter  turning  on  a  horizontal  axis  laid  across  the  apron 
of  the  weir,  so  that  they  can  be  either  raised  to  close  the  weir,  or 
lowered  so  as  to  lie  flat  one  on  the  other  on  the  bed  of  the  river. 
This  form  of  weir  fell  into  disuse  for  some  time,  owing  to  defects  in 
working;  but  it  has  recently  been  revived  again  in  America  with  im- 
provements in  the  design,  one  of  the  best  types  being  shown  in  Fig. 

'  "  Navigation  de  la  Seine  de  Paris  a  Rouen,''  A.  Camere,  Paris,  1900,  pp.  i  -16  ; 
and  "  Notice  sur  les  Nouveaux  Types  de  Barrage  appliques  sur  le  Basse  Seine," 
A.  Camere,  Paris,  igoo,  p.  7. 

2  "  Rivers  and  Canals,"  2nd  edition,  189C,  vol.  i.  p.  132,  and  plate  4,  fig.  15. 

2  A 


354   BEAR-TRAP,   AND   SHUTTER    WEIR    WITH  BRIDGE. 

211,  which,  placed  across  the  opening  of  a  weir  80  feet  in  width,  has 
been  readily  raised,  lowered,  or  put  in  any  intermediate  position,  under 
a  maximum  head  of  16  feet,  by  means  of  chains  worked  by  one  man 
turning  a  winch.^     Moreover,  a  bear-trap  weir  of  the    older  type,  in 


BEAR-TRAP    WEIR. 
Fig.  211. 
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which  the  shutters  were  designed  to  be  raised  by  the  water-pressure 
admitted  underneath  them  by  culverts  bringing  water  from  the  upper 
pool,  has  been  erected  on  the  Ohio  across  a  drift  pass,  52  feet  wide,  in 
the  Davis  Island  weir,  owing  to  its  being  more  easily  raised  again  at  a 

MOVABLE    SHUTTER    WEIR. 
Fig.  212.— Port-a-l'Anglais  Weir,  Navigable  Pass. 
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low  stage,  after  the  drift  has  been  let  through,  than  the  French  type  of 
shutters  (Fig.  212),  which  close  the  rest  of  the  weir.  Hitherto  it  has 
not  proved  practicable  to  adopt  this  form  of  shutter  weir  to  navigable 
passes,  owing  to  the  insufficiency  of  the  head  of  water  for  raising  the 
shutters  in  a  deep  pass;  and,  moreover,  the  considerable  inclination  of 

'  Proceedings  Inst.  CM,,  vol.  cxxix,  p.  258,  and  plate  6,  fig.  2. 
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the  shutters  when  raised,  and  the  wide  apron  required  for  the  two  shutters, 
render  the  shutters  very  large,  and  the  form  of  weir  costly  for  deep 
passes. 

Shutter  Weir  with  Trestle  and  Prop. — The  ordinary  form  of 
shutter  weir  used  in  France,  Belgium,  and  the  United  States,  consists  of 
a  row  of  wooden  or  iron  shutters  turning  on  a  horizontal  axis  at  the  back, 
or  down-stream  side  of  the  shutter,  placed  a  little  above  the  centre 
of  pressure  of  the  shutter,  and  supported  on  an  iron  trestle  which 
is  hinged  to  the  apron  of  the  weir,  and  assumes  an  upright  position 
when  the  weir  is  closed,  with  the  shutters  inclining  over  somewhat  down- 
stream at  the  top  and  abutting  against  a  sill  at  the  bottom  (Fig.  212). 
The  hinged  trestle  and  shutter  is  supported  in  position,  when  raised,  by 
an  iron  prop  resting  against  a  cast-iron  shoe  at  its  lower  end  ;  and  when 
the  prop  is  released  from  its  shoe,  either  by  a  tripping  bar  laid  on  the 
apron,  provided  with  projecting  teeth  at  intervals,  which  when  worked 
from  the  bank  draw  the  props  sideways  out  of  their  shoes,  or  by  a  slight 
pull  of  the  props  up-stream  by  means  of  chains  fastened  to  the  bottom  of 
the  shutters,  the  unsupported  trestles  and  shutters  fall  flat  on  the  apron 
over  the  props,  as  shown  by  the  dotted  lines  in  Fig.  212.  The  weir  is 
reinstated  by  pulling  up  each  shutter  successively,  in  a  horizontal  position, 
from  a  special  boat,  or  from  a  footbridge  on  movable  frames,  and  thereby 
raising  the  trestle  and  replacing  the  prop  in  its  shoe.  The  shutters,  which 
are  usually  made  between  3  and  4  feet  wide,  have  necessarily  small 
intervals  left  between  them  for  clearance,  through  which  leakage  occurs, 
and  which  have  occasionally  been  closed  by  wooden  laths  laid  over  the 
apertures  on  the  up-stream  side  during  the  dry  weather. 

Originally  it  was  supposed  that  the  smaller  shutter  weirs  across  the 
shallow  passes,  would  regulate  the  water-level  of  the  river  above  them 
automatically,  by  the  tipping  down  of  the  balanced  shutters  as  the  river 
rose ;  but  the  tipping  occurred  too  suddenly,  and  the  shutters  did  not 
right  themselves  till  the  river  had  been  considerably  lowered.  Accord- 
ingly, the  regulation  of  the  discharge  at  a  shutter  weir,  when  not  effected 
by  a  special,  shallow,  regulating  pass,  like  the  needle  weirs  alongside  the 
shutter  weirs  on  the  Upper  Seine,  is  accomplished,  either  by  partially 
tipping  some  of  the  shutters  by  means  of  chains  from  a  footbridge  on 
frames,  which  has  often  been  added  for  facilitating  the  working  of  shutter 
weirs,  or  by  the  opening  of  butterfly  valves  revolving  on  a  horizontal 
axis,  resembling  small  shutters,  in  the  upper  panels  of  the  shutters,  either 
automatically  with  the  rise  of  the  water-level,  or  by  aid  of  a  push  with  a 
boat-hook. 

Some  of  the  largest  shutters  of  this  type  have  been  placed  in  the 
navigable  pass,  340  feet  wide,  of  the  weir  across  the  Saone  at  Lyons,  being 
14J  feet  high  and  J,\  feet  wide,  made  of  iron,  and  having  butterfly  valves 
5  feet  high  by  3  feet  wide ;  and  these  shutters  are  readily  raised  and 
lowered  from  a  footbridge  on  frames.  A  footbridge  was  provided  for 
working  the  shutter  weir  across  the  Ohio  at  Davis  Island,  as  the  drift  and 
gravel  brought  down  by  the  river,  and  the  width  of  the  pass  of  559  feet, 
precluded  the  adoption  of  a  tripping  bar ;  but  the  injuries  to  the  frames 
of  the  bridge  caused  by  the  accumulations  of  drift  and  floating  ice,  have 
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led  to  the  employment  of  a  pusher,  worked  from  a  boat,  for  releasing  the 
props  of  this  weir.  The  shutters  of  the  eight  movable  weirs  on  the  Great 
Kanawha  River,  are  supported  by  rectangular  iron  frames  hinged  to  the 
apron,  in  which  the  lower  half  of  the  shutters  revolve,  in  place  of  trestles, 
and  are  worked  in  some  cases  by  tripping  bars,  and  in  other  instances 
from  a  footbridge ;  and  these  weirs,  which,  like  the  weir  on  the  Ohio, 
have  to  be  frequently  opened  at  times  for  the  passage  of  sudden  floods, 
are  lowered  in  between  one  and  two  hours,  except  when  delayed  by  drift 
or  ice,  and  raised  again  in  4^  to  7  hours.  In  1895-6,  one  of  these  weirs 
was  raised  and  lowered  six  times  within  six  months. 

The  advantage  of  this  form  of  weir,  like  that  of  the  bear-trap,  is  that 
it  can  be  quickly  opened,  by  a  tripping  bar  or  pusher,  on  the  approach  of 
a  sudden  flood,  leaving  the  channel  quite  open  for  the  discharge  of  the 
flood-waters,  the  descent  of  drift  and  floating  ice,  and  the  passage  of 
vessels.  The  addition  of  a  footbridge  on  frames  to  the  shutter  weir,  for 
facilitating  its  regulation  and  working,  renders  the  shutter  weir  more 
complicated  and  costly  than  the  ordinary  frame  weir,  closed  by  needles, 
panels,  or  roUing-up  curtains  (compare  Figs.  207,  208,  and  209,  p.  350, 
with  Fig.  212,  p.  354);  prolongs  the  period  required  for  the  complete  opening 
of  the  channel ;  and  makes  the  shutter  weir  as  unsuitable  for  the  sudden 
passage  of  masses  of  drift  down  the  river,  as  the  ordinary  frame  weir. 

Remarks  on  Shutter  Weirs.— Other  forms  of  shutter  weirs  have 
been  used,^  especially  the  double  shutters,  closing  some  Indian  irrigation 
weirs,  in  which  the  main  shutters,  hinged  to  the  apron,  rise  with  the 
stream,  and  have  to  be  controlled  in  their  ascent  by  hydraulic  brakes  ; 
but  the  two  forms  described  above  are  the  only  ones  at  all  in  common 
use,  at  the  present  time,  in  connection  with  the  canalization  of  rivers. 


3.  Drum    Weirs. 

The  drum  weir  is  composed  of  an  upper  and  an  under  wrought-iron 
paddle  making  a  quarter  of  a  revolution  round  a  central,  horizontal  axis 
laid  along  the  sill  of  the  weir  (Fig.  2 13).  The  straight,  upper  paddle  forms 
the  weir  when  raised ;  and  the  slightly  larger  under  paddle,  which  is 
made  crooked  to  allow  of  the  admission  of  water  above  it  when 
horizontal,  revolves  in  the  quadrant  of  a  cylinder  constructed  below  the 
sill  of  the  weir,  constituting  the  drum,  and  closes  or  opens  the  weir  ac- 
cording to  the  adjustment  of  the  pressure  from  the  upper  pool  on  its  two 
faces,  by  means  of  see-saw  sluice-gates  regulating  the  connection,  through 
sluices  in  the  pier,  between  the  upper  and  lower  pools  and  the  upper  and 
lower  portions  of  the  drum.  The  control  of  the  drum  weir  is,  indeed,  so 
perfect,  that  the  upper  paddle  can  be  lowered  and  maintained  at  any 
angle  between  the  vertical  and  the  horizontal,  for  regulating  the  discharge 
of  the  river,  and  raised  again  against  the  full  current  through  the  open 
weir,  into  any  desired  position. 

'  "Rivers  and  Canals,"  2nd  edition,  1896,  vol.  i.  pp.  133-135  and  141,  and 
plate  4,  figs.  12,  13,  and  14  ;  and  Proceedings  Inst,  C.E.,  vol.  )x.  pp.  33  and  44,  and 
plale  5. 
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Drum  Weirs  in  France. — The  shallow,  regulating  passes  of  the 
twelve  weirs  on  the  River  Marne,  constructed  in  1867-69,  are  controlled 
by  a  row  of  the  upper  paddles  of  drum  weirs,  3-|-  feet  high  and  4I  feet 
wide,  which  can  be  completely  raised  or  lowered  in  3  or  4  minutes,  or 
placed  at  any  angle,  by  a  man  on  the  bank  working  the  sluice-gates. 
These   weirs   have    worked    per- 

DRUM   WEIR. 
Fig.  213.— Charlottenburg:  Navigable  Pass. 
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fectly,  without  needing  repairs; 
but  the  system  has  not  been 
adopted  elsewhere  in  France, 
probably  on  account  of  the  large 
cost  involved  in  the  construction 
of  the  drum,  which  has  to  be 
carried  deeper  below  the  sill  of 
the  weir  than  the  actual  weir  rises 
above  it. 

Drum  Weirs  in  Germany. 
— In  spite  of  the  cost  of  the 
drum,  the  merits  of  the  drum 
weir  for  regulating  the  discharge 
of  a  river  and  rapidly  openmg 
and  closing  a  pass,  have  led  to 
its  adoption  across  the  timber 
passes  at  the  River  Main  weirs, 
and  for  a  navigable  pass  on  the  River  Spree  at  Charlottenburg. 

A  special  channel  has  been  provided  at  each  of  the  weirs  on  the 
canalized  Main  for  the  passage  of  rafts  of  timber,  situated  alongside  the 
bank  on  the  opposite  side  of  the  river  to  the  lock  (Fig.  198,  p.  341),  across 
the  up-stream  end  of  which  a  drum  weir  has  been  placed,  closing  the  pass 
by  a  single  upper  paddle,  3  9^  feet  wide,  and  reaching  a  height,  when  raised, 
of  5  feet  7  inches  above  the  sill.^  These  weirs  can  be  readily  lowered  to 
any  extent  for  regulating  the  discharge  of  the  river,  and  thereby  obviate 
the  necessity  for  the  displacement  of  any  of  the  needles  of  the  adjacent 
needle  weirs ;  and  the  passes  can  be  rapidly  opened  for  the  passage  of 
timber  down-stream,  and  closed  again  without  difficulty  against  the  full 
rush  of  water  through  the  pass. 

The  largest  drum  weir  hitherto  constructed  closes  the  navigable  pass 
of  the  Charlottenburg  weir  across  the  River  Spree  near  Berlin,  by  means 
of  a  single  upper  paddle,  32^  feet  wide,  with  its  top  9^  feet  above  the  sill , 
of  the  weir,  when  raised ;  ^  whilst  the  drum  has  been  carried  down  about 
1 1  feet  below  the  sill,  and  is  enclosed  in  massive  masonry  resting  upon 
a  concrete  foundation  (Fig.  213). 

Drum  Weir  in  the  United  States. — A  peculiar  form  of  drum 
weir  has  been  constructed  on  the  Osage  River  near  its  confluence  with 
the  Missouri,  where,  instead  of  the  paddles,  a  hollow,  wooden,  cylindrical 
sector,  stiffened  inside  by  iron  stays,  forms  the  weir.     This  cylindrical 

'  Zeitsdiriftfiir  Bauweseu,  1888,  p.  19,  and  plate  17  ;  and  Proceedings  Inst.  C.E., 
vol.   xcvi.  p.  igi. 

'  Zeitschrift  fiir  £auwesen,  18S6,  p.  33S,  and  plates  31  and  32  ;  and  Proceedings 
Insl.  C.E.,  vol.  xcvi.  p.  192. 
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sector,  turning  on  a  horizontal  axis,  is  raised  out  of  tlae  drum  by  the 
water-pressure  from  the  upper  pool,  on  its  under-side,  to  close  the  weir, 
and  falls  again  into  the  drum  on  the  removal  of  the  pressure  for  the 
opening  of  the  weir ;  but  a  triangular  space  is  left  between  the  under-side 
of  the  lowered  sector  and  the  vertical  side  of  the  quadrantal  drum, 
through  which  the  pressure  from  the  water  of  the  upper  pool  can  be  ad- 
mitted for  closing  the  weir  again.'-  Provision  has  also  been  made  for 
raising  the  sector  to  close  the  weir  when  the  difference  of  head  is  insuf- 
ficient, by  forcing  air  into  the  lowered  sector  through  a  pipe,  so  as  to  raise 
it  by  rendering  it  buoyant.  The  crest  of  the  weir  when  fully  raised,  will 
be  7  feet  above  the  sill ;  and  the  radius  of  the  drum,  as  well  as  its  maxi- 
mum depth  below  the  sill,  is  9  feet.  The  estimated  cost  of  this  weir  is 
only  about  £2>°  psr  lineal  foot,  owing  to  its  being  mainly  constructed  of 
timber ;  whereas  the  cost  of  the  Charlottenburg  drum  weir  reached 
nearly  five  times  this  rate,  which  can  only  be  partially  attributed  to  about 
2\  feet  greater  height  of  weir,  and  the  costly  accessories  of  the  overhead 
bridge  and  its  supports,  quite  independent  of  the  weir. 

Remarks  on  Movable  Weirs. — The  value  of  movable  weirs  on 
rivers  consists,  not  merely  in  leaving  the  channel,  and  consequently  the 
discharge,  quite  unimpeded  in  flood-time,  but  also  in  enabling  vessels  to 
navigate  the  river  freely  during  the  high  stages  of  the  river,  and  especially 
during  floods  when  the  submergence  of  the  locks,  which  is  liable  to  occur 
on  Continental  and  American  rivers  during  the  flood  season,  would 
otherwise  put  a  stop  to  navigation. 

The  needle  weir  combines  the  advantages  of  cheapness  and  simplicity 
for  weirs  of  moderate  height  j  whilst  in  the  United  States,  the  employ- 
ment of  a  floating  derrick  has  enabled  the  system  to  be  extended  to 
greater  depths  of  water.  The  adoption,  moreover,  of  sliding  panels  or 
roliing-up  curtains,  makes  the  ordinary  frame  weir  available  up  to  the 
limit  of  height  and  weight  at  which  the  frames  cease  to  be  readily  raised  ; 
whilst  the  use  of  suspended  frames  enlarges  the  scope  of  the  frame  weir, 
and  increases  its  security  and  ease  of  working,  under  the  condition  of  the 
additional  cost  of  an  overhead  bridge  with  high  piers. 

The  simple  shutter  weir  can  be  rapidly  opened  across  passes  of 
moderate  width  by  means  of  a  tripping  bar,  lowering  the  shutters  in  suc- 
cessive groups,  or  somewhat  more  slowly  but  surely  by  aid  of  a  pusher 
from  a  boat;  and  as  it  offers  no  obstructions  to  drift  and  floating  ice,  it  is 
a  convenient  form  of  weir  for  rivers  subject  to  frequent,  sudden  floods, 
and  bringing  down  large  masses  of  drift.  The  addition  of  a  footbridge, 
though  facilitating  the  regulation  of  the  discharge  and  the  raising  and 
lowering  of  the  shutters,  increases  considerably  the  cost,  prolongs  the 
time  required  for  fully  opening  or  closing  the  weir,  and  offers  a  liability  to 
injury  from  the  accumulation  of  drift  against  the  frames  of  the  footbridge 
and  the  shocks  of  floating  ice. 

The  drum  weir  provides  a  perfect  movable  barrier  across  passes  which 
have  to  be  frequently  and  rapidly  opened  and  closed,  or  for  regulating 

'  "  Report  of  the  Chief  of  Engineers,  U.S.  Army,  for  the  year  1898,"  part  vi. 
p.  3546,  and  plate ;  and  Transactions  of  the  American  Society  of  Civil  Engineers, 
vol.  xxxix.  p.  555. 
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the  discharge  of  a  river,  on  account  of  the  ease  with  which  it  is  worked, 
and  the  precision  with  wliich  its  movements  are  controlled.  The  sole 
objection  to  its  more  extended  use  is  its  cost,  owing  to  the  depth  to 
which  the  drum  has  to  be  carried  below  the  sill  of  the  weir;  though 
under  the  special  conditions  of  the  Osage  River,  and  the  extensive 
employment  of  timber,  this  objection  appears  to  have  been  overcome  in 
the  drum  weir  across  that  river.  Moreover,  where  perfect  control  of  the 
passage  through  a  special,  narrow  pass  of  a  weir  is  of  primary  importance, 
as  at  the  timber  passes  on  the  Main,  and  the  navigable  pass  at 
Charlottenburg,  the  remarkable  efficiency  of  the  drum  weir  in  this 
respect  may  render  its  cost  quite  a  secondary  consideration. 


CHAPTER   XXII. 

IMPROVEMENT   OF   RIVER    OUTLETS  OBSTRUCTED 
BY  DRIFT,   AND  TIDELESS  DELTAIC  OUTLETS. 

Changed  condition  of  rivers  towards  their  outlet — Tideless  and  tidal  rivers, 
differences  in  conditions — Improvement  of  Kiver  Outlets  obstructed 
toy  Drift:  jetties  at  outlets  of  rivers,  diversion  of  outlet  by  drift, 
instances,  fixed  and  deepened  by  jetties,  examples — Improvement  of 
Deltaic  Outlets  of  Tideless  Rivers  :  formation  of  deltas,  origin  and 
position  of  bars  ;  conditions  affecting  advance  of  delta,  illustpated  by 
examples ;  alluvium  in  proportion  to  discharge,  and  its  nature  in 
deltaic  rivers ;  operations  tried  at  deltaic  outlets  of  tideless  rivers,  failure 
of  harrowing  and  dredging  bars,  adoption  of  jetties  ;  embankment  of 
east  outlet  of  Rhone,  description,  effect,  reason  of  failure  ;  jetties  at 
Sulina  mouth  of  Danube,  description,  effect  on  bar,  dredging ;  jetties 
at  South  Pass  outlet  of  Mississippi,  description,  lowering  of  bar, 
decreasing  depth  in  front ;  remarks  on  jetty  system,  results  at  Sulina 
and  South  Pass  compared. 

Rivers  on  approaching  the  sea  become  more  uniform  in  their  flow, 
have  a  larger  discharge  on  account  of  the  influx  of  their  various  tribu- 
taries and  the  increase  in  their  drainage-area,  and  combine  a  smaller 
fall  with  a  larger,  and  generally  a  deeper  channel,  than  in  the  upper 
portions  of  their  course  ;  and  they  are,  consequently,  better  adapted  for 
navigation  than  higher  up.  They  are,  however,  very  liable  to  flow 
through  a  shallow,  shifting  channel  on  expanding  into  a  wide  sandy 
estuary  before  reaching  the  seacoast,  and  to  be  seriously  obstructed  by  a 
bar  at  their  outlet.  The  increase  in  the  size  of  rivers  in  the  lower  part 
of  their  basin,  necessitates  a  corresponding  increase  in  the  scale  of  the 
works  required  for  their  improvement;  but,  at  the  same  time,  their 
possible  capabilities  for  serving  as  a  highway  for  large  vessels  are  con- 
siderably greater  if  properly  developed,  and  if  natural  obstacles  are 
removed  by  suitable  works. 

Tideless  and  Tidal  Rivers. — In  the  neighbourhood  of  their 
otitlets,  rivers  must  be  divided  into  two  quite  distinct  classes,  according 
as  the  sea  into  which  they  flow  is  tideless  or  tidal.  In  the  first  case,  the 
size  of  the  outlet  channel  of  a  river  is  proportionate  to  its  discharge ; 
and  the  river  emerges  into  an  inert  mass  of  water  which  gradually 
arrests  the  outflowing  current.     Where,  however,  on  the  contrary,  the 
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sea  is  tidal  at  tiie  mouth  of  a  river,  the  tide  flows  up  the  river  and  ebbs 
out  again,  for  a  distance  depending  upon  the  rise  of  tide,  the  flatness  of 
the  river-bed,  and  tlie  facility  of  influx,  and  generally  maintains  a 
channel,  especially  near  the  outlet,  far  larger  than  could  possibly  be 
formed  by  the  unaided  fresh-water  discharge  of  the  river.  Accordingly, 
rivers  flowing  into  tideless  seas  are  only  suited,  under  favourable  con- 
ditions or  after  improvements,  for  affording  access  to  large  vessels,  if 
they  drain  a  large  basin  and  have  a  fairly  good  discharge  at  their  lowest 
stage,  like  the  Danube,  the  Mississippi,  and  the  Amazon ;  whereas 
rivers  draining  quite  small  basins,  and  insignificant  in  size  above  their 
tidal  limit,  may,  in  consequence  of  a  good  tidal  rise  in  the  sea  at  their 
mouth,  and  the  resulting  large  tidal  flow  and  ebb  in  their  channel,  be 
accessible  in  the  lower  part  of  their  tidal  portion  to  vessels  of  the  largest 
draught,  like  the  Thames,  the  Severn,  the  Mersey,  and  the  Humber. 
These  two  classes  of  rivers  are,  accordingly,  subject  to  entirely  different 
conditions,  necessitating  quite  distinct  methods  of  improvement,  with 
the  sole  exception  that,  in  certain  cases,  their  outlets  are  equally 
exposed  to  obstruction  by  the  littoral  drift,  brought  along  the  coast 
under  the  action  of  the  prevalent  winds  by  means  of  the  waves,  tending 
to  form  a  continuous  beach  across  the  mouth  of  the  river. 


Improvement  of  River  Outlets  obstructed  by  Drift. 

Jetties  at  the  Outlets  of  Rivers. — On  an  exposed  seacoast, 
where  there  is  a  considerable  drift  of  sand  or  shingle  along  the  shore, 
in  accordance  with  the  direction  of  the  prevailing  winds,  the  outlet 
channel  of  the  river  formed  by  its  discharge,  or,  on  a  tidal  coast,  by  the 
combined  fresh-water  discharge  and  tidal  ebb,  is  more  or  less  obstructed 
by  the  travel  of  the  drift,  which  is  only  prevented  from  forming  a  con- 
tinuous line  of  sloping  beach  by  the  action  of  the  outflowing  current 
forcing  a  passage  for  itself  across  the  foreshore.  Where  the  issuing 
current  is  feeble  and  the  drift  considerable,  the  river  is  liable  to  be 
deflected  from  its  direct  outlet,  and  to  be  forced  to  flow  parallel  to  the 
shore  in  the  direction  of  the  drift,  till  the  accumulation  of  its  waters  in 
flood-time,  or  its  reaching  a  weak  spot  in  the  barrier  between  it  and  the 
sea,  enables  it  at  last  to  force  an  outlet  for  itself  across  the  beach.  Thus 
the  River  Yare  was  formerly  driven  4  miles  southwards  from  its  old  direct 
outlet  at  Yarmouth,  by  the  drift  of  sand  and  shingle  brought  along  from 
the  north  by  north-easterly  gales  (Fig.  214,  p.  362);  the  River  Adur  was 
forced  to  find  a  new  outlet,  in  the  eighteenth  century,  about  3  or  4  miles 
to  the  east  of  its  former  mouth  at  Old  Shoreham,  by  the  travel  of  shingle 
resulting  from  south-westerly  gales  ;  whilst  the  mouth  of  the  River  Adour, 
falling  into  the  stormy  Bay  of  Biscay,  was  in  old  times  shifted  as  much  as 
t8  miles  by  the  action  of  violent  storms  on  the  sand  and  shingle  forming 
the  beach.  In  all  these  instances,  the  shifting  outlets  were  finally  fixed  by 
parallel  timber  or  masonry  jetties,  leading  the  rivers  direct  into  the  sea  at 
the  most  convenient  available  sites  ;  whilst  the  jetties,  by  being  carried 
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across  the  beach,  direct  the  scour  of  the  issuing  current  so  as  to  maintain 
an  outlet  channel  leading  into  deep  water. 

The  outlet  also  of  the  River  Maas  has  been  greatly  improved  for 
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RIVER  OUTLET  DIVERTED    BY   DRIFT. 
Fig.  214.— River  Yare. 
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STRAIGHT   CUT   WITH    JETTY    OUTLET. 
Fig.  215.— River  IVIaas. 
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navigation  by  abandoning  the  natural,  winding,  shallow  outlet  channel, 
and  substituting  a  straight  cut  across  the  Hook  of  Holland ;  and  this 
new  direct  channel  is  led  across  the  beach  into  deep  water  between 
parallel  jetties  constructed  of  fascine  mattresses  weighted  with  stone 
(Figs.  215,  216,  and  217).  In  all  the  above  instances,  the  fresh-water 
discharge  of  the  river  is  reinforced  by  the  tidal  ebb  and  flow. 

Rivers  also  flowing  into  tideless  seas,  which  do  not  carry  down  much 
sediment,  but  are  exposed  at  their  outlets  to  drift,  or  to  the  natural 
shoaling  resulting  from  the  loss  of  scour  when  the  discharge,  being  no 
longer  guided  by  banks,  is  dispersed  in  flowing  across  the  beach,  can  be 
materially  deepened  in  front  of  their  mouth,  out  to  deep  water,  by  con- 
centrating the  scour  of  the  discharge  between  jetties  across  the  beach. 
Thus  the  River  Oder,  which  deposits  its  alluvium  in  some  lakes  before 
reaching  the  sea,  has  had  its  navigable  outlet  at  Swinemlinde  deepened 
by  jetties,  aided  by  dredging ;  and  the  outlets  of  some  Russian  rivers 
flowing  into  the  Baltic,  and  of  North  American  rivers  flowing  into  the 
Great  Lakes,  have  been  improved  by  similar  means.  The  scour,  and 
consequently  the  depth  of  the  outlet  channel,  can  be  increased  in  these 
cases  by  making  the  width  between  the  jetties  somewhat  less  than  the 
width  of  the  river  between  its  banks  above ;  but  such  a  contraction  is 
inadmissible  in  the  case  of  tidal  rivers,  as  it  would  check  the  tidal  influx, 
and  therefore  reduce  the  volume  of  tidal  water  entering  and  leaving  the 
river. 


Improvement  of  Deltaic  Outlets  of  Tideless  Rivers. 

Rivers  which  bring  down  a  considerable  amount  of  sediment,  and 
flow  into  tideless  seas,  form  deltas  at  their  outlets  by  the  deposit  of  this 
sediment  when  their  current  is  arrested  on  entering  the  sea ;  and  this 
deposit,  by  obstructing  the  discharge,  and  reducing  the  fall  by 
its  gradual  progression  seawards,  causes  the  river  to  split  up  into 
shallower  branch  channels,  spreading  out  like  a  fan  in  traversing  the 
delta,  through  which  the  water  finds  its  way  by  separate  outlets  to  the 
sea  (Fig.  2 18,  p.  364).  The  water  flowing  through  each  of  these  diverging 
channels,  carries  down  an  amount  of  alluvium  proportionate  to  its 
volume,  which  by  its  deposit  after  reaching  the  sea,  causes  a  corre- 
sponding advance  of  the  delta  in  front  of  the  outlet.  A  bar,  also,  or 
ridge,  stretches  across  the  channel  seawards  of  the  outlet,  where  the 
chief  deposit  of  the  heavy  alluvium  occurs,  over  which  the  depth  is  less 
than  higher  up  the  channel  or  further  out  at  sea  ;  and  the  depth  of  water 
on  the  bar,  accordingly,  determines  the  accessibility  of  the  channel  for 
navigation.  Moreover,  not  only  is  the  advance  of  the  delta  greater  sea- 
wards of  the  channel  which  conveys  the  largest  discharge,  but  the  bar 
also  is  formed  further  out  beyond  the  outlet  of  this  channel,  owing  to 
the  arrest  of  the  more  powerful  current,  resulting  from  a  larger  discharge, 
being  less  quickly  effected  by  the  inert  mass  of  sea-water  into  which  it 
flows,  than  that  of  the  smaller  discharges  through  the  minor  channels ; 
and  both  these  circumstances  have  an  important  bearing  on  the  selection 
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of  a  channel  to  have  the  depth  over  its  bar  increased  in  the  interests  of 
navigation.  The  bars  in  front  of  the  outlets  travel  seawards  correspond- 
ingly to  the  delta,  owing  to  the  gradual  prolongation  of  the  banks  of 
the  outlet  channels  by  the  deposit. 

Conditions  affecting  the  Advance  of  a  Delta.— The  rate  of 
advance  of  a  delta  depends  upon  the  proportion  of  sediment  brought 
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Fig.  218.— Delta  of  the  Mississippi. 


down  by  a  river,  and  its  density ;  the  extent  of  coastline  over  which  the 
deposit  is  distributed  ;  the  depth  of  the  sea  in  front  of  the  outlets  ;  and  the 
existence  of  any  disturbing  cause  impeding  the  accumulation  of  deposit, 
such  as  a  littoral  current,  or  the  action  of  waves  along  the  shore,  under 
the  influence  of  the  prevalent  winds.  A  large  volume  of  sediment  in 
relation  to  its  zone  of  distribution,  and  a  high  density  favouring  a  rapid 
deposit,  and  preventing  the  dispersion  of  the  material  which  occurs, 
under  the  action  of  winds  and  waves,  when  it  floats  for  some  time  in 
the  fresh  water  flowing  along  on  the  surface  of  the  sea-water,  necessarily 
promote  the  rapid  advance  of  a  delta.  A  shallow  sea  in  front  of  a 
delta,  like  the  Caspian  Sea  where  the  Volga  flows  in,  leaves  so  little 
space  available  for  the  accumulation  of  deposit,  that  the  progression  of 
the  delta  of  a  river  bringing  down  a  considerable  volume  of  alluvium  is 
naturally  rapid ;  whilst  a  deep  sea  at  the  outlet  of  a  deltaic  river,  such 
as  the  Gulf  of  Mexico  into  which  the  Mississippi  flows,  retards  the 
advance  of  the  delta,  which  is  further  checked  in  the  case  of  the 
Mississippi  by  a  littoral  current,  and  still  more  so  at  the  central  part  of 
the  Danube  delta,  where,  in  addition  to  the  influence  of  a  southerly 
littoral  current  on  the  light  matter  in  suspension,  erosion  from  wave- 
action  takes  place  along  a  portion  of  the  foreshore,  thereby  compensating 
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to  a  considerable  extent  for  the  shallowness  of  the  Black  Sea  in  front  of 
the  delta. 

Alluvium  in  proportion  to  Discharge,  and  its  Nature  in 
Deltaic  Rivers. — The  proportion  the  alluvium  carried  down  bears  to  the 
discharge,  has  been  estimated  at  -giVe  ^^"^  '^^  Rhone,  3 1^  ^  for  the  Mis- 
sissippi, -jTiT  ft"^  the  tidal  Hugli,  and  -jyro  fo"^  ^^  alluvium  carried  in 
suspension  in  the  Danube,  without  any  allowance  for  sediment  rolled 
along  its  bed.  The  alluvium  consists  generally  of  sand,  clay,  and  silt, 
the  heavier  sand  rolled  along  the  bottom  coming  first  to  rest,  and  the 
lighter,  finer  particles  of  silt  being  carried  out  to  sea,  attaining  a 
maximum  distance  of  about  300  miles  from  the  shore  in  the  case  of  the 
Amazon ;  and  whereas  silt  is  found  in  deep  places  in  the  Hiigli  estuary, 
and  is  visible  in  large  quantities  in  a  finely-divided  state  in  suspension 
in  the  river,  and  clay  is  met  with  in  parts  of  the  channel,  the  bars  of  the 
Hiigli  below  Calcutta  are  almost  wholly  composed  of  pure  sand.^ 

Operations  tried  at  the  Deltaic  Outlets  of  Tideless  Rivers. 
— Harrowing  and  dredging  the  bars  in  front  of  the  central  Sulina  branch 
of  the  Danube,  and  the  South-west  Pass  of  the  Mississippi,  were  the 
first  measures  tried  for  improving  the  navigable  depth  over  them.  The 
slackening  current,  however,  which,  on  entering  the  sea,  was  already 
dropping  the  materials  it  had  brought  down,  could  not  possibly  carry 
a«'ay  the  additional  volume  of  material  stirred  up  from  the  bar; 
and  dredging,  though  producing  a  slight  improvement  at  the  Sulina 
outlet,  and  increasing  the  depth  over  the  bar  of  the  South-west  Pass  of 
the  Mississippi  from  13  feet  up  to  18  feet,  did  not  produce  any  permanent 
amelioration,  as  the  deepened  channel  soon  shoaled  up  again  with  fresh 
deposit  when  the  dredging  was  suspended.  The  depth  also  at  the 
outlet  of  one  of  the  branches  of  the  Volga  delta,  which  has  been  in- 
creased from  4  feet  up  to  8  feet  by  dredging,  can  only  be  maintained  by 
regular  yearly  dredging  operations. 

The  system  subsequently  resorted  to  for  lowering  the  bar  at  the. 
Sulina  mouth  of  the  Danube,  and  at  the  South  Pass  of  the  Mississippi, 
and  which  had  been  previously  attempted  on  a  somewhat  different  plan 
at  the  mouth  of  the  Rhone,  consists  of  an  artificial  prolongation  of  the 
banks  of  the  outlet  channel  by  means  of  solid  jetties  on  each  side, 
extended  out  from  the  shore  across  the  foreshore  to  the  bar,  so  as  to 
direct  and  concentrate  the  issuing  current  against  the  bar,  and  thus  scour 
a  deep  channel  through  it. 

Embankment  of  East  Outlet  of  Rhone. — The  most  direct, 
eastern  channel  of  the  Rhone  was  selected  for  improvement;  and  in 
1852-57  an  embankment  was  formed  along  each  side  of  this  channel, 
closir.3  the  three  southern  channels  branching  off  from  the  East  Channel, 
and  also  two  minor  northern  ones;  and  these  embankments  were 
extended  a  little  distance  seawards  of  its  outlet  to  within  about  half  a 
mile  of  the  bar,  thereby  concentrating  the  whole  of  the  discharge  of  the 
Rhone,  and  consequently  the  whole  also  of  the  alluvium  brought  down 
by  the  river,  into  a  single  outlet.     The  increased  discharge  thus  directed 

'  "  Report  on  the  River  Hugli,"  L.  F.  Vernon-Harcourt,  Calcutta,  1897,  PP-  9-II. 
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into  the  East  Channel,  and  the  improved  scour  produced  by  the  moderate 
extension  of  the  banks  of  this  channel  towards  its  bar,  augmented 
temporarily  the  minimum  depth  of  the  outlet  channel  by  about  5  feet, 
and  drove  the  bar  further  out.  Owing,  however,  to  the  deposit  being 
confined  to  the  neighbourhood  of  a  single  outlet,  coupled  with  the 
unusual  density  of  a  large  proportion  of  the  sediment,  the  absence  of 
any  littoral  current  in  the  sheltered  bay  into  which  the  East  Channel 
discharges  with  its  outlet  facing  the  worst  wind,  and  the  shallowness  of 
the  sea  in  front  of  the  outlet,  the  deepening  by  scour  was  only  very 
temporary ;  and  the  bar  soon  formed  again  to  about  the  same  height  as 
before,  further  seawards,  in  a  more  exposed  situation  still  less  favourable 
for  navigation ;  whilst  the  advance  of  the  delta  in  front  of  the  outlet  has 
been  considerably  accelerated  by  the  concentration  of  the  discharge  of 
all  the  alluvium  at  a  single  mouth,  and  the  bar  has  progressed  about  a 
mile  seawards  since  the  closure  of  the  other  outlets. 

The  depth  over  the  bar  only  averages  about  6i  feet;  and  the 
St.  Louis  Canal  was,  accordingly,  constructed  in  1863-73,  branching  off 
from  the  Rhone  about  4  miles  above  its  outlet,  and  shut  off  from  the 
turbid  waters  of  the  river  by  a  lock  at  its  entrance,  with  the  object  of 
providing  the  traffic  on  the  river  with  deep-water  access  to  the 
Mediterranean  and  Marseilles,  which  the  ill-designed  embankments 
along  the  East  Channel  had  failed  to  secure.  The  adoption  of  the  East 
Channel  as  the  sole  outlet  for  the  Rhone  was  evidently  a  mistake,  for, 
with  the  exception  of  its  following  more  nearly  the  direction  of  the 
river  above  than  the  other  channels,  its  natural  conditions  were  decidedly 
inferior  to  those  of  the  southern  outlets ;  and  if  the  central,  southern 
Roustan  Channel  had  been  improved  by  jetties  at  its  mouth,  with  its 
superior  channel,  its  outlet  swept  by  the  Mediterranean  littoral  current 
flowing  westwards,  which,  aided  by  wave-action,  is  at  the  present  time 
eroding  the  southern  face  of  the  Rhone  delta,  and  the  good  depth  of 
the  sea  in  front  of  its  outlet,  and  if,  moreover,  the  other  outlets  had 
been  left  open  so  that  the  sediment  brought  down  by  the  river  might 
be  distributed  over  as  wide  an  area  of  the  sea-bottom  as  possible,  it  is 
fairly  certain,  judging  from  the  later  experience  of  the  results  of  similar 
works  at  the  Danube  and  Mississippi  outlets,  that  a  notably  deeper 
outlet  would  have  been  obtained  for  the  Rhone  across  the  Roustan  bar. 

Jetties  at  Sulina  Mouth,  of  Danube. — The  central,  Sulina 
mouth  of  the  Danube  was  selected  in  1858  for  improvement  by  jetties, 
carried  out  from  the  shore  on  each  side  of  the  outlet  to  the  bar,  on 
account  of  the  distance  of  its  bar  from  the  shore  being  only  half  that 
of  the  bar  of  the  St.  George's  mouths  to  the  south,  and  the  advance  of 
the  delta  at  Sulina  about  one-fourth  the  rate  of  its  advance  at  the 
Kilia  mouths  to  the  north,  owing  to  the  discharge  of  the  St.  George's 
branch  being  four  times  that  of  the  Sulina  branch,  and  of  the  Kilia 
branch  about  eight  times,  with  shallow  water  in  front  of  its  mouths. 
The  works,  consequently,  required  at  the  Sulina  mouth  were  much  less 
than  those  which  would  have  been  needed  at  the  St.  George's  mouths, 
and  had  much  better  prospects  of  success  and  permanency  than  would 
have  been  possible  at  the  Kilia  mouths  ;  whilst  at  the  time  the  works 
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were  decided  upon,  the  Sulina  mouth  was  the  only  navigable  outlet,  with 
9  feet  over  its  bar.^  The  jetties,  constructed  in  1858-61,  of  rubble 
stone  and  pilework,  were  carried  out  beyond  the  crest  of  the  bar  into 
a  depth  of  18  feet,  and  were  consolidated  with  concrete  blocks  in 
1866-71. 

These  jetties,  600  feet  apart  at  their  extremities,  and  extending  out 
nearly  seven-eighths  of  a  mile  from  the  shore,  by  concentrating  the  scour 
of  the  issuing  current,  gradually  increased  the  depth  over  the  bar  up  to 
2oi-  feet  in  1872,  which  depth  was  subsequently  maintained,  as  the 
comparatively  light  alluvium  brought  down  by  the  river  has  been  carried 
into  deeper  water,  and  driven  somewhat  to  the  south  by  the  littoral 
current  from  the  north.  Deposit,  accordingly,  has  occurred  seawards 
of  the  former  site  of  the  bar,  and  to  the  south,  causing  an  advance  of 
the  4-  and  5-fathom  lines  of  soundings  in  front  of,  and  to  the  south  of 
the  channel;  and  a  progression  of  the  southern  shoreline  has  taken 
place  under  the  shelter  of  the  jetties.  The  deep  channel  was,  con- 
sequently, being  deflected  towards  the  north  by  the  southerly  deposits, 
and  a  bar  showed  signs  of  forming  again  seawards  of  its  old  site,  when 
dredging  was  commenced  in  1894  to  straighten  the  channel  beyond  the 
jetties  and  improve  its  depth ;  and  by  this  means,  a  more  direct  channel 
has  been  obtained  between  the  outlet  and  deep  water,  with  an  available 
depth  of  24  feet,  which,  however,  is  liable  to  be  reduced,  in  spite  of  the 
dredging,  during  years  when  high  floods  of  the  river  bring  down  large 
quantities  of  alluvium.  The  dredging,  therefore,  is  deferring  the  period 
when  the  general  advance  of  the  delta,  by  deposit  in  front  of  the  Sulina 
mouth,  will  eventually  necessitate  a  prolongation  of  the  jetties  to  scour 
away  again  a  fresh  bar  forming  further  out. 

Jetties  at  South  Pass  Outlet  of  Mississippi. — The  outlet  of 
the  South  Pass  of  the  Mississippi  was  selected  for  deepening  by  parallel 
jetties  carried  out  to  the  bar,  in  spite  of  the  South-west  Pass  possessing 
a  deeper  outlet  and  a  better  navigable  channel  through  the  delta,  on 
account  of  the  bar  of  the  South  Pass  being  less  than  half  the  distance 
out  from  the  shoreline  that  the  bar  of  the  South-west  Pass  was,  by 
reason  of  the  discharge  through  the  South  Pass  being  only  one-tenth  of 
the  whole,  as  compared  with  one-third  through  the  South-west  Pass, 
and  owing  to  the  advance  of  the  delta  being  100  feet  annually  in  front 
of  the  South  Pass,  in  place  of  the  300  feet  yearly  progression  in  front  of 
the  South-west  Pass  (Fig.  218,  p.  364).  The  two  jetties  constructed  of 
willow  mattresses  weighted  with  limestone,  and  protected  with  large  con- 
crete blocks  at  their  exposed  outer  ends  (Fig.  219,  p.  368),  were  carried 
to  the  same  distance  out,  2\  and  i^  miles  in  length,  on  the  east  and  west 
sides  of  the  channel  respectively,  right  across  the  bar  into  a  depth  of  30  feet, 
in  1876-1879  (Fig.  220,  p.  368).  These  jetties,  placed  about  1000  feet 
apart,  were  curved  a  little  southwards  towards  their  extremities,  so  that 
the  alluvium  discharged  might  be  brought  directly  under  the  influence 
of  the  littoral  current  flowing  from  east  to  west  across  the  outlet ;  and 
the  concentrated  current  directed  by  the  jetties  rapidly  scoured  away 

'  Proceedings  hist.  C.F,.,  vol.  xxi.  p.  285,  and  plates  5-9. 
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the  bar,  so  that  the  depth  at  the  outlet  was  increased  from  8  feet  up  to  a 
minimum  central  depth  of  31  feet  by  1880  (Fig.  221).^  To  maintain 
the  required  central  depth  of  30  feet,  and  26  feet  for  a  minimum  width 
of  200  feet,  in  the  jetty  channel,  it  has  proved  necessary  to  narrow  the 
channel  to  about  660  feet  by  an  inner  jetty  on  each  side,  and  to  resort 
occasionally  to  dredging.  Moreover,  though  a  channel  with  a  minimum 
depth  of  30  feet  has  hitherto  been  maintained  outside  the  jetties  by  the 
increased  scour,  the  channel  has  been  deflected  eastwards  by  the 
encroachment  of  the  deposit  taking  place  on  the  western  side,  towards 
which  the  alluvium  is  driven  by  the  littoral  current ;  and  dredging  has 
been  undertaken  at  times  for  straightening  the  outlet  channel. 

The  works,  indeed,  have  been  eminently  successful  in  scouring  away 
the  bar ;  but  as  within  a  fan-shaped  area  of  i  \  square  miles  in  front  of 
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the  outlet,  surveyed  each  year,  the  average  decrease  in  depth  between 
1876  and  1899  has  amounted  to  ly^j  feet,  a  maximum  annual  advance  of 
106  feet  is  occurring  at  the  70-feet  line,  and  is  even  97  feet  at  the  loo-feet 
line  beyond  the  fan-shaped  area,^  and  a  bar  is  evidently  in  course  of 
formation  beyond  the  site  of  the  old  bar  (Fig.  221),  an  extension  of  the 
jetties  will  clearly  be  needed  before  long  to  enable  the  scour  to  cope 
with  the  advancing  delta,  and  maintain  the  required  depth  in  the  outlet 
channel. 

Remarks  on  the  Jetty  System  at  Tideless  Deltaic 
Outlets. — The  value  of  the  system  of  scouring  away  the  bar  at  one  of 
the  deltaic  outlets  of  a  tideless  river,  by  prolonging  the  channel,  and, 

'  "  A  History  of  the  Jetties  at  the  Mouth  of  the  Mississippi  River,"  E.  L.  Corthell, 
p.  94,  and  plate  11,  and  p.  202,  and  plate  17  ;  and  "  Report  of  the  Chief  of  Engineers, 
U.S.  Army,  for  the  year  1880,"  part  ii.  p.  1123,  and  charts  3-5. 

-  "Report  of  the  Chief  of  Engineers,  U.S.  Army,  for  the  year  1900,"  part  iii. 
p.  2237,  and  charts  i  and  2. 
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consequently,  the  current  out  to  the  bar,  has  been  proved  by  the 
remarkable  success  which  has  attended  these  works  at  the  Sulina  mouth 
and  the  South  Pass.  This  success,  however,  must  be  partly  attributed 
to  the  existence  of  a  strong  littoral  current  sweeping  across  the  outlet  in 
both  these  cases,  and  preventing,  in  a  great  measure,  the  alluvium  from 
being  deposited  in  front  of  the  outlet ;  and  it  is  also  due  to  the  lightness 
of  the  alluvium  brought  down  by  the  Danube  facilitating  its  conveyance 
to  deep  water  by  the  concentrated  current,  and  its  dispersal  by  littoral 
drift,  and  to  the  depth  of  the  sea  in  front  of  the  South  Pass  providing 
a  large  space  in  which  the  heavier  sediment  of  the  Mississippi  can 
accumulate  for  a  considerable  period,  before  heaping  up  sufficiently  high 
on  the  sea-bottom  to  interfere  with  the  navigable  depth  of  the  outlet 
channel.  The  lightness,  indeed,  of  the  alluvium  appears  to  be  as 
important  a  factor,  when  subjected  to  the  influences  of  the  concentrated 
and  littoral  currents,  as  a  good  depth  in  front  of  the  outlet ;  for  the 
smaller  depth  in  the  Sulina  outlet  channel  has  been  maintained  for  a 
longer  period  unimpaired,  and  exhibits  a  prospect  of  greater  permanence 
in  the  future,  than  the  deeper  channel  at  the  South  Pass  outlet.  The 
importance  also  of  selecting  a  suitable  outlet  exposed  to  a  littoral 
current,  and  with  a  good  depth  in  front  where  the  sediment  is  heavy,  of 
carrying  the  jetties  right  across  the  bar  as  quickly  as  practicable,  and  of 
leaving  the  other  outlets  open,  so  as  not  to  neutralize  the  effect  of  the 
works  by  accelerating  the  advance  of  the  delta  at  the  navigable  outlet, 
has  been  manifested  by  the  failure  of  the  works  at  the  mouth  of  the 
Rhone,  which  resulted  from  the  neglect  of  these  provisions. 

Owing  to  the  inevitable  advance  of  the  delta  at  the  improved  outlet, 
the  jetty  system  cannot  be  regarded  as  a  permanent  method  of  improve- 
ment ;  for  after  the  lapse  of  a  certain  period,  depending  on  the 
conditions  of  the  site,  the  jetties  must  need  to  be  extended  in  proportion 
to  the  progression  of  the  delta,  in  order  to  concentrate  the  issuing 
current  again  over  the  bar  in  process  of  formation  further  out. 
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THE  IMPROVEMENT  OF  TIDAL  RIVERS  AND 
ESTUARIES. 

Considerable  differences  in  conditions — Tidal  flow  in  a  river,  value,  tidal 
lines,  indications  of  bore,  cause  of  bore,  and  examples — Removal  of 
obstacles  to  the  tidal  influx,  beneficial  effects — Dredging  for  improving 
tidal  rivers,  value,  results  in  Clyde  and  Tyne,  on  Mersey  bar — Regulation 
and  training  of  tidal  rivers,  influence  of  sharp  bends  on  tidal  currents 
and  channel,  examples  in  River  Hdgli,  method  of  improvement  of 
channel ;  regulation  works  on  Maas,  Nervion,  and  Weser,  general 
results,  increase  in  width  seawards,  rate  of  enlargement — Protection  of 
outlet  by  breakwaters,  examples,  advantages — Training  tidal  rivers 
through  sandy  estuaries,  instances  of  estuaries,  conditions  for  improving 
channel  by  dredging  alone ;  nature  and  object  of  training  walls, 
important  effects  of  training  walls  in  the  estuaries  of  the  Seine  and  the 
Tees,  training  works  in  Weser  estuary,  construction  of  these  training 
walls,  value  of  system,  improvement  limited  to  trained  channel,  import- 
ance of  due  enlargement  of  channel  seawards,  instances  of  neglect  of  this 
provision — Accretion  in  estuaries  due  to  training  works,  causes,  in  Seine 
estuary,  increase  of  sandbanks  at  outlet,  instances,  cases  of  stoppage  of 
training  works  on  account  of  the  resulting  accretion — Remarks  on  training 
works  through  sandy  estuaries,  advantages,  conditions,  and  limitations. 

Tidal  rivers  exhibit  a  greater  variety  in  their  conditions,  and  involve 
more  complicated  problems  for  their  improvement,  than  tideless  rivers, 
owing  to  differences  in  the  tidal  rise  at  their  mouth,  the  different 
distances  to  which  the  tidal  influence  extends  up  rivers,  the  differences 
in  the  proportions  of  the  tidal  flow  to  the  freshwater  discharge,  and  in 
their  consequent  relative  influences,  the  twofold  origin  of  the  alluviiun 
found  in  tidal  rivers,  and  the  considerable  variety  exhibited  in  the  forms 
of  the  estuaries  and  outlets  of  tidal  rivers.  In  these  rivers,  the  tidal  ebb 
and  flow  combine  with  the  freshwater  discharge  in  maintaining  the  outlet 
channel,  and  also  in  a  gradually  diminishing  amount  up  the  river  as  far 
as  the  tidal  limit,  above  which  the  channel  depends  solely  on  the  fresh- 
water discharge  ;  and  therefore  a  tidal  river,  to  be  in  a  good  condition, 
should  gradually  increase  in  width,  and  also  in  depth  at  high  tide,  from 
its  tidal  limit  down  to  its  outlet  in  the  sea.  Whilst,  however,  the  fresh- 
water discharge,  though  varying  according  to  the  seasons  of  the  year. 
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is  dependent  upon  definite  physical  conditions,  and  therefore  cannot  be 
materially  increased  or  diminished,  but  must  find  its  way  to  the  sea  along 
the  river,  the  tidal  influx  is  wholly  dependent  upon  the  facilities  offered 
to  its  progress  up  a  river,  and  the  space  available  for  receiving  it,  and 
can  be  greatly  modified  by  the  removal  of  obstructions  to  its  progress, 
or  by  placing  artificial  barriers  in  its  path,  or  by  the  spaces  at  the  sides 
of  an  estuary  into  which  it  flows,  on  passing  up  a  river,  being  gradually 
filled  up  by  accretion. 

Tidal  Plow  in  a  River.— The  flood  tide  sometimes  comes  into 
a  river  charged  with  material  collected  from  the  erosion  of  the  neigh- 
bouring coast,  or  from  outlying  sandbanks,  and  put  into  suspension  by 
the  inflowing  current  aided  by  the  waves  during  storms;  and,  con- 
sequently, proposals  have  occasionally  been  made  to  exclude  this 
sediment-bearing  tidal  water,  in  order  to  prevent  accretion  in  the  river. 
The  loss  or  reduction,  however,  of  the  tidal  ebb  and  flow  in  a  river, 
by  the  erection  of  a  barrier  across  the  channel,  provided  with  sluice- 
gates for  the  discharge  of  the  inland  waters,  has  invariably  led  to  the 
deterioration  of  the  outlet  channel  below  by  accretion ;  whilst  in  a  tidal 
river  with  a  well-shaped  channel  gradually  enlarging  in  cross  section 
from  its  tidal  limit  to  its  outlet,  the  alluvium  brought  in  by  the  flood 
tide  is  carried  out  again  by  the  ebb,  whose  somewhat  feebler  flow  is 
compensated  for  by  being  reinforced  by  the  fresh-water  discharge, 
especially  during  floods.  Accordingly,  the  benefits  gained  by  a  river 
from  the  tidal  flow  and  ebb  providing  a  much  greater  volume  of 
water,  particularly  during  the  dry  season,  and  maintaining  a  con- 
siderably larger  channel,  especially  towards  the  outlet,  than  the  fresh- 
water discharge  could  secure,  far  outweigh  the  disadvantages  which 
might  possibly  result,  under  unfavourable  conditions,  from  the  deposit 
of  some  of  the  alluvium  brought  in  by  the  flood  tide.  Moreover,  the 
alluvium  brought  down  by  a  tidal  river  from  inland  does  not  mainly 
deposit  in  front  of  its  mouth,  but  is  carried  up  and  down  by  the  tidal 
currents  and  dispersed  over  a  wide  area  in  the  sea ;  so  that  rivers  with 
a  very  large  discharge  in  the  flood  season,  heavily  charged  with  silt, 
flowing  into  tidal  seas,  though  gradually  forming  deltas,  of  which  the 
Ganges  is  an  instance,  with  a  tidal  rise  at  its  outlets  in  the  Bay  of 
Bengal  of  91  to  11  feet  at  springs,  are  less  obstructed  by  bars  at  the 
outlet  of  their  navigable  channel,  even  at  low  water,  than  tideless 
rivers,  and  have  the  advantage  of  the  additional  depth  furnished  by  the 
tidal  rise. 

The  actual  progression  of  the  tide  up  and  down  a  river  is  indicated 
by  taking  a  series  of  simultaneous  observations  of  the  heights  of  the 
river  at  definite  times  during  a  single  tide,  at  selected  stations  along  the 
tidal  portion,  from  which  a  series  of  simultaneous  tidal  lines  can  be 
drawn,  to  a  very  distorted  scale,  representing  approximately  the  level 
of  the  river  at  the  several  times  of  observation  during  the  flood  and  ebb 
throughout  the  tidal  portion,  as  illustrated  in  the  case  of  a  high  spring 
tide  in  the  River  Hiigli,  during  the  dry  season,  in  Fig.  222.  These 
lines,  with  a  chart  of  the  river,  enable  the  volume  of  the  tidal  influx  to 
be  calculated ;  and  the  form  assumed  by  these  lines  in  their  progress  up 
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a  river,  indicates  the  localities  where  the  unfavourable  condition  of  the 
channel  impedes  the  upward  flow  of  the  tide.  Thus  the  steep  form  of  the 
head  of  the  tidal  influx  into  the  River  Hugh,  exhibited  by  the  diagram 
(Fig.  222),  commencing  near  the  outlet,  becoming  clearly  marked  at  Buj- 
Buj,  and  reaching  a  maximum  between  Konnagar  and  Chinsurah,  proves 
that  the  channel  presents  obstructions  to  the  advance  of  the  flood  tide 
and  the  existence  of  a  bore,  a  well-known  phenomenon  which  appears  on 
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ris;.  222.— River  Hiigli,  Spring  tides,  Dry  Season. 
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certain  rivers  having  obstructed  channels,  with  the  first  flood  of  high 
tides,  intensified  by  wind,  as  a  sort  of  crested  wall  of  water  or  breaking 
wave  travelling  rapidly  up  the  river,  reversing  instantaneously  the  ebbing 
current,  and  producing  a  sudden  rise  in  the  level  of  the  river.  The 
Severn,  the  Seine,  the  Tsien-Tang  Kiang,  and  the  Amazon,  as  well  as 
the  Hugli,  are  instances  of  rivers  on  which  a  bore  has  been  observed, 
reaching  heights  of  from  6  to  15  feet;  and  the  bore  is  due  to  the  retarda- 
tion of  the  flood  tide,  till  it  has  gained  a  sufficient  head  to  overcome  every 
obstacle  to  its  upward  progress  with  a  rapid  rush. 

Removal  of  Obstacles  to  the  Tidal  Influx  up  a  River. — 
Since  tidal  flow  in  a  river  is  almost  wholly  beneficial,  one  method  of 
improvement  of  a  tidal  river  consists  in  removing  obstacles,  as  far  as 
possible,  to  the  progress  of  the  flood  tide,  thereby  increasing  the  volume 
of  water  entering  and  leaving  the  river  every  tide,  prolonging  the  tidal 
portion  inland,  and  reducing  the  duration  of  slack  tide  to  a  minimum, 
during  which  period  deposit  mainly  occurs.  Thus  hard  shoals  obstructing 
the  channel,  and  unaffected  by  scour,  should  be  removed,  old  bridges 
with  wide  piers  and  narrow  openings  should  be  rebuilt  with  enlarged 
waterways,  and  all  other  obstacles  to  the  progress  of  the  flood  tide 
should  be  taken  away ;  whilst  any  deepening  of  the  channel,  by  facili- 
tating the  tidal  influx,  increases  the  tidal  scour,  and,  consequently,  the 
depth  over  any  soft  shoals  below,  and  at  the  outlet.  No  tidal  river, 
having  a  fair  length,  is  completely  filled  by  the  tidal  water  to  the  full 
extent  of  its  tidal  capacity,  for  the  tide  begins  to  fall  at  the  mouth 
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before  high  water  has  been  reached  at  the  upper  part  of  the  tidal  portion, 
as  clearly  indicated  by  the  tidal  diagram  of  the  Hiigli  (Fig.  222) ;  but 
every  improvement  of  the  channel  augments  the  proportion  of  the  filling, 
and  also  increases  the  tidal  capacity  by  faciliating  the  efflux,  as  manifested 
by  the  lowering  of  the  low- water  line. 

Dredging  for  improving  Tidal  Rivers. — Dredging  furnishes  a 
simple  method  of  increasing  the  navigable  depth  of  a  tidal  river,  which 
has  been  increasingly  resorted  to,  and  the  scope  of  which  has  been 
enlarged  by  the  great  modern  improvements  effected  in  dredging 
machinery.  The  extent,  indeed,  to  which  dredging  can  be  carried 
is  only  limited  by  its  cost,  and  the  increasing  difficulty  of  maintaining 
a  channel  which  has  been  thus  artificially  deepened  far  beyond  the  limit 
of  the  scouring  power  of  the  currents  to  preserve.  Dredging  is  much 
more  effective  in  small  tidal  rivers,  such  as  the  Clyde  and  the  Tyne, 
with  a  comparatively  small,  well-defined  channel,  than  in  large  tidal 
rivers  and  estuaries,  where  the  large  quantities  of  alluvium  brought 
down  in  flood-time  are  very  liable  to  deposit,  as  the  floods  abate,  in  the 
deepened  channel  with  its  proportionately  enfeebled  scouring  currents ; 
and  the  shifting  of  the  channel  in  an  unstable  bed,  owing  to  seasonal 
changes  in  the  flow,  or  the  fretting  action  of  the  currents  in  a  sandy 
estuary,  imperils  the  maintenance  of  the  depth  obtained. 

Dredging  operations  on  a  large  scale  have  been  most  successfully 
appHed  to  the  improvement  of  the  navigable  condition  of  the  small 
channels  of  the  Clyde  and  the  Tyne,  where  the  channels  leading  from 
the  Firth  of  Clyde  to  Glasgow,  and  from  the  sea  to  Newcastle,  19  miles 
and  \o\  miles  long  respectively,  which  were  formerly  dry  in  places 
at  low  water,  have  been  given  an  available  depth  throughout  of  about 
20  feet  below  a  lowered  low  water,  thereby  converting  Glasgow  and 
Newcastle  into  flourishing  seaports,  accessible  to  vessels  of  the  largest 
draught.^  Moreover,  this  deepening  has  materially  improved  the  tidal 
condition  of  these  rivers,  as  evidenced  by  the  lowering  of  the  low-water 
line  8^  feet  at  Glasgow  and  3  feet  at  Newcastle,  and  the  acceleration 
of  the  times  of  high  water  at  these  places  after  high  tide  at  the  mouths 
of  the  rivers,  being  only  one  hour  instead  of  two  hours  later  at  Glasgow, 
and  1 2  minutes  in  place  of  63  minutes  at  Newcastle.  Accordingly,  the 
dredging  of  these  rivers  has  not  merely  provided  a  deep  channel,  but 
has  also  increased  their  tidal  capacity  and  the  volume  of  water  entering 
and  leaving  the  rivers  at  each  tide,  and,  consequently,  the  tidal  scour 
available  for  maintaining  their  channels.  The  dredging,  however,  in 
both  instances  has  been  carried  far  beyond  the  depth  which  the  im- 
proved scour  could  maintain,  so  that  dredging  will  always  be  required 
for  removing  the  alluvium  brought  down  by  the  rivers,  which  must 
deposit  in  the  enlarged  channel,  and  amounts  to  a  considerable  quantity 
in  the  case  of  the  Clyde,  which  receives  the  sewage  of  Glasgow.  The 
enlargement  of  the  channels  of  these  rivers  has  had  the  further  inci- 
dental advantage  of  stopping  the  inundations  of  the  low-lying  lands 

'  "  Rivers  and  Canals,''  2nd  edition,  1896,  L.  F.  Vernon-Uarcourt,  vol.  i. 
pp.  253  and  260,  and  plate  8,  figs.  2  and  8. 


374   DREDGING  MERSEY  BAR:   REGULATION   WORKS. 

bordering  their  tidal  portions,  owing  to  the  lowering  of  the  flood-level 
of  the  rivers  by  the  ample  waterway  provided  for  the  discharge  of  the 
fresh  waters. 

Though  dredging,  unaided  by  training  works,  could  not  be  expected 
to  produce  the  same  improvement  in  depth,  as  achieved  in  the  Clyde 
and  the  Tyne,  in  wide  sandy  estuaries  with  very  shifting  channels,  such 
as  the  Seine  and  the  Ribble,  or  in  large  rivers  bringing  down  vast 
quantities  of  alluvium,  and  changing  their  channels  in  places  with  the 
dry  and  rainy  seasons,  as  in  the  River  Hdgli  above  its  estuary,  yet  it 
has  been  extended  to  deepening  the  outlet  channels  of  river  ports,  of 
which  a  notable  example  is  furnished  by  the  deepening  of  the  Mersey 
bar  in  Liverpool  Bay.      This  sandy  bar,  about  ii  miles  beyond  the 
actual  outlet  of  the  river  at  New  Brighton,  which  is  due  to  the  heaping- 
up  action  of  the  sea  tending  to  form  a  continuous  beach  in  front  of  the 
mouth  of  the  Mersey,  a  result  which  is  only  prevented  by  the  influx  and 
efflux  of  the  tide  into  and  out  of  the  Mersey  estuaries  below  and  above 
Liverpool,  reduced  the  navigable  channel  over  the  lowest  part  of  its 
crest  to  about  ii  feet  below  the  lowest  low  water,  thereby  barring  access 
to  Liverpool,  for  some  time  before  and  after  low  water  of  the  lowest 
tides,  for  vessels  of  large  draught  which  had  crossed  the  Atlantic  at  a 
high  speed.     Since  1890,  however,  the  navigable  channel  across  the  bar 
has  been  gradually  deepened  by  suction  dredgers,  of  the  type  shown  in 
Fig.  10  ;  and  up  to  1909  upwards  of  133  million  tons  of  sand  had  been 
removed  from  the  approaches  to  the  Mersey,  while  in  the  year  ending 
July  ist,  1909,  12,237,980  tons  had  been  removed  by  five  dredgers,  a 
minimum  depth  of  30  feet  having,  generally  speaking,  been  obtained. 
The  unimproved  channel  across  the  Mersey  bar  was  fairly  stable,  only 
shifting  its  position  very  slowly ;  and  the  effect  of  its  deepening,  in 
drawing  a  larger  tidal  influx  and  efflux  through  it  as  the  channel  of  least 
resistance,  should  increase  its  stability. 

Regulation  and  Training  of  Tidal  Rivers. — A  considerable 
improvement  may  often  be  effected  in  the  depth  and  navigability  of  a 
tidal  river  by  regulating  its  channel,  so  as  to  ease  sharp  bends,  and  do 
away  with  abrupt  variations  in  width,  and  consequent  irregularities  in 
depth.  Sharp  bends  in  tidal  rivers,  as  in  non-tidal  rivers,  are  not 
only  inconvenient  for  navigation,  especially  in  the  case  of  large  vessels, 
but  also  tend  to  become  worse  by  the  continued  erosion  of  the  concave 
bank,  and  check  the  tidal  influx ;  and  the  navigable  channel  in  a  wide 
reach,  besides  being  shallow,  is  liable  to  shift  its  position  according  to 
the  alternate  predominance  of  the  fresh-water  discharge  in  flood-time, 
and  of  the  flood  tide  in  the  dry  season.  Changes  also  in  the  velocities 
of  the  currents,  due  to  irregularities  in  the  channel,  favour  deposit  and 
the  formation  of  bars  in  the  wide  parts  of  a  river  when  the  water  is 
charged  with  alluvium. 

Sharp  bends  possess  the  special  disadvantage  in  a  tidal  river  of 
producing  a  marked  conflict  in  the  action  of  the  descending  current  of  the 
ebb  tide  and  freshets,  and  the  ascending  current  of  the  flood  tide,  which, 
flowing  in  opposite  directions,  tend  to  form  channels  along  opposite 
banks  between  the  bends.    The  descending  current  follows  the  ordinary 
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course  of  flow  of  the  current  in  a  non-tidal  river,  keeping  close  to  the 
concave  bank  at  a  bend,  and  eventually  crossing  over  to  the  next  bend 
after  the  change  of  curvature  of  the  bank  it  has  followed,  and  generally 
constitutes  the  navigable  channel;  whereas  the  flood  tide  assumes  a 
more  direct  course,  and  after  passing  round  along  the  concave  bank  in 
a  bend,  only  crosses  over  to  the  opposite  concave  bank,  in  the  next 
bend  above,  after  having  cut  a  blind  channel  into  the  shoal  projecting 
from  the  convex  bank  of  the  same  bend.  The  channels  thus  formed 
along  opposite  banks,  with  an  intervening  shoal,  are  clearly  indicated 
in  the  charts  of  the  two  worst  places  in  the  River  Hiigli  between 
Calcutta  and  its  estuary  (Fig.  223  and  224),  where  the  main  ebb-tide 
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current  at  the  Moyapur  crossing  (Fig.  223),  keeps  alongside  the  right 
bank  (looking  downstream)  from  the  concave  bank  at  Ulabaria  nearly 
down  to  Hiragunj  Point,  passing  over  opposite  this  Point  to  the  left 
bank;  whilst  the  main  flood-tide  current,  coming  up  along  the  right 
bank,  and  cutting  into  the  shoal  projecting  from  the  convex  shore, 
passes  over  to  the  left  bank  a  little  below  the  Point,  and  hugging  this 
bank  up  to  above  the  Moyapur  Magazine,  eventually,  after  cutting  into 
the  Achipur  shoal,  crosses  the  river  to  the  concave  right  bank  at  the 
upper  bend.^     In  the  James  and  Mary  Reach  (Fig.  224),  the  main  ebb- 

'  "Report  on  the  River  Hugli,"  L.  F.  Vernon-Harcourt,  Calcutta,  1897,  pp.  41, 
48,  and  55,  and  plates  6  and  7. 
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tide  current  follows  the  left  bank  from  Fulta  Point  to  Nurpur  Point, 
where,  being  deflected,  it  passes   in  a  widening  and  shoaling  channel 
across  the  river  at  right  angles  to  the  deep  fiood-tide  channel  alongside 
the  right  bank  below  Gewankhali ;  whilst  the  main  flood-tide  current 
running  up  close  along  the  concave  right  bank  below  the  confluence  of 
the  River  Rupnarain,  splits  on  approaching  Mornington  Point,  a  portion 
flowing  up  the  Rupnarain ;  and  the  greater  portion,  after  curving  round 
approximately  at  right  angles  to  its  former  course,  keeps  still  alongside 
the  right  bank  of  the  Hiigli  till  it  crosses  over  near  Shipgunj  Point, 
in  a  shallow,  ill-defined,  and  shifting  channel,  towards  the  left  bank, 
somewhat   in   the   direction   of  Lower   Ninan.     The   bars  across  the 
navigable  channel  at  the  crossings  in  those  reaches -vary  in  position  and 
height  with  the  seasons,  according  as  the  freshets  or  the  flood  tides 
prevail ;    and  the  transposition  of  material  with  the   changes   in   the 
channels  are  so  large,  and  the  liability  of  deposit  of  alluvium  to  take 
place  towards  the  close  of  the  heavily-charged  freshets  is  so  great  in 
these  reaches,  which  are  being  widened  gradually  along  both  banks  by 
the  erosion  of  the  freshets  and  the  flood  tide  respectively,  that  dredging, 
though  certain  to  effect  an  improvement,  would  be  too  onerous   for 
making  and  constantly  maintaining  an  adequate  navigable  depth,  to  be 
a   satisfactory  and   sufficiently   certain  method   of  improvement.      A 
preferable  course,  under  such  conditions,  would  be  to  narrow  the  low- 
water  channel  of  the  river,  which   has   been  unduly  widened  by  the 
unrestricted  currents ;  and  as  the  River  Hugli  is  dependent  for  about 
two-thirds  of  the  year  upon  the  tidal  flow  for  its  maintenance,  it  would 
be  essential  to  avoid  all  interference  with  the  influx  of  the  flood  tide,  by 
training  the  ebb-tide  current  into  the  flood-tide  channel  with  training 
walls,  having  their  tops  at  or  below  the  lowest  low  water,  and  thus 
leaving  the  tidal  capacity  of  the  river  unaffected,  as  indicated  by  the 
dotted  lines  on  Figs.  223  and  224,  p.  375  }    By  such  an  arrangement,  the 
flood  and  ebb  tides  can  be  made  to  combine  in  deepening  and  main- 
taining   the    navigable   channel,  instead   of  acting   in    opposition  _  by 
expending  their  force  in  forming  different  channels,  on  opposite  sides 
of  the  river,  in  the  widened  reaches  between  the  banks  of  a  winding 
tidal  river. 

A  systematic  regulation,  which  is  unnecessary  in  the  Hiigli,  has  been 
carried  out  on  other  tidal  rivers  of  smaller  dimensions,  and  with  less 
good  general  depths,  as  for  instance  on  the  River  Maas  between 
Rotterdam  and  the  sea,^  on  the  River  Nervion  below  Bilbao,  to  its 
mouth  ^  (Fig.  225),  and  notably  on  the  River  Weser  from  Bremen  to 
its  estuary  (Fig.  228,  p.  378).  These  works  consist  of  cuts  to  do  away 
with  sharp  bends  ;  occasional  cross  dykes  to  make  the  navigable  channel 
follow  a  central  course,  and  to  close  secondary  branch  channels  ;  and 
longitudinal   training  walls,  generally   constructed   of  rubble  stone   or 

'  "  Report  on  the  River  Hi'igli,"  Calcutta,  1897,  pp.  88  and  92,  and  plate  6,  figs. 
3,  7,  and  8,  and  plate  7,  fig.  4,  and  plate  8,  figs.  8  and  9. 

''  Proceedings  Inst.  C.B.,  vol.  cxviii.  p.  25,  and  plate  2,  figs.  12  and  I3. 
'  Ibid.,  p.  30,  and  plate  2,  figs.  17  and  18. 
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fascine  mattresses,  to  straighten  the  channel  where  necessary,  and  render 
it  uniform  in  width,  and  consequently  in  depth  (Figs.  226  and  229).  In 
the  Weser,  the  low-water  channel  has  been  regulated  by  training  walls, 
not  raised  above  low  water  (Fig.  230,  p.  378),  so  that  whilst  regulating 

REGULATION   AND    PROTECTION  OF  OUTLET.     RIVER    NERViON. 

Fig.  225.— Plan.  Fig.  227. —Western  Breakwater,  Section. 
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and  deepening  the  navigable  channel,  the  high-water  channel  of  the 
river  may  remain  unrestricted  for  the  reception  of  the  tidal  influx  as 
formerly.^  These  works,  by  regulating  and  deepening  the  channel,  facili- 
tate the  influx  and  efflux  of  the  tide,  and  by  lowering  the  low-water 
line,  cause  a  greater  volume  of  tidal  water  to  enter  and  leave  the  river, 
and  extend  the  tidal  limit  (Fig.  229,  p.  378).  Moreover,  the  works  are 
so  designed  as  to  increase  the  width  of  the  river  gradually  towards  its 
mouth,  so  that  the  regulated  River  Maas  has  a  width  of  985  feet  a  little 
below  Rotterdam,  increasing  to  2300  feet  at  the  outlet  between  the  jetties 
in  the  North  Sea  (Fig.  215,  p.  362) ;  the  River  Nervion  is  210  feet  wide 
at  Bilbao,  and  525  feet  between  the  jetties  at  its  mouth  (Fig.  225);  and 
the  width  of  the  trained  low-water  channel  of  the  River  Weser  has  been 
gradually  enlarged  from  about  500  feet  at  Bremen,  up  to  about  3600  feet 
where  it  emerges  into  its  estuary  at  Bremerhaven  (Fig.  228,  p.  378).  The 
velocity  of  the  currents  is  thus  rendered  fairly  uniform,  so  that  the 
abrupt  reduction  in  velocity  which  occurs  on  entering  a  wide  reach, 
with  its  consequent  deposit  of  alluvium,  is  prevented.  Dredging  is  also 
generally  carried  out  in  the  shallow  portions  of  the  regulated  channel,  to 

'  "Die  Korrektion  der  Unterweser,"  L.  Franzius,  Bremen,  1888,  with  2  plates; 
and  Proceedings  Inst.  C.E.,  vol.  cxxxv.  p.  230,  and  plate  S,  figs.  4  and  5. 
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effect  a  greater  deepening  than  unaided  scour  could  produce,  and  also 
to  prevent  the  material  scoured  out  of  the  trained  channel  from  forming 
a  shoal  in  front  of  the  mouth  of  the  river,  a  result  which  interfered  at 
first  with  the  due  improvement  of  the  access  to  the  River  Maas  by  the 
cut  across  the  Hook  of  Holland,  whose  enlargement  to  the  proper  width 
was  originally  left  to  the  scour  of  the  currents,  which  did  not  effect  the 
requisite  widening,  and  deposited  a  considerable  part  of  the  material  it 
removed  from  the  narrow  cut  in  the  wide  jetty  channel,  so  that 
eventually  the  cut  had  to  be  widened  and  the  deposit  removed  by 
dredging,  and  the  jetty  channel  narrowed  by  an  inner  southern  jetty 
(Fig.  2IS,  p.  362). 

The  rate  of  enlargement  of  the  trained  channels  referred  to  above, 
in  relation  to  their  lengths,  amounts  to  i  in  80  for  the  Maas  between 
Rotterdam  and  the  sea,  i  in  75  for  the  Nervion  from  Bilbao  to  its 
mouth,  and  i  in  71  for  the  Weser  from  Bremen  to  Bremerhaven,  which 
ratios  correspond  very  closely  to  the  rate  of  enlargement  of  the  Clyde  of 
I  in  83  between  Glasgow  and  Dumbarton,  and  of  the  Tyne  of  i  in  75 
between  Newcastle  and  its  mouth ;  and  in  these  cases,  with  the  exception 
of  the  Weser,  the  fall  of  the  river-bed  seawards  is  inappreciable,  and 
only  slight  in  the  Weser  below  Bremen.  Accordingly,  a  suitable  rate  of 
enlargement  for  the  lower  portion  of  tidal  rivers  with  fairly  level  beds, 
appears  to  be  i  in  70  to  i  in  80,  with  a  larger  ratio  for  rivers  with  beds 
rising  inland,  in  proportion  to  the  inclination,  and  a  more  rapid 
enlargement  towards  the  outlet  of  rivers  trained  through  sandy  estuaries. 

Protection  of  Outlet  of  Tidal  Rivers  by  Breakwaters. — 
Tidal  rivers  flowing  straight  into  the  sea,  without  expanding  into  an 
estuary,  are  generally  guided  across  the  beach  by  projecting  jetties,  in 
order  to  deepen  and  maintain  the  outlet  channel,  and  protect  it  from 
the  inroad  of  drift  along  the  coast,  of  which  examples  are  furnished  by 
the  River  Maas  (Fig.  215,  p.  362),  the  River  Nervion  (Fig.  225,  p.  377), 
and  the  River  Wear.  At  the  mouth  of  the  Maas,  the  jetties  have  been 
extended  out  so  far  beyond  low-water  mark  that  they  effectually  protect 
the  outlet  from  the  inroad  of  drift,  and  shelter  the  dredging  operations 
for  connecting  the  outlet  channel  with  deep  water;  and  the  wide 
entrance  between  the  jetties  appropriate  for  this  large  river,  situated 
well  out  from  the  shore,  renders  the  access  easy  in  favourable  weather. 
Where,  however,  the  jetties  are  not  carried  beyond  low-water  mark,  as  at 
the  mouth  of  the  Wear ;  where  the  drift  along  the  coast  is  considerable, 
and  tends  to  form  a  bar  in  front  of  the  outlet,  as  at  the  mouth  of  the 
Tyne ;  where  the  exposure  is  great,  as  at  the  mouth  of  the  Nervion  ; 
and  where  the  small  size  of  the  river  precludes  the  possibility  of 
providing  a  wide,  as  well  as  a  deep  outlet  channel  across  the  beach, 
a  harbour  has  been  formed  in  some  cases  in  front  of  the  mouth  by  two 
converging  breakwaters,  within  the  shelter  of  which  the  outlet  channel 
is  readily  deepened  and  the  bar  in  front  removed  by  dredging.  Such  a 
harbour,  moreover,  with  an  entrance  of  adequate  width,  in  deep  water 
away  from  the  coast,  can  be  entered  by  vessels  during  storms  with  much 
greater  safety  than  the  unprotected  mouth  of  a  river  close  to  the  line  of 
breakers  along  the  shore ;  whilst  the  windward  breakwater  arrests  the 
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drift,  or  causes  it  to  travel  into  deep  water.  The  mouths  of  the  Tyne 
and  the  Wear  have  been  protected  in  this  manner,  and  their  outlet 
channels  deepened  considerably  by  dredging  within  the  sheltered  area ; ' 
and  converging  breakwaters  are  constructed,  projecting  out  from  each 
side  of  the  bay  into  which  the  Nervion  flows,  for  facihtating  access  to 
the  river  on  that  stormy  coast,  and  securing  its  outlet  from  being 
impeded  by  drift  (Figs.  225  and  227,  p.  377). 

Training  Tidal  Rivers  through  Sandy  Estuaries. — Many 
tidal  rivers,  before  reaching  the  sea,  expand  into  large  estuaries  more 
or  less  encumbered  by  sandbanks,  of  which  the  Thames,  the  Severn, 
the  Mersey,  the  Humber,  the  Seine,  and  the  Loire  are  well-known 
examples.  In  some  instances,  the  depth  is  ample  in  the  navigable 
channel  even  at  low  water,  as  in  the  Bristol  Channel  up  to  the  mouth  of 
the  Avon,  the  Firth  of  Clyde  up  to  Greenock,  and  the  St.  Lawrence  up 
to  Quebec ;  and  in  other  cases,  dredging  suffices  to  render  the  navigable 
channel  in  an  estuary  accessible  for  large  vessels  at  any  state  of  the 
tide,  as  in  the  Thames  up  to  Tilbury,  the  Mersey  up  to  Rock  Ferry, 
by  dredging  on  the  bar,  and  the  St.  Lawrence  between  Quebec  and 
Montreal.  Many  estuaries,  however,  in  their  natural  condition  can  only 
be  navigated  near  high  water;  and  their  navigable  channel  has  a 
winding,  and  frequently  shifting  course  through  extensive  sandbanks,  as 
exemplified  by  the  Seine,  the  Loire,  the  Dee,  the  Ribble,  and  the  Upper 
Mersey  estuary. 

The  possibility  of  improving  the  navigable  channel  through  estuaries 
by  dredging  alone,  depends  upon  the  extent  of  its  stability,  and  also 
upon  the  suitability  of  the  material  forming  its  bed  for  being  raised  by 
suction  dredgers.  Thus  the  channel  across  the  Mersey  bar  in  Liverpool 
Bay,  has  proved  capable  of  being  largely  deepened  and  widened  by 
sand-pumps,  owing  to  its  fair  stability  of  position,  and  the  purity  of  the 
sand  constituting  the  bar ;  and  a  like  success  might  be  anticipated  from 
the  employment  of  suction  dredgers  for  lowering  the  bars  in  the  Hugh 
estuary,  where  the  navigable  channel  is  to  a  great  extent  subject  to 
similar  favourable  conditions.^  Where,  however,  an  estuary  channel  is 
very  unstable,  its  improvement  by  dredging  alone  is  impracticable ;  and 
an  admixture  of  silt  or  clay  with  the  sand  largely  reduces  the  efficiency 
of  ordinary  sand-pump  dredgers,  and  necessitates  the  addition  of  water- 
jets  or  cutters  to  stir  up  and  disintegrate  the  material. 

Training  walls  consisting  of  a  continuous  mound  of  rubble  stone, 
slag,  or  fascines,  extended  along  each  side  of  the  navigable  channel 
down  an  estuary,  have  been  commonly  resorted  to  for  permanently 
fixing  the  channel,  and  also  deepening  it  by  the  concentrated  scour  of 
the  flood  and  ebb  tides,  together  with  the  fresh-water  discharge,  in  the 
trained  channel;  and  the  depth  thus  gained  is  usually  further  increased 
by  dredging  in  the  fixed  channel.  The  value  of  training  works  in 
deepening  a  wandering  channel  through  a  sandy  estuary,  is  well 
illustrated  by  the  great  improvement  in  depth  effected  by  the  training 

'   "  Rivers  and  Canals,"  vol.  J.  plate  6,  figs.  6  and  7,  and  plale  8,  6gs.  I  and  2. 
'  "  Report  on  the  River  Hugli,"  Calcutta,  iSg7,  pp.  76  and  94. 
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walls,  unaided  by  dredging,  carried  out  through  the  upper  estuary  of 
the  River  Seine  in  1848-69,  as  shown  in  Figs.  231  and  232,  p.  382,  and 
by  the  deepening  of  the  navigable  channel  through  the  Tees  estuary  by 
training  works  since  1852,  assisted  in  this  case  by  dredging- in  the  trained 
channel  (Figs.  234  and  235,  p.  383).  In  the  Weser  estuary  below 
Bremerhaven,  the  navigable  channel  was  trained  in  1891-1892  by  a 
single  training  wall,  4!  miles  in  length,  slightly  diverging  from  the 
nearly  parallel  opposite  shore,  which  has  enabled  a  second  training  wall 
to  be  dispensed  with  (Fig.  228,  p.  378);  and  an  improvement  and 
regulation  of  the  channel  further  out  in  the  estuary  has  been  sought  by 
closing  branch  channels,  and  thereby  concentrating  the  scour  in  the 
main  channel ;  while  the  navigable  depth  has  been  gradually  increased 
by  suction  dredging.  The  Seine  training  walls  are  composed  of 
m.ounds  of  rubble  chalk,  faced  on  the  side  of  the  channel  by  pitching 
or  a  layer  of  concrete,  and  further  protected  in  some  places  against  the 
bore  by  sheet-piling  along  the  toe  (Fig.  233,  p.  382);  the  Tees  training 
walls  are  mainly  formed  of  refuse  slag  from  the  neighbouring  iron  blast- 
furnaces (Fig.  236,  p.  383);  and  the  training  wall  in  the  Weser  estuary 
consists  of  layers  of  fascine  mattresses,  not  raised  above  low-water  level. 
In  addition  to  deepening  the  navigable  channel  through  an  estuary, 
and  rendering  it  capable  of  being  further  deepened  by  dredging,  train- 
ing works,  by  permanently  fixing  and  straightening  the  channel,  make 
it  much  safer  for  navigation  than  the  original  shifting  channel,  which 
sometimes,  as  was  formerly  the  case  in  the  upper  part  of  the  Seine 
estuary,  has  its  dangers  aggravated  by  the  appearance  of  a  bore  at 
certain  periods,  a  phenomenon  whose  violence  is  mitigated  by  the 
regulation  of  the  channel.  The  improvement,  ho^vever,  of  the  channel 
is  confined  to  the  trained  portion ;  and  where  the  training  works  have 
not  been  carried  out  to  deep  water,  as  in  the  estuaries  of  the  Seine,  the 
Loire,  the  Ribble,  and  the  Dee,^  the  navigable  channel  beyond  the 
training  walls  remains  unstable  and  encumbered  with  shoals,  as  the 
influence  of  the  training  works  extends  very  little  beyond  their  termina- 
tion. Accordingly,  though  the  navigable  condition  of  a  tidal  river  is 
undoubtedly  improved  by  training  works  through  the  upper  portion  of 
its  estuary,  in  proportion  as  the  interval  of  shallow,  shifting  channel, 
between  deep  water  at  sea  and  the  fixed  and  deepened  trained  channel, 
is  reduced,  and  therefore  can  be  more  readily  traversed  by  vessels  near 
high  water,  the  improvement  of  the  river  cannot  be  regarded  as  complete 
till  the  trained  channel  has  been  extended  out  to  deep  water.  More- 
over, the  due  enlargement  of  the  trained  channel  seawards,  so  essential, 
as  already  pointed  out,  for  the  free  admission  of  the  flood  tide,  and  for 
promoting  uniformity  in  the  tidal  flow,  and  consequently  uniformity  in 
depth,  has  been  often  neglected  in  training  rivers  through  wide,  shallow- 
estuaries,  as  exemplified  by  the  training  works  in  the  Ribble  and  Dee 
estuaries,  and  formerly  in  the  Seine  estuary,  where  the  increase  in 
width  between  the  training  walls  towards  their  outlets  was  made  very 
inadequate  (Fig.  23r);  and  these  narrow  trained  channels  open  abruptly 

'  "  Rivers  and. Canals,"  vol.  i.  plate  9,  figs.  I,  4,  ir,  and  13. 
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into  the  middle  of  wide  estuaries  encumbered  with  sandbanks,  instead 
of  expanding  with  a  trumpet-shaped  outlet  channel  into  deep  water, 
which  nature  indicates  as  the  best  form  for  securing  a  good  navigable 
depth  towards  the  mouth  of  a  tidal  river.  The  trained  channel  of  the 
Tees,  on  the  other  hand,  has  been  given  a  very  good  rate  of  enlargement 
below  Middlesbrough,  approximating  to  i  in  45  (Fig.  234) ;  whilst  the 
regulated  and  trained  channel  of  the  Weser  has  been  given  an  enlarge- 
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ment  of  i  in  50  between  Bremen  and  the  termination  of  the  training  wall 
in  the  estuary,  a  marked  contrast  to  the  rate  of  i  in  200  adopted  for 
the  Seine  trained  channel  many  years  ago,  and  now  admitted  to  be 
inadequate. 

Accretion  in  Estuaries  due  to  Training  Works. — The  con- 
centration of  the  tidal  flow  and  fresh-water  discharge  in  a  trained 
channel,  whilst  wholly  beneficial  to  navigation  in  the  channel  itself, 
withdraws  these  scouring  influences  from  the  estuary  behind  the  training 
walls,  and,  consequently,  favours  the  deposit  of  materials  carried  down 
from  inland  by  the  river  in  flood-time,  or  brought  in  from  the  seacoast 
by  the  flood  tide.  A  river  with  its  wandering  channel  in  a  sandy 
estuary,  disturbs  in  succession  every  portion  of  the  estuary  through 
which  it  shifts  its  course,  and  aided  by  the  predominance  of  the  ebbing 
current  reinforced  by  the  fresh  water,  carries  seawards  the  materials 
brought  down  from  inland,  or  in  from  the  sea.  As  soon,  however,  as 
the  channel  is  permanently  fixed  between  training  walls,  the  disturbing 
and  scouring  influences  are  concentrated  in  this  channel;  and  the 
sedimentary  matter  brought  into  the  estuary  settles  gradually  in  the  slack 
water  at  the  back  of  the  training  walls,  and  even  along  the  sheltered 
sides  of  the  estuary  in  advance  of  the  works,  as  clearly  exhibited  in  the 
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chart  of  the  Seine  estuary  where,  owing  to  the  large  amount  of  material 
eroded  from  the  coast  of  Normandy  and  brought  in  by  the  flood  tide, 
especially  during  westerly  gales,  accretion  has  taken  place  on  a  very 
large  scale  since  the  introduction  of  the  training  walls,  leading  to 
reclamations,  not  merely  in  the  upper  estuary,  but  even  along  the  sides 
of  the  estuary  down  to  Harfleur  on  the  north  and  Honfleur  on  the  south 
(Fig.  231,  p.  382),  The  reclamations  were  undoubtedly  hastened  in 
this  instance  by  carrying  the  training  works  diagonally  across  the  upper 
estuary  between  Quillebeuf  and  Tancarville,  by  the  construction  of  a  cross 
dyke  from  La  Roque  to  the  south  training  wall,  enclosing  the  southern 
part  of  the  estuary  to  the  north  of  the  Vernier  Marsh,  and  by  raising 
the  training  walls  considerably  above  low  water.  Accretion  at  the  sides, 
however,  is  the  inevitable  result  of  concentrating  the  scour  in  a  fixed 
channel  through  an  estuary  exposed  to  the  introduction  of  sediment; 
and  it  is  necessarily  accompanied  by  a  reduction  in  the  tidal  capacity 
of  the  estuary.  Nevertheless,  the  rate  and  extent  of  the  accretion  may 
be  diminished  considerably  by  keeping  the  training  walls  as  low  as 
possible  consistently  with  the  fixing  of  the  channel,  and  duly  enlarging 
the  width  between  them  seawards ;  whilst  any  resulting  loss  of  scour  in 
the  channel,  can  be  compensated  for  by  dredging  to  obtain  the  requisite 
depth. 

A  large  reduction  of  tidal  capacity,  by  diminishing  correspondingly 
the  volume  of  tidal  water  entering  and  leaving  the  estuary,  leads  to  the 
extension  of  sandbanks  at  the  outlet,  as  indicated  by  the  progression  of 
the  shoals  at  the  mouth  of  the  Seine,  ^  the  enlargement  and  advance 
of  the  sandbanks  along  the  sea  face  of  the  Ribble  estuary,  and  the 
remarkable  deterioration  in  depth  of  the  lower  estuary  of  the  Dee, 
which  has  resulted  from  the  extensive  reclamations  effected  in  the 
upper  estuary.^  The  depth  in  front  of  the  outlet  of  the  trained  channel 
may,  indeed,  be  increased  by  the  concentrated  scour,  in  spite  of  the 
general  accretion ;  but  the  access  to  seaports  at  the  sides  of  the  estuary, 
or  at  some  distance  beyond  the  termination  of  the  training  works,  may 
be  endangered  by  the  reduction  in  tidal  capacity.  Thus  the  Seine 
training  works  were  stopped  at  Berville  in  1869,  for  fear  that  the 
extended  accretion  resulting  from  their  prolongation  would  shoal 
the  approach  to  the  port  of  Havre  at  the  mouth  of  the  estuary ;  and 
the  training  works  in  the  upper  Loire  estuary  were  not  carried  beyond 
La  Martiniere,  about  23  miles  above"  the  mouth  of  the  estuary  at  St. 
Nazaire,  lest  the  loss  of  the  tidal  capacity  due  to  accretion,  which  had 
already  been  occasioned  to  some  extent  by  the  existing  training  works, 
should  be  so  largely  increased  by  their  further  extension,  as  to  render 
the  reduced  scour  at  the  outlet  incapable  of  maintaining  the  approach 
channel  to  the  port.  An  extension  of  the  Seine  training  walls  was, 
indeed,  authorized  in  1895  (see  dotted  lines  Fig.  231,  p.  382),  but  only 
subject  to  the  condition  that  an  entirely  new  approach  from  the  sea 
must  be  provided  for  Havre,  out  of  reach  of  the  Seine  accretions  (Fig. 
286,   p.  449);   and  the  rate  of  enlargement  of  the  trained,  high-water 

'  "  Rivers  and  Canals,"  vol.  i.  plate  9,  fig.  2, 
^  Ibid.,  plate  9,  figs.  13  and  14. 
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channel,  from  the  commencement  of  the  new,  high,  northern  training 
wall  a  short  distance  below  Tancarville,  to  the  proposed  extremity  of  the 
prolonged  southern  training  wall,  amounts  to  about  i  in  10. 

Reclamation  is  progressing  in  the  Ribble  and  Tees  estuaries,  owing 
to  the  promotion  of  accretion  by  the  training  works  in  these  estuaries ; 
and  though  the  converging  breakwaters  at  the  Tees  outlet  protect  its 
estuary  from  the  inroad  of  drift  from  the  coast,  they  favour  the  deposit 
of  any  sediment  which  may  be  introduced  into  the  sheltered  area  (Fig. 
234,  p.  383);  but  in  this  case,  there  are  no  ports  at  the  sides  of  the 
estuary  to  be  considered,  and  any  loss  of  tidal  capacity  from  accretion 
can  be  compensated  for  by  additional  dredging  in  the  trained  channel. 

Remarks  on  Training  Works  through  Sandy  Estuaries. — 
Training  works  provide  a  sure  method  of  fixing  and  deepening  a 
wandering  channel  in  a  sandy  estuary  in  the  interests  of  navigation ;  but 
the  training  walls  should,  if  possible,  not  be  raised  above  low  water,  so 
as  to  keep  down  the  resulting  accretion  at  the  sides,  and  consequent 
loss  of  tidal  capacity,  to  a  minimum ;  and  they  should  form  a  channel 
enlarging  seawards  at  a  rate  of  not  less  than  about  i  in  80,  and  more 
rapidly  on  approaching  the  outlet,  carried  out  to  deep  water.  Where 
ports  exist  at  the  side  of  an  estuary,  it  may  prove  necessary  to  limit  the 
extension  of  the  training  works,  in  order  to  avoid  impeding  the  access 
to  the  port  by  accretion,  unless  a  new  outlet  on  the  seacoast  can  be 
provided,  as  is  now  the  case  at  Havre.  Where  a  port  is  situated  on 
the  narrowed  outlet  of  a  large  estuary  subject  to  the  introduction  of 
sediment,  like  Liverpool  in  the  narrows  leading  out  of  the  inner  Mersey 
estuary,  and  St.  Nazaire  at  the  contracted  outlet  of  the  extensive  Loire 
estuary,  where  the  estuary  serves 'as  a  large  natural  sluicing  basin  main- 
taining deep-water  access  to  the  port  by  tidal  scour,  it  is  necessary  to 
relinquish  the  improvement  of  the  navigable  channel  through  the  estuary 
by  training  works,  lest  these  works,  by  leading  to  the  accretion  of  the 
estuary  outside  the  trained  channel,  should  deprive  the  port  at  its 
outlet  of  the  scouring  current  by  which  its  approach  channel  from  the 
sea  is  preserved. 
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CHAPTER   XXIV. 

INLAND    NAVIGATION    CANALS. 

Comparison  of  canals  and  railways — Instances  of  large,  well-situated  canals 
— Objects  of  inland  canals,  canals  connecting  rivers,  lateral  canals  in 
place  of  rivers — Construction  of  canals,  various  works,  aqueducts — 
Sizes  of  canals,  in  Great  Britain,  France,  Germany,  Belgium,  Holland,' 
Russia,  North  America,  requirements  as  regards  width  and  depth — 
Supply  of  water,  sources,  methods  of  economizing — Methods  of  trans- 
ferring vessels  from  one  reach  to  the  next,  locks,  flight  of  locks,  inclines, 
•  lifts — Canal  liocks :  compared  with  river  locks,  similarities,  differences  ; 
sizes,  in  England,  standard  in  France,  on  Merwede  Canal,  in  Canada, 
on  St.  Mary's  Falls  Canal ;  lifts  of  canal  locks,  average  in  England  and 
France,  large  lifts  on  French  locks,  on  Welland  and  Soulanges  Canals  ; 
flights  of  locks,  instances  ;  reduction  in  time  of  passage  through  locks, 
by  various  contrivances ;  methods  of  saving  water  in  locking,  by 
duplicating  locks,  by  side  ponds — Capal  Inclines  :  advantages,  method 
of  working ;  barges  conveyed  in  cradles,  instances,  description  of  inclines ; 
barges  in  caissons  with  water,  object,  descriptions  ;  objections  ;  Chig- 
necto  Ship-railway,  object,  description,  unfinished — Canal  Lifts :  prin- 
ciple of  working ;  hydraulic  canal  lift,  description  of,  at  Anderton,  at 
Fontinettes,  and  at  La  Louvifere  ;  floating  canal  lift,  description  of, 
at  Henrichenburg,  advantages  ;  lifts  compared  with  locks  and  inchnes, 
relative  merits  and  disadvantages. 

Navigation  canals  provide  waterways  for  the  transit  of  barges 
through  inland  districts,  just  as  railways  serve  for  the  passage  of  trains ; 
and  canals  also,  like  railways,  traverse  high  ridges  in  cuttings  or  tunnels, 
and  valleys  on  embankments  or  aqueducts.  They  differ,  however, 
from  railways  in  having  to  be  constructed  in  a  series  of  level  reaches, 
instead  of  with  varying  gradients,  so  that  they'have  to  follow  the  winding 
contours  of  the  country  as  closely  as  possible,  with  a  circuitous  route, 
in  order  to  maintain  a  uniform  level;  and  the  differences  in  level 
between  the  successive  level  reaches  have  to  be  surmounted  by  locks, 
inclines,  or  lifts.  Canals,  accordingly,  are  at  a  disadvantage  for 
competition  with  railways,  in  having  to  follow  a  more  circuitous  course 
to  preserve  the  level  of  their  reaches  at  a  reasonable  cost,  and  in  the 
delays  involved  in  the  passage  of  vessels  from  one  reach  to  the  next, 
as  well  as  on  account  of  the  rate  of  transit  being  slower  in  water  than 
on  rails ;   but,  on  the  other  hand,  the  resistance  to  traction  is  much  less 
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on  a  waterway  than  on  a  railway,  and  the  working  and  maintenance 
of  a  canal  is  less  onerous.  Canals  offer  the  best  advantages  where  the 
country  is  fairly  flat,  and  the  traffic  in  bulky  goods  considerable,  or 
where  a  short  length  of  canal  serves  to  connect  long  lengths  of  river 
or  lake  navigation.  Before  the  introduction  of  railways,  canals 
were  extended  into  many  localities  which  could  have  been  more 
economically  served  by  railways ;  but  numerous  old  canals,  though 
often  inadequate  in  size,  where  suitably  situated,  have  been  able  to 
maintain  a  large  traffic  in  bulky  goods  in  spite  of  the  keen  competition 
of  railways ;  and  in  several  districts,  enlarged  inland  canals  have  been 
constructed  within  recent  years  with  good  prospects  of  traffic,  and  with 
benefit  to  the  country  they  traverse,  as  for  instance  the  St.  Mary's  Falls 
Canals,  the  St.  Clair  Flats  Canal,  and  the  Soulanges  Canal,  in  North 
America,  the  St.  Denis  and  other  enlarged  canals  in  France,  the 
Merwede  Canal  in  Holland,  the  Dortmund-Ems  Canal  in  Germany,  and 
the  Marie  Canal  in  Russia. 

Objects  of  Inland  Canals. — Though  the  primary  object  of  inland 
canals  is  to  provide  communication  by  water  for  the  districts  they  pass 
through,  they  also  fulfil  two  still  more  important  purposes.  Thus  a  canal, 
by  connecting  two  river  navigations  across  the  water-parting  of  their  basins, 
may  open  up  a  very  long  line  of  water  communication.  This  is  almost 
the  sole  object  of  the  canals  which  have  been  constructed  or  projected 
in  Russia ;  the  principal  rivers  of  France  have  been  connected  together 
by  this  means,  and  also  with  German  rivers ;  and  remarkable  instances 
of  this  use  of  canals  are  furnished  by  the  junction  of  the  St.  Lawrence, 
through  the  Great  Lakes,  with  the  Mississippi,  and  the  uniting  of  the 
Obi  and  Yenesei  rivers  in  Siberia  by  a  canal,  only  5  miles  long,  joining 
two  of  their  tributaries,  and  opening  out  a  waterway  about  3300  miles 
in  length.  When,  however,  the  ridge  separating  two  river  basins  attains 
a  high  altitude,  the  cost  of  construction  of  the  numerous  locks  required, 
and  still  more  the  delays  the  passage  through  them  involves,  render  a 
canal  an  unsuitable  means  of  communication. 

Canals  are  also  sometimes  constructed  alongside  rivers  as  substitutes 
for  river  navigation,  where  a  river,  for  a  certain  length,  owing  to  falls, 
rapids,  or  shoals,  is  unsuited  for  improvement.  A  notable  example  of 
such  a  lateral  canal  is  the  Welland  Canal,  which  furnishes  a  navigable 
connection  between  Lakes  Erie  and  Ontario,  since  the  Niagara  River 
joining  the  lakes  is  barred  by  its  Falls  and  the  rapids  above  and  below ; 
whilst  the  Gloucester  and  Berkeley  Canal,  avoiding  an  awkward  part  of 
the  River  Severn,  affords  an  instance  in  England  of  a  lateral  canal. 

Construction  of  Canals. — The  works  for  canals  are  similar  to 
those  for  railways,  with  the  exceptions,  that  in  cuttings  through  porous 
strata,  and  on  embankments,  the  trough  for  the  canal  has  to  be  made 
watertight  by  a  lining  of  clay,  concrete,  or  other  impermeable  materials, 
that  high  embankments  should  be  avoided,  and  that  the  greatest  care 
must  be  taken  in  forming  the  embankments  to  guard  against  settlement 
or  slips,  which  would  be  attended  by  serious  damage  in  the  case  of  a 
canal.  The  cheapest  formation  for  a  canal  is  where  the  level  is  such 
that  the  trough  of  the  canal  has  only  to  be  partially  excavated,  and  the 
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upper  part  is  enclosed  by  a  bank  on  each  side,  formed  of  the  excavated 
materials,  with  a  central  puddle  trench  going  down  into  the  solid  ground 
to  render  the  banks  watertight.  A  towing-path  has  to  be  formed  along 
one  side  of  the  canal  where  traction  by  horses  is  employed.  The  side 
slopes  in  soft  soil,  near  the  water-level  of  the  canal,  have  to  be  made  flat, 
and  protected  by  pitching,  timberwork,  fascines,  or  plants,  to  prevent 
their  erosion  by  the  wash  raised  by  the  passage  of  the  barges,  especially 
where  the  waterway  is  small  in  relation  to  the  cross  section  of  the  barge, 
or  the  speed  of  navigation  is  fairly  quick.  Through  towns,  vertical 
side  walls  save  land  and  provide  quays. 

Bridges  carrying  canals  over  roads,  rivers,  and  railways,  or  aqueducts 
as  they  are  termed,  differ  from  railway  bridges  in  having  to  provide  a 
watertight  trough,  with  a  towing-path  at  the  side  if  required,  and  in 
being  subjected  merely  to  the  dead  load  of  the  bridge  and  the  water 
carried  by  it,  and  not  to  any  moving  load.  Canal  aqueducts  and 
tunnels  are  often  restricted  to  the  width  necessary  for  the  passage  of  a 
single  barge,  in  order  to  reduce  the  cost ;  and  the  towing-path  is  some- 
times dispensed  with  in  tunnels,  the  propulsion  being  effected  by  the 
bargemen  or  by  mechanical  means. 

Sizes  of  Canals. — The  differences  in  dimensions  of  canals  and 
their  locks,  constructed  in  former  times  by  different  companies,  resembUng 
differences  in  gauge  on  railways,  have  seriously  impeded  the  development 
of  through  routes  and  the  extension  of  inland  navigation.  The  inland 
canals  of  Great  Britain  can  only,  for  the  most  part,  afford  a  passage 
for  barges  72  feet  long,  7  feet  to  15  feet  wide,  and  drawing  3  to  5  feet 
of  water ;  and  little  has  been  done  on  a  comprehensive  scale  to  meet 
modern  requirements,  except  on  the  Aire  and  Calder  Navigation  and 
the  Weaver  Navigation,  which  have  been  successively  enlarged,  and 
afford  depths  of  9  feet  and  15  feet  respectively,  so  that  the  latter  can 
accommodate  vessels  of  1000  tons.  In  France,  on  the  contrary,  the 
main  lines  of  waterways  have  been  gradually  remodelled,  and  necessary 
links  constructed  since  1879,  so  as  all  to  conform  to  the  minimum 
standard  depth  of  6|-  feet,  to  be  increased  eventually  throughout  to  7-5 
feet,  and  give  access  to  vessels  of  300  tons,  126  feet  long,  i6|-  feet 
wide,  and  from  6  to  6|  feet  draught  (Fig.  237).  In  Germany,  where  the 
rivers  furnish  the  chief  routes  for  inland  navigation,  the  depths  of  the 
canals  connecting  them  range  mostly  between  5  and  7  feet ;  but  the  new 
Dortmund-Ems  Canal  has  been  given  a  depth  of  8|  feet  in  cuttings,  and 
1 1^  feet  on  embankments  to  reduce  the  earthwork,  with  a  bottom  width  in 
cuttings  of  59  feet,  and  side  slopes  of  2  to  i,  flattened  to  3  to  i  near  the 
water-level,  and  allows  of  the  passage  of  vessels  of  600  tons  (Fig.  238). 
The  main  inland  canals  of  Belgium  have  depths  of  from  6|-to  x^^  feet; 
whilst  the  new  Canal  du  Centre,  with  a  depth  of  8  feet,  has  been  made 
large  enough  to  admit  vessels  of  400  tons.  The  Merwede  Canal  in 
Holland,  completed  in  1893,  has  a  depth  of  12^  feet,  a  bottom  width 
of  i>'^\  feet,  and  side  slopes  of  2  to  i  (Fig.  239);  whilst  the  lately 
re-constructed  Marie  Canal  in  Russia,  crossing  the  water-parting  of  the 
Volga  and  Neva  basins,  and  thus  forming  a  link  in  the  waterway  connecting 
the  Caspian  Sea  and  the  Baltic,  affords  access  to  vessels  of  655  tons,  210 
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feet  long,  31-!  feet  wide,  and  6  feet  draught.  The  lateral  Soulanges 
Canal  in  Canada,  for  avoiding  the  rapids  of  the  River  St.  Lawrence, 
and  forming  a  new  link,  opened  in  1900,  14  miles  long,  in  the  improved 
waterway  between  this  river  and  the  Great  Lakes,  for  vessels  of  14  feet 
draught,  has  been  given  a  depth  of  17!^  feet,  a  bottom  width  of  96  feet, 
and  side  slopes  of  2  to  i,  protected  by  rubble  pitching  near  the  water- 
level,  and  allows  the  passage  of  vessels  of  over  2000  tons '  (Fig.  240)  • 
whilst  the  new  Sault-Sainte-Marie  Canal,  connecting  Lakes  Huron  and 


INLAND    NAVIGATION  CANALS. 

F.0.237.  F.G..238. 

OORTMUHD  -  EMS. 


IMEMBANKPVENT. 


MNAL  DU    CENTRE. 

<N    CUTTING. 


IN     CUTTING  IN     EMBANKMENT. 


k.^23.<>->i 


Fl  &.  2.3  9. 
MEPvW  E  D  E. 


Fie.  2.40. 
SOULAN&ES.     CANADA. 


_J 

SCALE  720. 


Superior,  so  as  to  avoid  the  rapids  of  the  St.  Mary  River,  has  been  made 
22  feet  deep  and  145  feet  wide  at  the  bottom,  and  consequently  approxi- 
mates in  dimensions  to  a  ship-canal.  The  new  Chicago  Drainage  Canal, 
primarily  constructed  for  diverting  the  drainage  of  Chicago  from  Lake 
Michigan  into  the  Illinois  River,  but  also  designed  to  be  the  first  length 
of  an  improved  waterway  between  the  Lakes  and  the  Mississippi,  has 
been  given  very  similar  dimensions,  with  bottom  widths  of  160  feet  in 
rock  and  200  feet  in  clay,  side  slopes  of  2  to  i,  and  a  depth  of  22  feet. 

The  bottom  width  of  a  canal  must  be  regulated  by  the  beam  of  the 
largest  vessels  navigating  the  canal,  and  the  speed  at  which  they  travel. 
Inland  canals  are  generally  made  wide  enough  for  barges  going  slowly 
to  pass  one  another,  which  necessitates  a  bottom  width  somewhat  in 
excess  of  twice  the  beam  of  the  largest  barges ;  but  with  an  increased 
speed,  a  larger  margin  of  clear  space  between  two  vessels  passing  one 

'  The  Engineering  Record,  New  York,  April  8,  1899,  p.  419.     A  cross  section  of 
the  Soulanges  Canal  was  sent  me  by  Mr.  Thomas  Monro,  the  cngineer-in-chief. 
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another  is  required.  A  minimum  depth  of  8  inches  to  i  foot  of  water 
under  the  keel  of  barges  of  maximum  draught,  is  essential  even  for  low 
speeds ;  whilst  i|-  to  3  feet  should  be  provided  under  the  keel  where 
the  vessels  are  intended  to  attain  a  fair  speed.  The  width  of  canals 
must  be  increased  along  curves  in  proportion  to  the  curvature,  to  provide 
for  the  increased  difficulty  of  navigation  ;  and  sharp  curves  should  be 
avoided. 

Supply  of  Water  to  Canals. — A  regular  supply  of  water  has  to  be 
provided  for  canals,  to  make  good  the  losses  due  to  evaporation  and 
leakage,  and  the  expenditure  of  water  necessitated  in  transferring  vessels 
from  one  reach  to  the  next,  which  is  proportionate  to  the  amount  of 
traffic  passing  through.  Lateral  canals  are  readily  supphed,  at  their 
upper  end,  by  the  river  for  whose  navigation  they  serve  as  a  substitute ; 
and  canals  traversing  low-lying  districts  can  generally  obtain  their 
supply  from  adjacent  watercourses.  On  higher  ground,  lakes,  springs, 
and  wells  sometimes  provide  the  requisite  supply;  whilst  the  upper 
reaches  of  a  canal,  especially  when  traversing  the  high  ridge  separating 
two  river  valleys,  have  generally  to  be  supplied  from  artificial  reservoirs 
formed  in  hilly  valleys  by  a  dam  across  the  valley,  barring  the  outlet  of 
the  mountain  stream  flowing  down  the  valley,  and  thus  storing  up  its 
waters  in  flood-time  for  feeding  the  canal  during  the  dry  season. 

Where  the  supply  of  water  is  difficult  to  obtain,  special  arrangements 
are  made  for  economizing  the  water  in  locking ;  and  occasionally  the 
water  expended  is  pumped  back  again  into  the  upper  reach,  so  as  to  be 
used  over  again. 

Methods  of  transferring  Vessels  from  One  Canal  Reach  to 
the  Next. — The  well-known  system  of  locks,  as  previously  described 
with  reference  to  canalized  rivers,  is  the  ordinary  method  employed  for 
raising  or  lowering  vessels  from  one  reach  to  the  next.  Locks,  however, 
are  more  frequently  required  on  canals  than  on  rivers ;  they  have  to  be 
placed  much  closer  together  where  a  canal  is  rising  to  surmount  the 
water-parting  between  two  river  basins ;  and  occasionally  several  locks 
are  placed  close  together  end  to  end,  in  what  is  termed  a  flight,  to 
overcome  an  abrupt  and  considerable  change  of  level.  Whereas  the 
water  required  for  locking  is  usually  amply  supplied  on  canalized  rivers 
by  the  natural  discharge  of  the  river,  its  expenditure  becomes  an 
important  consideration  on  canals,  where  the  necessary  supply  has  to  be 
furnished  artificially.  Moreover,  the  delays  incurred  in  passing  through 
the  locks  become  more  serious  on  canals,  where  the  locks  are  more 
numerous,  and  the  differences  of  level  to  be  surmounted  are  considerably 
greater  than  on  rivers.  Consequently,  expedients  for  saving  water  and 
time  in  passing  through  canal  locks  have  been  devised. 

Occasionally,  where  the  differences  in  level  between  canal  reaches 
are  considerable,  in  passing  through  rugged  country,  both  time  and 
water  have  been  saved  by  abandoning  flights  of  locks,  and  constructing 
inclines  between  the  reaches,  up  and  down  which  the  barges  are  carried 
on  trucks  with  wheels  running  on  rails  on  the  incline. 

A  third  system  consists  of  a  balanced  hydraulic  lift,  by  which  vessels 
floating  in  a  tank  of  water  are  rapidly  raised  or  lowered  vertically  about 
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forty  to  fifty  feet,  from  one  reach  of  a  canal  to  the  next,  with  quite  a 
small  expenditure  of  water  and  power.  The  cost,  however,  of  construc- 
tion of  these  lifts  is  large. 


Canal  Locks. 

Large  canal  locks  resemble  large  river  locks  in  having  a  pair  of 
gates  meeting  at  an  angle  against  a  sill  at  each  end  of  the  lock- 
chamber,  and  in  having  large  sluiceways  running  through  the  side  walls 
from  end  to  end,  with  several  side  openings  into  the  chamber  to  ex- 
pedite and  tranquilUze  the  filling  and  emptying  of  the  chamber  (Fig. 
241).^  Moreover,  cylindrical  sluice-gates  fitting  into  a  circular  aperture 
at  the  bottom  of  the  sluiceways  alongside  the  gate  recesses,  leading 
into  the  main  inlets  at  the  upper  end,  and  the  main  outlets  at  the  lower 


CANAL   LOCK,    WITH    LARGE    LIFT    AND    CYLINDRICAL   SLUICE-GATES. 
Fig.  241. — Canal  du  Centre,  France. 
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end  of  the  lock,  being  balanced  by  the  uniform  water-pressure  all 
round  the  cylinder,  are  readily  raised  for  opening  communication,  or 
lowered  for  closing  it ;  and  owing  to  their  form,  these  sluice-gates  open 
a  large  aperture,  with  a  comparatively  small  lift,  for  the  inrush  or  outrush 
of  the  water  into  or  out  of  .the  lock-chamber,  and  therefore  greatly  aid 
the  rapid  filling  and  emptying  of  the  lock  (Figs.  241  and  242,  b).  A  canal 
lock,  however,  differs  from  a  river  lock  in  having  its  upper  sill  raised 
upon  a  lift-wall  with  its  top  level  with  the  bottom  of  the  upper  reach, 

'  "  Voies  navigables  de  la  France,  Ministere  des  Travaux  Publics,  1894,  Canal 
du  Centre,"  Atlas,  plate  6. 
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and,  consequently,  having  a  height  above  the  bottom  of  the  lock- 
chamber  equal  to  the  lift  of  the  lock,  or  the  difference  in  level  between 
the  upper  and  lower  pools ;  and  the  upper  lock-gates  are,  accordingly, 
shorter  in  height  than  the  lower  gates  by  the  amount  of  the  lift  of  the 
lock  (Fig.  242,  a). 

Sizes  of  Canal  Locks. — The  dimensions  of  canal  locks  have  to 
be  made  adequate  for  receiving  the  largest  vessels  capable  of  navigating 
the  waterways  ;  and,  consequently,  the  locks  differ  considerably  in  size 
according  to  the  nature  of  the  traffic  and  the  size  of  the  waterway  which 
they  serve.  Sometimes,  also,  as  in  river  locks,  canal  locks  have  their 
chamber  widened  out  to  allow  of  barges  being  ranged  alongside  one 
another  in  the  lock,  or  are  provided  with  an  intermediate  pair  of  gates 
to  adjust  the  length  of  the  lock  to  the  vessel  passing  through,  and 
thereby  save  both  time  and  water  in  locking. 

Many  of  the  old  canal  locks  in  England  are  only  about  74  feet 
long,  and  7  feet  or  14  to  16  feet  wide,  with  4  to  5  feet  depth  of 
water  over  their  sills,  giving  passage  to  barges  of  50  to  100  tons.  On 
the  Aire  and  Calder  Navigation,  however,  with  a  large  coal  traffic, 
navigated  by  vessels  120  feet  long,  18  feet  beam,  and  9  feet  draught, 
the  locks  are  201  to  339  feet  long,  and  18  to  22i  feet  wide,  with  8|-  to 
10  feet  of  water  over  their  sills;  whilst  the  Weaver  Navigation,  serving 
the  Northwich  salt-mines,  has  double  locks  of  different  widths,  with 
intermediate  gates,  longitudinal  sluiceways,  and  cyUndrical  sluice-gates, 
the  largest  locks  being  120  feet  long  and  42f  feet  wide,  with  15  feet  of 
water  over  their  sills,  and  giving  passage  to  vessels  of  1000  tons.  The 
smallest  standard  dimensions  admitted  for  the  locks  on  the  main  lines 
of  waterways  in  France,  are  i26|-  feet  length,  17  feet  width,  and  6\  feet 
depth ;  but  these  dimensions  are  often  exceeded  in  the  most  important 
canals,  as,  for  instance,  at  the  reconstructed  locks  on  the  Canal  du 
Centre,  connecting  the  Saone  and  the  Loire,  having  an  available  length 
of  chamber  of  134  feet,  and  a  depth  on  the  sill  of  8i  feet  (Figs.  241 
and  242,  p.  391) ;  whilst  the  new  Canal  du  Centre  in  Belgium  has  locks  of 
similar  dimensions.  The  Merwede  Canal,  connecting  the  River  Merwede 
with  Amsterdam,  has  two  locks  side  by  side  at  the  Amsterdam  end, 
having  entrances  46  feet  wide  at  each  extremity,  and  a  chamber  370 
feet  long,  widened  out  to  about  95  feet  in  the  central  255  feet;  whilst 
elsewhere  the  two  locks  are  arranged  end  to  end,  with  a  pair  of  gates 
between  them,  being  given  an  entrance  width  of  39^  feet,  and  chambers 
about  340  feet  long,  widened  out  to  about  80  feet  in  the  central  270 
feet. 

The  enlarged  system  of  canals  in  Canada  between  the  St.  Lawrence 
and  the  Great  Lakes,  provides  a  continuous  waterway  for  steamers, 
drawing  14  feet  of  water,  bringing  wheat  from  the  western  end  of  Lake 
Superior  to  the  St.  Lawrence  at  Montreal,  built  of  sufficient  size  to  be 
employed  for  trading  along  the  New  England  coast  in  the  winter  when 
the  inland  waterway  is  frozen  over  (Fig.  240,  p.  389) ;  and  their  locks 
have  chambers  270  feet  long  and  45  feet  wide,  which  are  constructed  of 
concrete  faced  with  dressed  masonry  on  the  new  Soulanges  Canal, 
having  side  walls  20  to  25  feet  wide  at  the  base,  in  which  longitudinal 
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sluiceways  have  been  formed,  communicating  with  the  chamber  by  ten 
cast-iron  pipes  on  each  side,  2\  feet  in  diameter,  enabUng  the  lock, 
having  a  lift  of  2i\  feet,  to  be  filled  or  emptied  in  about  five  minutes. 
Still  larger  locks  have  been  recently  constructed  on  the  short  canals 
connecting  Lake  Huron  with  Lake  Superior,  for  accommodating  the 
larger  vessels  navigating  the  Great  Lakes,  the  lock  on  the  Sault-Sainte- 
Marie  Canal,  on  the  Canadian  side  of  the  St.  Mary  River,  being  900 
feet  long  and  60  feet  wide,  with  20^  feet  of  water  over  the  sills,  large 
enough  to  receive  a  lake  vessel  320  feet  in  length,  and  two  vessels 
suited  for  passing  through  the  Welland  and  St.  Lawrence  Canals,  255 
fest  long,  at  the  same  time ;  whilst  the  lock  on  the  St.  Mary's  Falls 
Canal,  in  the  United  States,  is  800  feet  long  and  100  feet  wide,  with 
21  feet  of  water  over  the  sills. 

Lifts  of  Canal  Locks.— The  lift,  or  the  difference  between  the 
upper  and  lower  water-level  surmounted  by  the  lock,  varies  according 
to  circumstances.  It  ranges  usually  between  4  and  9  feet  in  England, 
and  between  ii\  and  9  feet  in  France.  The  time  occupied  in  passing 
through  a  lock  is  necessarily  proportionate  in  some  measure  to  the 
height  of  the  lift;  but  as  part  of  the  delay  is  independent  of  the  lift, 
and  short  reaches  are  disadvantageous,  in  reconstructing  a  portion  of 
the  Canal  du  Centre  in  France,  where  the  locks  were  somewhat  close 
together,  the  new  locks  were  given  a  lift  of  1 7  feet  in  place  of  8|-  feet, 
reducing  the  number  of  locks  by  one  half,  and  elongating  the  reaches 
correspondingly.  In  deepening  the  St.  Denis  Canal  from  6^-  feet  to 
\o\  feet,  to  correspond  with  the  improved  depth  of  the  Seine  below 
Paris,  two  of  the  new  locks  with  lifts  of  about  14  feet  replaced  two 
flights  of  two  locks  each ;  and  a  single  lock,  at  the  Paris  end  of  the 
canal,  with  a  lift  of  32|-  feet,  was  substituted  for  two  flights  of  two  locks. 
The  great  height  of  the  lower,  single  lock-gate,  of  about  50  feet,  which 
this  unprecedented  lift  would  have  entailed  in  ordinary  construction, 
has  been  avoided  by  building  an  archway  over  the  lock,  affording  the 
standard  headway  of  175  feet  above  the  water-level  of  the  lower  pool, 
against  which  the  top  of  the  lower  gate  rests,  and  thereby  enabling  the 
height  of  the  gate  to  be  reduced  to  32!  feet.^ 

The  Welland  Canal  surmounts  a  difference  of  level  of  3265  feet  by 
twenty-six  locks,  giving  an  average  lift  of  about  \2\  feet;  whilst  the 
lift  of  the  single  locks  on  the  two  canals  joining  Lakes  Huron  and 
Superior,  is  18  feet,  in  place  of  the  lifts  of  two  locks  originally  con- 
structed ;  and  three  out  of  the  four  locks  on  the  Soulanges  Canal  have 
a  lift  of  23-i  feet,  and  are  situated  within  the  first  mile  from  the  lower 
end  of  the  canal. 

Plights  of  Locks. — Where  a  considerable  change  of  level  of 
the  land  takes  place  abruptly,  flights  or  chains  of  locks  have  been 
frequently  adopted  on  canals,  consisting  of  a  succession  of  locks  in 
line,  with  the  upper  gates  of  the  lower  lock  forming  the  lower  gates  of 
the  next  lock.     Thus  a  rise  of  203  feet  at  Tardebigge  on  the  Worcester 

^<Annales  des  Fonts  et  Chmtssies,   1893  (2),  p.  45,  and  plate  17;  and  "Rivers 
and  Canals,"  vol.  ii.  p.  380,  and  plate  11,  figs.  1  to  6. 
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and  Birmingham  Canal,  is  surmounted  by  a  flight  of  twenty-nine  locks ; 
there  is  a  flight  of  twenty-two  locks  on  the  Somersetshire  Canal,  and  a 
flight  of  twenty-one  locks  on  the  Leeds  and  Liverpool,  and  the  Warwick 
and  Birmingham  canals ;  and  numerous  smaller  flights  exist  on  several 
Enghsh  canals.  Though  flights  of  locks  are  less  common  and  shorter 
on  French  canals,  there  is  a  flight  of  seven  locks  on  the  Canal  du  Midi, 
and  of  five  locks  at  Fontinettes  on  the  crowded  Neuffossd  Canal. 
Whilst,  however,  flights  of  locks  occasion  inevitable  delays  to  naviga- 
tion, they  possess  the  advantage  over  single  locks  placed  at  intervals, 
of  almost  halving  the  number  of  gates  required,  and  of  concentrating 
the  delay  at  a  single  spot.  An  increase  in  the  lift,  so  as  to  diminish 
the  numJDer  of  locks,  is  also  similarly  advantageous. 

Reduction  in  Time  of  Passage  through  Locks. — Large 
longitudinal  sluiceways  with  numerous  side  openings  into  the  lock- 
chamber,  do  not  merely  fulfil  the  important  purpose,  with  the  aid  of 
counterbalanced  cylindrical  sluice-gates  of  between  4  and  6  feet  diameter, 
of  rapidly  filling  or  emptying  the  chamber,  but  also  serve  for  facilitating 
the  entrance  and  exit  of  large  vessels  by  providing  side  passages  for 
the  escape  and  admission  of  water,  to  balance  the  displacement  of  water 
caused  by  the  movement  of  a  vessel  occupying  nearly  the  whole 
cross  section  of  the  chamber.  This  object  is  further  aided  by  making 
the  bottom  of  the  lock  two  or  three  feet  deeper  than  the  canal. 
Hydraulic  or  electric  power  expedites  the  opening  and  closing  of  large 
lock-gates;  and  it  is  also  advantageously  applied  to  the  working  of 
capstans,  for  hauling  barges  into  and  out  of  the  lock.  The  saving  in 
time  efiected  by  these  means  is  of  considerable  importance  when  several 
locks  have  to  be  passed  through,  when  the  traffic  is  large  enough  for 
the  capacity  of  the  waterway  to  depend  upon  the  rate  of  passage 
through  the  locks,  and  when  competition  exists  with  other  means  of 
communication. 

The  capacity  of  the  Soulanges  Canal  for  the  large  lake  traffic  which 
is  expected  to  make  use  of  it,  has  been  greatly  increased  by  lighting 
the  canal,  along  its  whole  length,  with  electric  arc  lamps  of  2000  candle- 
power  at  intervals  of  480  feet,  so  as  to  enable  navigation  to  be  safely 
conducted  during  the  night.  The  locks  also  and  swing  bridges  on  this 
canal,  besides  being  efficiently  lighted,  are  operated  by  electricity 
generated  by  water-power  from  Lake  St.  Francis,  which  also  supplies 
the  canal  with  water. 

Methods  of  saving  Water  in  Locking. — The  consumption  of 
water  on  a  canal  with  a  large  traffic,  in  passing  vessels  through  locks 
with  a  large  lift  or  flights  of  locks,  becomes  a  matter  of  some  concern 
near  the  summit-level,  where  an  adequate  supply  of  water  in  dry  weather 
is  often  difficult  and  costly  to  obtain.  Vessels  in  being  locked  in 
succession  down,  consume  a  lockful  of  water  each,  or  the  volume  of 
water  measured  by  the  area  of  the  lock-chamber  multiplied  by  the 
height  of  lift,  less  the  water  displaced  by  the  vessel ;  and  therefore 
water  is  saved  by  having  locks  of  different  sizes,  or  an  intermediate 
pair  of  gates  for  the  smaller  vessels.  In  passing  through  a  single  lock, 
barges  locked  up  and  down  alternately,  reduce  the  consumption  to  one 
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half;  but  at  a  flight  of  locks,  the  expenditure  of  water  is  less  when 
several  barges  pass  up  or  down  in  succession.  Water  is,  accordingly, 
saved  by  harag  two  flights  of  locks  side  by  side,  one  for  ascending, 
and  the  other  for  descending  barges ;  and  the  consumption  is  also 
reduced  by  placing  two  single  locks  side  by  side,  communication 
benveen  which  can  be  opened  or  closed  at  pleasure,  so  that  one  lock 
can  be  pardally  filled  by  the  water  let  out  of  the  adjacent  lock,  and 
a  b.irge  can  enter  the  lock  which  has  the  most  suitable  water-level. 
The  duplication  of  the  locks,  moreover,  obviates  delays,  and  doubles 
the  capacity  of  the  canal  for  txamc ;  but  it  involves  a  large  increase  in 
the  cost  of  the  works.  A  more  economical  method  of  sa^■ing  water 
consists  in  the  formation  of  one  or  two  shallow  side  ponds  close  to  the 
loci,  into  which  the  upper  portion  of  the  water  in  the  lock  is  dis- 
charged on  emptying  the  lock,  and  is  used  ag.~.;n  in  reiilling  the  lower 
-art  of  the  loci. 


Caxal  Inxlixes. 

A  considerable  saving  in  time,  water,  and  expenditure,  is  eiiected,  in 
G-aversing  districts  where  considerable  dinerences  in  level  between  the 
reaches  of  a  canal  have  to  be  surmounted,  by  resorting  to  inclines  on 
land,  instead  of  ntimerous  locks,  up  which  barges  are  drawn  from  one 
reach  to  the  next.  Barges  are  conveyed  on  these  inclines,  either  on  a 
cradle  running  on  wheels  on  rails  laid  along  the  incline,  or  in  water  in  a 
uni  sarroned  horizontally  on  a  specially  constructed  truck  running  on 
the  incline.  Power  has  to  be  provided  at  the  top  of  the  incline  for 
haulinr  up  the  barges  with  their  cradle  or  truck  :  but  the  power  required 
can  be  considerably  reduced  when  the  ascending  barge  can  be  counter- 
talaaced  by  another  barge  descending  at  the  same  time.  Inland 
navigarion  in  this  way  abandons  canals  for  short  distances,  and  resorts 
to  the  railway  system,  a  principle  which  has  been  ftirther  developed  on 
a  large  scale  in  the  schemes  for  ship-railways. 

Barges  conveyed  on  Cradles  on  Inclines. — ^^"ery  small  barges 
sre  conveyed  on  cars  on  two  very  steep  inclines  on  the  Sbjopshire  and 
Shrewsbury  canals,  rising  213  feet  and  73-^- feet  respectively.  In  con- 
stricting the  Morris  Canal  in  iS25-jr,  crossing  a  spur  of  the  Alleghanies 
with  a  summit-level  of  014  feet  above  its  starting-point  on  the  Hudson 
River  oppDsite  Xew  York,  twenn'-three  inclines  were  introduced,  with 
gradient  of  i  in  10  to  i  in  12.  and  rises  of  between  44  and  ico  feet, 
the  combined  rises  of  the  inclines  on  the  two  slopes  being  144S  feet. 
The  barges.  7 :  feet  lonz.  are  carried  on  cradles,  with  eight  wheels  running 
on  rails  laid  to  a  gauge  of  12I  feet,  and  hauled  up  the  inclines  by  wire 
ropes  aerated  by  a  water-wheel.  A  loaded  barge  and  its  cradle,  weighing 
lie  tons,  are  drawn  tip  a  height  of  51  feet  in  3^  minutes,  so  that 
pracricallyno  ritne  is  lost  in  the  ascent :  whilst  the  water  used  in  drawing 
up  the  barge  is  reckoned  at  one  twenty-third  of  that  expended  in  locking 
liiiough  a  dighi  of  locks  havinr  the  same  lift.  Five  very  similar  inclhies 
were  rui  sequently  introduced  on  the  Oberland  Canal  in  Prussia,  for  the 


396  BARGES  ON  INCLINES  IN  CRADLE  AND  CAISSON. 

conveyance  of  barges  of  about  the  same  size  in  a  similar  manner,  the 
last  one  having  been  substituted  for  the  five  lowest  locks  on  the  canal. 

An  incline  has  been  somewhat  recently  constructed  for  connecting 
the  Ourcq  Canal  with  the  River  Marne  at  Beauval,  where  the  canal  is 
only  f  mile  from  the  river,  but  40  feet  above  it,  and  could  not  supply 
sufficient  water  for  working  a  flight  of  locks.  The  incline,  1476  feet  long, 
with  a  gradient  of  i  in  25,  has  a  line  of  rails  laid  on  it  to  a  gauge  of  6~ 
feet,  on  which  laden  barges  of  75  tons  are  conveyed  on  wrought-iron 
cradles  weighing  35  tons,  which  are  drawn  up  the  incline  in  35  minutes 
by  a  wire  rope  worked  by  a  turbine  in  the  Marne  (Fig.  243). 

BARGE  ON  CRADLE. 
Fig.  243.— Ourcq  Canal  Incline. 


SCALE      300. 


Barges  conveyed  on  Inclines  in  Caissons  with  Water.— In 

order  to  obviate  the  possibility  of  heavily-laden  barges  being  strained  by 
being  carried  out  of  water  on  a  cradle,  the  scheme  was  devised  of  con- 
veying barges  on  an  incline  floating  in  water  in  a  caisson,  a  plan  first 
adopted  in  1840  at  some  inclines  on  the  Chard  Canal,  where  two  caissons 
filled  with  water,  counterbalancing  one  another,  went  up  and  down  the 
incline  by  putting  an  excess  of  water  into  the  caisson  at  the  top.  In  1850, 
an  incline  similarly  worked  on  a  larger  scale,  was  constructed  to  supple- 
ment a  double  flight  of  eight  locks  at  Blackhill  on  the  Monkland  Canal 
near  Glasgow,  where  sometimes  the  supply  of  water  was  insufficient  for 
the  traffic.  This  incline  rising  96  feet  with  a  gradient  of  i  in  10,  has  two 
lines  of  way  laid  on  it  to  a  7-feet  gauge,  up  and  down  which  two  iron 
caissons  filled  with  water  travel,  counterbalancing  one  another,  each 
supported  on  a  20-wheeled  truck  in  a  horizontal  position.  The  caisson, 
70  feet  long,  13I  feet  wide,  and  2f  feet  deep,  weighs  with  its  truck, 
barge,  and  water,  about  80  tons ;  and  a  barge  can  be  passed  up  the 
incline  every  eight  minutes,  making  a  saving  of  from  20  to  30  minutes 
on  the  passage  through  the  adjacent  flights  of  locks.  To  avoid  the 
oscillations  which  the  movement  of  the  caisson  on  the  incline  imparts  to 
the  barge  when  floating  freely,  the  barge  is  made  just  to  rest  on  the 
bottom  of  the  caisson.  A  larger  caisson  was  constructed  in  1876  for 
conveying  barges  of  115  tons  on  an  incline  rising  39  feet  with  a  gradient 
of  I  in  12,  for  connecting  the  Potomac  River  at  Georgetown  with  the 
Chesapeake  and  Ohio  Canal,  in  place  of  two  locks.  This  caisson,  112 
feet  long,  i6f  feet  wide,  and  7^  feet  deep,  supported  on  three  trucks 
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running  on  four  rails  (Fig.  244),  is  'counterbalanced  by  four  waggons 
loaded  with  stone  running  on  adjoining  rails,  and  is  drawn  up  the  incline 
in  about  three  minutes  by  wire  ropes  worked  by  a  turbine  actuated  by 
water  from  the  canal.  The  weight,  however,  of  the  caisson  with  its 
trucks  and  load,  amounting  to  390  tons,  damaged  the  line  on  which  it 
runs,  so  that  to  reduce  the  weight,  the  water  is  let  out  of  the  caisson  as 
soon  as  a  loaded  barge  has  entered  it  for  the  descent,  thereby  losing  the 
advantage  for  which  the  caisson  with  its  supply  of  water  was  designed, 

BARGE    IN    CAISSON. 
Fig.  244. — Georgetown  Incline,  U.S. 


and  increasing  the  time  required  for  transferring  a  barge  from  the  river 
to  the  canal.  Four  barges,  however,  can  be  readily  passed  up  the  incline 
every  hour.  On  a  new  incline  on  the  Grand  Junction  Canal,  the  counter- 
balancing caissons  with  their  barges  travel  sideways. 

CMgnecto  Ship-Railway. — An  illustration  of  the  extension  of 
the  principle  of  canal  inclines  to  the  conveyance  of  coasting  vessels 
across  necks  of  land  without  the  aid  of  canals,  marking  a  further  incursion 
of  the  railway  system  into  the  domain  of  inland  navigation,  is  furnished 
by  the  ship-railway  constructed  across  the  neck  of  land,  only  15  miles 
wide,  separating  Chignecto  Bay,  an  inlet  from  the  Bay  of  Fundy,  from 
Bale  Verte  leading  through  Northumberland  Strait  into  the  Gulf  of  St. 
Lawrence,  to  enable  coasting  vessels  of  1000  tons  register  and  2000  tons 
displacement  to  avoid  a  stormy  detour  of  500  miles  round  the  coast  of 
Nova  Scotia.  The  line  is  17  miles  in  length,  and  nearly  straight 
throughout;  it  is  level  for  half  its  length,  and  on  the  other  half  the 
gradients  do  not  exceed  i  in  530  ;  and  the  vessels,  235  feet  long,  56  feet 
beam,  and  15  feet  draught,  after  being  raised  out  of  -B-ater  by  hydraulic 
rams,  are  to  be  conveyed  in  steel  cradles,  in  sections  75  feet  long  each, 
running  on  sixty-four  solid  3-feet  wheels  on  two  lines  of  way  of  standard 
gauge,  placed  11  feet  apart  and  laid  with  steel  iio-Ib.  rails,  at  a  speed 
not  exceeding  10  miles  an  hour.^  The  work  was  commenced  in  1885  ; 
but  in  1891,  after  about  three-quarters  of  the  work  had  been  completed, 
the  undertaking  was  stopped  for  want  of  funds. 

'  "The   Chignecto   Ship-Railway,''    II.    G.    C.    Ketchum,    Transactions  of  the 
Canadian  Society  of  Civil  Engineers,  vol.  v.  p.  309,  and  plates  11  and  12. 
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Canal  Lifts. 

A  lift  furnishes  another  method  by  which  barges  are  enabled  to 
surmount  a  considerable  difference  of  level  between  two  reaches  of  a 
canal,  both  expeditiously  and  with  only  a  small  expenditure  of  water. 
The  barge  passes  into  an  iron  trough  filled  with  water,  which  is  closed 
by  a  lifting  gate  at  each  end,  and  is  raised  or  lowered  vertically ;  and 
the  motive  power  is  mainly  obtained  by  altering  the  balance  of  the 
trough  by  letting  out  or  introducing  a  certain  amount  of  water.  Two 
types  of  these  lifts  have  been  constructed,  namely,  a  hydraulic  canal  lift 
in  which  two  troughs,  each  supported  by  a  central  hydraulic  piston, 
counterbalance  one  another,  and  go  up  and  down  alternately,  owing  to 
the  preponderance  of  the  weight  of  water  given  to  the  upper  trough ;  and 
a  floating  canal  lift  with  a  single  trough,  whose  weight  is  exactly 
supported  by  floats  immersed  in  wells  full  of  water,  so  that  any  alteration 
in  the  weight  of  the  trough,  by  removing  or  adding  water,  causes  the 
trough  to  rise  or  descend. 

Hydraulic  Canal  Lift. — Though  small  suspended  caissons, 
counterbalancing  one  another,  were  used  for  canal  lifts  in  England  in 
the  earlier  half  of  the  nineteenth  century,  the  first  hydraulic  canal  lift 
was  erected  at  Anderton  in  1875,  to  enable  barges  of  100  tons  to  pass 
between  the  River  Weaver  and  the  Trent  and  Mersey  Canal,  where  the 
difference  of  level  is  50^  feet,  and  space  was  not  available  for  a  flight  of 
locks.  1  Each  of  the  two  troughs  is  75  feet  long,  i5-|  feet  wide,  contains  5 
feet  of  water,  and  is  supported  in  the  centre  by  a  ram,  3  feet  in  diameter. 
To  work  the  lift,  6  inches  depth  of  water  is  removed  by  siphons  from 
the  bottom  trough,  which  gives  a  preponderating  weight  of  13  tons  to 
the  top  trough,  causing  it  to  descend ;  and  when  the  descending  trough 
reaches  the  water  in  the  bottom  of  the  lift  pit,  the  final  lift  of  4  feet  of 
the  ascending  trough  is  effected  by  closing  the  communication  between 
the  two  presses  in  which  the  rams  work,  and  admitting  water  under 
pressure  into  the  press  of  its  ram.  The  lift  of  50!  feet  is  accomplished 
in  2-|  minutes ;  and  the  transference  of  a  barge  from  the  river  to  the 
canal,  and  another  barge  in  the  opposite  direction,  can  be  effected  in  8 
minutes,  with  the  expenditure  of  only  a  6-inch  layer  of  water  over  the  area 
of  the  trough.  As  the  passage  of  a  barge  through  a  flight  of  locks  with 
the  same  lift  occupies  at  least  i-j  hours,  a  lift  evidently  effects  a  great 
saving  of  time  and  water. 

The  hydraulic  lift  which  commenced  working  in  1888  at  Fontinettes 
on  the  Neuffoss^  Canal  of  France,  to  relieve  a  flight  of  five  locks,  with  a  lift 
of  43  feet,  where  the  coal  traflSc  to  Paris  by  water  is  very  large,  furnishes  an 
example  of  the  extension  of  the  same  system  to  barges  of  300  tons.  The 
two  troughs  at  Fontinettes,  each  \2i^\  feet  long,  i8f  feet  wide,  and  con- 
taining 6-^  feet  depth  of  water,  supported  by  a  central  cast-iron  ram  of 
6i  feet  diameter,  working  in  a  steel  press,  descend  into  a  dry  lift  pit,  so 
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that  the  preponderating  weight  of  i  foot  depth  of  water,  amounting  to 
63I  tons,  introduced  into  the  trough  at  the  top,  continues  to  act  in  this 
case  to  the  end  of  the  descent.^  The  troughs  are  kept  in  position  by 
guides  on  the  central  towers,  and  on  the  abutment  of  an  aqueduct  at  the 
upper  end ;  and  the  lift  of  43  feet  is  accomplished  in  4  minutes,  one 
trough  going  up  as  the  other  descends  (Fig.  245).  A  turbine  actuated 
by  a  fall  of  water  from  the  upper  reach,  stores  up  water  under  pressure 
in  an  accumulator,  for  raising  the  counterbalanced  lifting  gates  closing 


HYDRAULIC   CANAL   LIFT. 
Fig.  245.— Fontinettes  Lift,  Neuffosse  Canal. 
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the  ends  of  the  reaches  and  the  troughs,  turning  the  capstans  for  hauling 
the  barges  in  and  out  of  the  troughs,  and  for  assisting  the  raising  of  a 
trough  on  the  commencement  of  work,  or  when  it  has  dropped  somewhat 
through  leakage.  The  cost  of  this  lift  was  about  ;£68,ooo.  The  trans- 
ference of  the  largest  barges  from  one  reach  of  the  canal  to  the  other 
occupies  19  minutes. 
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Another  very  similar  lift,  for  accommodating  vessels  of  400  tons, 
was  completed  about  the  same  time  at  La  Louvifere  in  Belgium,  on  the 
works  of  the  Canal  du  Centre.  The  troughs  are  141  feet  long  and 
19  feet  wide,  and  are  filled  with  water  to  a  depth  of  nearly  8  feet  for 
receiving  barges  drawing  ']\  feet;  and  guides  on  light  lattice-iron  towers 
at  the  centre  and  each  corner,  keep  the  troughs  in  position.^  The 
counterbalanced  weight  which  has  to  be  raised  is  1037  tons;  and  the 
lift  of  5o|-  feet  is  accomplished  in  2\  minutes,  by  admitting  a  layer  of 
10  inches  of  water  into  the  trough  at  the  top,  giving  it  a  surcharge  of 
62  tons  ;  whilst  a  barge  can  be  transferred  from  one  reach  of  the  canal 
to  the  other  in  15  minutes.  This  lift  cost  ^^^55, 750;  and  three  other 
similar  lifts,  with  rises  of  55!-  feet,  were  intended  to  be  constructed  on 
the  canal,  for  surmounting  a  rise  of  217  feet  in  a  distance  of  only 
4"^  miles  where  water  is  scarce ;  but  owing  to  the  cost,  the  canal  works 
have  not  hitherto  been  completed. 

Floating  Canal  Lift. — A  large  canal  hft  for  surmounting  a  sudden 
rise  of  46  feet,  and  accommodating  barges  of  95°  tons,  has  been  con- 
structed at  Henrichenburg  on  the  Dortmund-Ems  Canal,  opened  in 
1899.  Unlike  the  smaller,  hydraulic  canal  lifts,  this  lift  has  only  a  single 
large  trough,  230  feet  long,  28  feet  wide,  and  filled  with  water  to  a  depth 
of  9>\  feet,  which  is  supported  by  five  cylindrical  floats,  27^  feet  in 
diameter,  and  33!  feet  high,  formed  of  mild  steel  plates,  floating  verti- 
cally in  deep  wells  filled  with  water,  and  placed  in  communication  at 
the  bottom  by  horizontal  conduits,  so  as  to  maintain  a  uniform  water- 
level  in  all  the  five  wells  ^  (Fig.  246).  As  the  floats  weigh  600  tons,  the 
trough,  with  its  lifting  gates  and  supports  erected  o"  the  floats,  800  tons, 
and  the  water  in  the  trough  1600  tons,  the  total  load  moved  is  3000 
tons  ;  and  it  is  exactly  in  equilibrium  in  the  middle  of  its  course.  The 
motion  is  obtained  by  admitting  water  to  the  trough  when  it  is  at  the 
top,  and  letting  out  water  when  it  is  at  the  bottom,  which  operations 
are  effected  by  stopping  the  rise  of  the  trough  a  little  before  its  water- 
level  attains  the  level  of  the  water  in  the  upper  reach  of  the  canal,  and 
arresting  its  descent  a  little  before  its  water-level  has  come  down  to  the 
water-level  in  the  lower  reach.  This  regulation  of  the  position  of  the 
trough,  and  the  maintenance  of  its  level,  as  well  as  its  support  in  the 
event  of  any  sudden  failure  in  buoyancy  of  the  floats,  are  accomphshed 
by  two  screw  spindles  on  each  side,  all  four  being  turned  at  the  same 
rate  by  an  electric  motor.  The  trough  is  raised  or  lowered  the  full 
distance  in  2-  minutes  ;  and  all  the  operations  required  for  transferring 
a  barge  from  one  reach  to  the  other,  and  returning  the  trough  to  its 
original  position,  only  occupy  15  minutes.  The  motion  is  guided  and 
kept  vertical  by  braced  uprights  on  each  side,  near  either  end,  support- 
ing the  overhead  bridge  carrying  the  electric  motor  (Fig.  246).  The 
two  adjacent  lifting  gates  closing  the  trough  and  the  canal  reach  at  each 
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end,  are  raised  together,  as  usual,  by  an  electric  motor ;  and  two  electric 
capstans  haul  the  barges  into  and  out  of  the  trough.  The  cost  of  this 
lift  was  ;^i3o,ooo,  conslituting  about  twice  the  expenditure  on  the 
largest  double  hydraulic  lifts;  but  the  lift  can  accommodate  much 
hrger  barges. 

FLOATING   CANAL    LIFT. 
Fig.  246. — Henrichenburg  Lift,  Dortmund  and  Ems  Canal. 
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Canal  Lifts  compared  with  Canal  Locks  and  Inclines. — 

Canal  lifts,  like  locks,  possess  the  advantage  of  keeping  the  barges 
floating  in  water,  which,  though  effected  by  horizontal  caissons  on  inclines 
for  small  barges,  has  not  hitherto  been  successfully  realized  for  large 
barges  in  this  method  of  transit.  For  ordinary  differences  of  level,  and 
where  there  is  an  ample  supply  of  water,  locks  are  preferable  to  lifts  on 
account  of  their  simpUcity ;  but  where  a  considerable  difference  of  level 
has  to  be  surmounted  and  water  is  scarce,  lifts  possess  a  very  decided 
advantage  over  locks,  both  in  effecting  a  considerable  acceleration  in  the 
passage  from  one  reach  to  the  next,  as. compared  with  a  flight  of  locks, 
and  also  in  greatly  reducing  the  consumption  of  water.  Canal  inclines 
possess  similar  advantages  over  locks ;  but  they  involve  raising  large 
barges  out  of  water,  they  necessitate  the  employment  of  much  more 
power  for  drawing  up  the  barges  than  lifts,  and  occupy  somewhat  more 
time  in  passing  barges  from  one  reach  to  the  next.  Inclines,  however, 
are  much  simpler  and  far  less  costly  than  lifts ;  and  they  appear  capable 
of  extension  to  considerably  greater  differences  of  level  than  lifts  could 
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possibly  attain,  and  to  much  larger  vessels  in  the  form  of  ship-railways. 
Lifts  have  not  hitherto  been  applied  to  greater  differences  of  level  than 
So|  feet,  though  greater  heights  might  be  surmounted  by  combining 
two  or  more  lifts ;  but  a  very  notable  simplification  in  their  working, 
and  extension  of  their  capacity,  have  resulted  from  the  adoption  of 
the  system  of  floats  supporting  a  single  trough,  instead  of  two  troughs 
counterbalancing  each  other. 


CHAPTER   XXV. 

SHIP-CANALS. 

Special  features  of  ship-canals  :  limitations  imposed  on  these  works — Sizes  of 
ship-canals,  width  and  depth  of  principal  ship-canals,  side  slopes — Con- 
struction of  ship-canals,  methods  of  excavation,  dredging  and  modes  of 
deposit — Protection  of  slopes,  provisions  adopted — Supply  of  water, 
sources — Bridges  across  ship-canals,  high-level,  and  movable,  instances 
— Differences  in  ship-canals,  principal  ship-canals  compared  and 
contrasted — Locks  on  ship-canals,  instances,  dimensions,  and  arrange- 
ments— Special  features  of  Suez  Canal,  Panama  Canal  locks  and 
the  Gatun  Dam,  Baltic  Canal,  Amsterdam  Canal,  Bruges  Canal, 
Manchester  Canal— Methods  of  increasing  capacity  for  traffic,  multi- 
plying passmg-places,  lighting,  widening — Remarks  on  ship-canals, 
instances  of  lateral  ship-canals,  necessity  of  favourable  conditions  for 
construction  of  ship-canals. 

Ship-canals  differ  mainly  from  inland  canals  in  their  size,  on  account 
of  the  sea-going  vessels  which  they  have  to  accommodate,  and  in  the 
obstacles  which  the  large  works  involved  impose  against  their  penetra- 
ting far  inland,  or  traversing  districts  in  which  the  differences  of  level 
are  considerable.  Moreover,  the  size  of  channel  to  be  provided, 
and  the  volume  of  water  contained  in  it,  preclude  the  use  of  embank- 
ments, and  therefore  necessitate  the  construction  of  the  canal  at  a  low 
level  in  respect  to  the  land  throughout  its  length ;  and  locks  are  only 
sparingly  available,  on  account  of  the  delays  they  involve  and  their  cost. 
Lifts  also  for  ship-canals  would  reach  prohibitive  dimensions ;  and  if 
inclines  were  introduced,  it  would  be  as  well  to  convert  the  ship-canal 
into  a  ship-railway.  Accordingly,  ship-canals  are  much  more  Kmited  in 
their  scope,  and  in  the  opportunities  for  their  application,  than  inland 
canals ;  but  at  the  same  time,  under  favourable  conditions,  they  con- 
stitute far  more  important  works  in  most  instances,  not  only  converting 
large  inland  towns,  at  a  short  distance  from  the  sea,  into  seaports,  but 
also  modifying,  by  cutting  through  isthmuses,  the  commercial  sea  routes 
of  the  world. 

Ship-canals  by  being  in  cutting  throughout,  except  where  they  pass 
through  lakes,  involve  in  their  construction  the  disposal  of  enormous 
quantities  of  earthwork  and  dredgings  ;  whilst  their  exposed  entrances 
on  the  seacoast  necessitate  costly  harbour  works  for  sheltering  them. 
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Moreover,  ship-canals,  unlike  railways,  only  commence  to  be  useful 
when  they  have  been  completed  from  end  to  end  ;  and  their  prospects  of 
traffic  are  often  less  assured,  on  account  of  the  uncertainties  which  attend 
the  selection  of  routes  and  ports  by  shipping.  Accordingly,  the  carrying 
out  of  these  large  works,  except  as  Government  undertakings,  is  very 
liable  to  be  hindered  by  the  difficulties  experienced  by  a  private  company 
in  raising  the  whole  of  the  large  capital  required  on  reasonable  terms. 

Sizes  of  Ship-Canals. — The  minimum  size  of  a  ship-canal  has 
been  practically  fixed  by  the  dimensions  originally  given  to  the  Suez 
Canal,  namely,  a  bottom  width  of  72  feet  and  a  depth  of  26  feet,  this 
width  being  a  reduction  to  less  than  half  the  width  at  first  proposed,  in 
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order  to  meet  the  financial  necessities  during  construction.  This  bottom 
width  of  72  feet  has,  indeed,  proved  inadequate  for  the  large  and 
increasing  traffic  passing  through  the  Suez  Canal,  in  spite  of  the  pro- 
vision of  enlarged  passing-places  for  vessels,  and  has  been  considerably 
increased ;  but  it  was  also  adopted  for  the  enlarged  Ghent-Terneuzen 
Canal  (Fig.  247),  the  Baltic  and  North  Sea  Canal  (Fig.  249),  the  portion 
of  the  Amsterdam  Canal  traversing  the  lakes  when  first  constructed,  the 
Corinth  Canal  (Fig.  252),  and  the  Bruges  Canal  (Fig.  253).  The  depth 
of  the  Manchester  Canal  was  as  first  constructed,  Fig.  248,  26  feet, 
with  a  bottom  width  of  120  feet,  but  on  completion  of  deepeninn- 
operations,  vessels  drawing  27  to  27.^  feet  will  be  accommodated.     The 
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Amsterdam  Canal  originally  constructed  with  26  feet  depth  through  the 
lakes,  Fig  250,  has  been  enlarged  to  accommodate  vessels  drawing 
29i  feet.  The  Terneuzen  and  Bruges  Canals  have  26^  to  2^\  feet 
depth,  Figs.  247,  253,  and  it  has  been  decided  to  reconstruct  the  Baltic 
Canal,  Fig.  249,  with  a  depth  of  36^  feet  in  place  of  29^,  and  a  bottom 
width  of  145  feet  in  place  of  72.  The  Suez  Canal,  Figs.  257,  258,^  upon 
the  completion  of  works  in  progress  is  intended  to  have  a  depth  of 
34 J  feet,  and  a  bottom  width  of  328  feet,  while  the  depth  of  the  Panama 
Canal,  now  in  progress  as  a  lock  canal,  will  be  not  less  than  41  feet. 

The  side  slopes  of  these  canals  are  varied  according  to  the  nature  of 
the  strata  they  traverse.  Thus  through  rock,  the  side  slopes  of  the 
Corinth  Canal  have  been  made  i  in  4  below  the  water-level,  and  i  in  5 
to  I  in  10  above  through  firm  rock,  and  i  to  i,  or  steeper,  through  the 
sandstone  rock  on  the  Manchester  Canal;  whilst  pitched  i^  to  i  slopes 
have  been  adopted  generally  on  the  Manchester  Canal,  2  to  i  slopes  on 
the  enlarged  Amsterdam  Canal,  2  to  i  to  3  to  1  on  the  Baltic  Canal, 
■i\  to  I  slopes  at  present  on  the  Suez  Canal,  except  through  the  rock 
cuttings,  which  are  eventually  to  be  flattened  in  very  soft  low-lying  ground 
to  4  to  r,  and  3  to  1  slopes  on  the  Terneuzen  andBruges  canals. 

Construction  of  Ship-Canals.— The  wide,  long,  and  occasionally 
deep  cuttings  required  to  be  excavated  for  ship-canals,  necessitate  the 
formation  of  a  series  of  tracks  for  the  passage  of  excavators  and  trains 
of  waggons  for  the  removal  of  the  earthwork  to  the  deposit  tips,  along 
terraces  rising  one  above  another  in  a  succession  of  steps  in  very  deep 
cuttings,  like  the  Culebra  cutting  at  the  Panama  Canal  (Fig.  251,  p.  404), 
so  that  the  central  trench  and  side  slopes  may  be  simultaneously 
excavated  at  various  levels.  Even  where  the  cuttings  are  not  particu- 
larly deep,  their  width  and  length  involve  the  employment  of  special 
appliances  for  the  vast  masses  of  excavation  to  be  dealt  with,  so  that  at 
the  Manchester  Canal,  about  one  hundred  excavators  of  different  types 
were  at  work  at  one  time  in  its  construction,  together  with  223  miles  of 
temporary  railways,  173  locomotives,  and  6300  waggons  and  trucks; 
whilst  at  the  Chicago  Drainage  Canal  works,  where  the  cuttings 
approached  in  magnitude  those  of  a  ship-canal,  several  ingenious  forms 
of  transporters  were  used  for  raising  the  excavated  material  from  the 
bottom  of  the  cutting,  and  depositing  it  in  high  heaps  on  the  land  along 
the  sides  (pp.  40-42). 

Dredging  is  also  very  largely  employed  for  forming  the  requisite 
channel  through  shallow  lakes,  or  for  forming  or  deepening  the 
channel  through  low-lying  land  adjoining  the  sea  or  lakes,  in  which  the. 
dredger  cuts  its  own  flotation  as  it  advances,  or  into  which  water  has 
been  admitted  after  the  excavation  of  the  cutting  has  been  partially 
carried  out.  In  some  parts  of  the  Suez  Canal,  natural  depressions,  a 
little  height  above  sea-level,  were  flooded  by  water  drawn  from  the 
fresh-water  canal;  and  dredgers  launched  upon  these  artificial  lakes 
effected  the  excavation  in  stages,  the  water-level  being  lowered  as  the 
work  proceeded;  whilst  the  portions   of  the  depressions  outside   the 
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limits  of  the  canal  excavations,  were  filled  with  the  dredged  material 
deposited  from  hopper  barges.  The  channel  for  the  Bruges  Canal, 
traversing  the  flat,  low-lying  land  between  Bruges  and  the  North  Sea, 
has  been  mainly  formed  by  dredging. 

Where  the  land  traversed  by  the  canal  works  is  low,  the  deposit  of 
the  dredged  materials  on  the  side  banks  is  rapidly  and  economically 
effected  by  long  shoots  (Fig.  14,  p.  52),  which  were  first  used  in  con- 
structing the  Suez  Canal  through  the  shallow  lakes,  Menzaleh,  Ballah, 
and  Timsab,  and  the  low  land  near  Suez  (Figs.  255  and  256,  p.  409), 
and  have  since  been  extensively  adopted,  as,  for  instance,  along  the  low- 
lying  land  of  the  Panama  Canal,  and  throughout  the  Bruges  Canal. 
Floating  tubes  in  a  long  line  have  sometimes  been  employed  for  the 
conveyance  of  the  dredged  materials  to  form  side  banks  when  dredging 
in  lakes,  a  system  extensively  used  in  forming  the  Amsterdam  Canal 
through  Lake  Y  and  Wyker  Meer  (Fig.  261,  p.  410).  Travelling  bands 
were  used  in  some  places  on  the  Manchester  Canal,  for  conveying  the 
dredged  materials  from  dredgers  in  the  canal  to  waggons  on  the  bank ; 
and  where  the  banks  in  places  along  the  Suez  Canal  were  rather  too 
high  for  deposit  from  long  shoots,  elevators  projecting  with  an  upward 
inclination  of  i  in  4  over  the  bank  to  a  height  of  45  feet  above  the 
water-level,  were  employed,  up  which  boxes  containing  4  cubic  yards  of 
dredged  materials  were  drawn  by  steam-power,  and  tipped  their  contents 
on  the  land  74  feet  back  from  the  edge  of  the  canal  slope. 

Protection  of  Slopes  against  Erosion. — Though  the  regula- 
tions for  the  traffic  oblige  large  steamers  traversing  a  ship-canal  to  go 
quite  slowly  in  proportion  to  the  narrowness  of  the  waterway,  the  wave 
generated  by  their  passage  breaks  upon  the  side  slopes,  and  tends  to 
erode  the  banks  near  the  water-level.  Berms,  or  wide  benches,  have 
sometimes  been  formed  at  the  sides  a  little  below  the  water-level,  where 
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the  canal  traverses  low-lying  land  or  shallow  lakes,  and  where  con- 
sequently the  excavation  is  not  much  increased  by  this  arrangement, 
with  the  object  of  stilling  the  wave  in  shallow  water  before  it  reaches 
the  bank,  examples  of  which  are  furnished  by  the  Baltic  Canal  in  low 
ground  (Fig.  249,  p.  404,  and  Fig.  254),  the  Amsterdam  Canal  through 
the  lakes  (Fig.  250,  p.  404),  and  the  Suez  Canal  across  Lakes  Menzaleh  and 
Ballah  (Fig.  257,  p.  409).  As,  however,  in  this  last  instance,  the  berm 
appears  to  give  an  impetus  to  the  breaking  wave,  it  is  proposed  to  do 
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away  with  the  berm  when  the  final  widening  is  carried  out.  Narrow 
benches  are  sometimes  introduced  to  check  sHps  in  the  slopes,  or  to 
limit  their  extent  (Figs.  249,  253,  257,  and  258).  In  carrying  the 
Baltic  Canal  across  marshes  for  about  6\  miles,  where,  the  ground  is 
very  soft,  an  embankment  of  sand  was  tipped  along  each  side  of  the 
canal,  which,  settling  down  on  to  a  firm  stratum  of  sand  below,  formed 
a  dam  retaining  the  upper  very  soft  stratum  outside  it  from  slipping 
into  the  canal  excavations  ;  and  the  upper  slope  of  the  canal,  near  the 
water-level,  was  excavated  in  this  sand-dam,  which  also  partly  supports 
the  side  embankment  (Fig.  254). 

The  slopes  are  generally  protected  by  stone  pitching,  or  concrete, 
from  some  feet  below  the  water-level  to  three  or  four  feet  above  it,  to 
withstand  the  wash  of  the  waves  raised  by  passing  vessels,  a  line  of  stakes 
being  often  driven  down  into  the  slope,  along  the  bottom  of  the  pitching, 
to  secure  its  toe ;  and  the  pitching  on  the  somewhat  steep  slopes  of  the 
Manchester  Canal,  has  been  carried  down  to  the  bottom  of  the  canal  in 
soft  ground.  The  growth  of  suitable  plants  near  the  water-line  has 
been  found  to  have  a  protective  influence  on  the  slopes  of  the  deeper 
cuttings  of  the  Suez  Canal ;  and  fascine- work,  which  has  been  extensively 
used  to  protect  the  banks  in  regulating  rivers  in  Holland  and  the  United 
States,  could  be  advantageously  applied  to  preserving  the  slopes  of  ship- 
canals  near  the  water-level. 

Supply  of  Water  to  Ship-Canals. — Those  ship-canals  whose 
normal  water-level  is  similar  to  that  of  the  seas  they  join,  except  for 
such  fluctuations  as  are  produced  in  the  seas  by  tides  and  wind,  are 
amply  supplied  with  water  from  the  sea.  Ship-canals,  however,  whose 
water-level  has  to  be  raised  on  proceeding  inland,  by  means  of  locks, 
have  to  derive  their  supply  of  water  from  the  nearest  river.  Thus  the 
portions  of  the  Manchester  Canal  above  the  tidal  reach  are  fed  by  the 
rivers  Mersey  and  Irwell,  which  are  to  a  large  extent  absorbed  by 
the  canal ;  and  it  is  proposed  to  supply  the  locked  portion  of  the 
Panama  Canal  with  water  from  the  rivers  Chagres,  Gatun,  and  Trinidad, 
which  flow  through  the  area  proposed  to  be  converted  into  the  Gatun 
Lake  with  a  normal  water-level  of  85  feet  above  mean  ocean  level. 

Bridges  across  Ship-Canals. — Bridges  carrying  roads  and  rail- 
ways over  ship-canals  have  either  to  be  made  opening,  low-level  bridges, 
or  high-level  fixed  bridges,  giving  a  sufficient  headway  for  the  passage  of 
masted  vessels  underneath  them.  Where  the  ship-canal  is  approxi- 
mately level  with  the  land,  low-level  swing  bridges  give  no  trouble  with 
the  approaches,  and  are  much  cheaper  to  construct  than  high-level  fixed 
bridges  with  very  long,  costly  approaches;  but,  on  the  other  hand, 
opening  bridges  are  liable  to  cause  delays  to  the  traffic,  and  involve  an 
annual  expenditure  in  working.  Swing  bridges  have  been  adopted  for 
crossing  over  the  Amsterdam  Canal,  turning  on  a  pier  erected  at  the 
foot  of  one  of  the  slopes ;  whilst  at  the  Manchester  Canal,  where  the 
available  headway  is  restricted  to  75  feet  by  the  Runcorn  railway 
bridge,  built  several  years  before  the  canal,  all  the  railways  cross  the 
canal  on  four  high-level  bridges  with  this  headway,  and  two  roads  also 
cross  the  canal  in  the  same  manner  j  whilst  seven  roads  cross  the  canal 
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on  swing  bridges,  and  minor  roads  and  footpaths  are  accommodated 
by  ferries.  Where  ship-canals  traverse  high  ground,  the  approach  to  a 
high-level  fixed  bridge  is  comparatively  easy;  but  the  bridge  has  to 
span  a  much  wider  cutting.  Thus  the  two  fixed  bridges  over  the 
Baltic  Canal,  affording  a  headway  of  137I  feet  above  the  water-level  of 
the  canal,  have  spans  of  513  feet  and  536  feet;  and  the  single  railway 
and  road  bridge  crossing  the  Corinth  Canal,  with  a  clear  headway  of 
141  feet  above  the  water-level,  has  a  span  of  262  feet,  the  required  span 
in  this  case  being  less  owing  to  the  steepness  of  the  slopes  of  the  rock 
cutting.  Two  railways  and  one  road  cross  the  Baltic  Canal  by  swing 
bridges ;  and  the  rest  of  the  roads  are  served  by  fourteen  ferries.  The 
crossing  of  the  Bruges  Canal  has  been  provided  for  by  three  swing 
bridges,  two  passing  over  the  entrance  lock,  and  one  ferry ;  but  no  bridge 
of  any  kind  has  had  to  be  constructed  across  the  Suez  Canal,  owing  to 
its  position  in  the  desert  quite  away  from  frequented  routes. 

DiflFerences  in  Ship-Canals. — The  cross  sections  of  the  water- 
way of  ship-canals  are  very  similar  (Figs.  247  to  253,  p.  404),  with  only 
such  differences  in  the  side  slopes  as  the  nature  of  the  ground  requires,  and 
such  differences  in  bottom  width  as  the  prospects  of  traffic  and  financial 
considerations  necessitate,  from  72  feet  in  most  cases,  when  passing- 
places  have  to  be  provided  at  suitable  distances  apart,  up  to  120  feet, 
which  may  be  regarded  as  the  minimum  width  allowing  two  vessels  of 
moderate  size  to  pass  one  another  very  slowly,  and  inadequate  for  the 
largest  class  of  vessels,  which  will  only  be  able  to  pass  each  other  at  a 
fair  speed  on  the  Suez  Canal  when  its  proposed  widening  has  been  fully 
completed  (Figs.  257  and  258,  p.  409). 

The  variable  conditions,  however,  of  the  sites,  such  as  the  width  of 
the  intervening  land  to  be  cut  through,  the  general  character  and 
height  of  the  ground  above  the  proposed  trench  of  the  canal,  the 
variations  in  the  level  of  the  sea  at  the  entrances,  the  exposure  of  the 
approaches,  and  the  extent  of  interference  with  vested  interests,  as  for 
instance  roads,  railways,  navigations,  and  drainage  crossed  by  the  canal, 
produce  great  differences  in  the  nature,  extent,  conditions,  and  cost  of 
the  works  required  for  the  construction  of  a  ship-canal  easy  of  access 
and  convenient  for  navigation. 

The  Suez  Canal  and  the  Corinth  Canal  are  both  perfectly  open  channels 
connecting  two  seas,  formed  by  cutting  a  channel  across  their  respective 
isthmuses;  but  whilst  the  Suez  Canal,  100  miles  long,  traverses,  for  a 
great  portion  of  its  length,  low-lying  lands  very  little  above  sea-level,  and 
several  depressions  below  sea-level  which  it  has  converted  into  lakes, 
and  the  highest  land  on  the  route  is  only  about  80  feet  above  the  bottom 
of  the  Canal  (Figs.  255  and  256),  the  Corinth  Canal,  only  4  miles  long, 
passes  through  a  neck  of  land  rising  in  the  centre  to  an  elevation  of 
286  feet  above  the  bottom  of  the  canal.  Currents  occur  in  both  canals, 
due  in  great  measure  to  alterations  in  the  sea-level  at  the  ends,  pro- 
duced chiefly  by  wind,  and  also,  to  some  extent,  by  tidal  oscillations,  which, 
though  very  small  in  the  Mediterranean  Sea,  attain  4^  feet  at  Suez,  and 
cause  currents  in  the  southern  part  of  the  Suez  Canal  as  far  as  the 
Bitter  Lakes.     The  entrances  to  the  Corinth    Canal  have   been  both 
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protected  by  breakwaters,  under  whose  shelter  approach  channels  have 
been  dredged;  and  the  Port  Said  entrance  to  the  Suez  Canal  has  been 
protected  by  large  breakwaters,  the  western  breakwater  serving  also  to 
shelter  the  dredged  approach  channel  from  the  easterly  littoral  drift, 
which,  however,  has  constantly  to  be  maintained  by  dredging  (Figs.  259 
and  260,  p.  409).  The  Suez  Canal  works,  situated  in  the  desert,  had  to  be 
supplied  with  every  requisite  from  a  long  distance ;  and  the  fresh-water 
canal  bringing  fresh  water  from  the  Nile  to  the  works,  formed  a  very 
necessary  preliminary  undertaking,  not  only  for  supplying  fresh  water, 
but  also  for  the  conveyance  of  plant  and  provisions  to  the  site. 

The  Suez  and  Corinth  canals  are  the  only  instances  of  open 
channels ;  for  the  Amsterdam  and  Baltic  canals  have  locks  at  each  end, 
and  the  Terneuzen  Canal  has  a  lock  near  its  entrance  from  the  River 
Scheldt,  with  gates  pointing  both  ways  for  controlling  and  regulating 
the  water-level.  The  rolling  caissons  closing  the  lock  near  the  sea  end 
of  the  Bruges  Canal,  serve  the  same  purpose  ;  while  the  Panama  Canal 
as  a  lock  canal  is  only  designed  to  be  open  to  the  sea  at  each  end  as 
far  as  the  first  locks  ;  and  the  tidal  reach  of  the  Manchester  Canal  is  only 
exposed  to  tidal  influences  for  a  short  period  before  high  water  of  spring 
tides,  not  exceeding  if  hours  at  the  highest  tides. 

The  Amsterdam  Canal,  about  16  miles  long,  and  the  Baltic  Canal, 
61^  miles  long,  are  both  kept  at  a  fairly  constant  level  between  their 
controlling  locks  at  either  end.     The  Amsterdam  Canal  was  constructed 


AMSTERDAM   CANAL. 
Fig.  261.— Plan. 


ZAAHDAM, 


9CAUE       400,000. 


through  shallow  lakes  for  about  \o\  miles  from  Amsterdam,  and  for  the 
rest  of  the  distance  across  a  belt  of  sand-dunes  separating  the  lakes  from 
the  North  Sea,  and  rising  to  a  maximum  height  of  95  feet  above  the 
bottom  of  the  canal  (Fig.  261);  whilst  the  Baltic  Canal  was  carried 
through  some  small,  deep  lakes,  and  across  land  of  very  variable  height 
in  the  Eider  basin,  and  through  a  long  stretch  of  low,  marshy  ground 
lying  between  the  Elbe  and  the  ridge  separating  the  basins  of  the  Elbe 
and  the  Eider,  in  traversing  which  ridge  the  deepest  cutting,  with  a 
maximum  depth  of  108  feet,  had  to  be  excavated.  The  shallow  lakes 
traversed  by  the  Amsterdam  Canal,  were  reclaimed  by  aid  of  the  banks 
formed  at  the  sides  of  the  canal  by  sand  excavated  from  the  cutting  at 
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the  western  end,  and  subsequently  by  the  material  dredged  from  the 
lakes;  and  the  lakes  along  the  Baltic  Canal  had  their  water-level 
lowered  to  that  of  the  canal,  and  were  partially  filled  up  and  reclaimed 
by  the  excavations  for  the  canal.  The  western  entrance  of  the  Baltic 
Canal,  being  situated  on  the  Elbe  estuary,  through  which  it  is  in 
communication  with  the  North  Sea,  and  the  eastern  entrance  in  Kiel 
Harbour,  a  sheltered  creek  of  the  Baltic  Sea,  no  protective  works  were 
needed  at  either  end ;  but  two  converging  breakwaters  had  to  be 
constructed  to  shelter  the  western  approach  to  the  Amsterdam  Canal, 
on  the  perfectly  open  North  Sea  coast,  and  to  protect  the  dredged 
channel  across  the  foreshore  from  the  inroad  of  drifting  sand  (Fig.  261). 

The  Terneuzen  Canal  going  from  the  Scheldt  estuary  at  Terneuzen 
to  Ghent,  and  the  Bruges  Canal  connecting  Bruges  with  the  North  Sea, 
both  traverse  quite  flat,  low-lying  land  throughout  their  whole  lengths  of 
about  2o|-  miles  and  ^\  miles  respectively,  and  are  therefore  exceptionally 
favourably  situated ;  but  whereas  the  Terneuzen  Canal  has  been  gradually 
enlarged  to  provide  for  the  growth  of  traffic  and  the  increasing  require- 
ments of  Ghent,  the  Bruges  Canal  is  comparatively  a  new  work.  The 
entrance,  however,  to  the  Terneuzen  Canal  in  the  Scheldt  estuary  is 
well  sheltered ;  whilst  the  entrance  to  the  Bruges  Canal  on  the  North 
Sea  coast  has  to  be  protected  by  a  large  breakwater,  lately  under  con- 
struction, curving  round  from  the  shore  on  the  south-west  side  till  it 
covers  the  entrance  (Fig.  307,  p.  474). 

The  Manchester  Canal  is  the  first  regular  ship-canal  which  has  been 
constructed  with  reaches  at  different  levels,  surmounted  by  locks ;  but 
the  Panama  Canal,  now  under  construction,  is  designed  to  ascend 
by  locks  to  a  summit-level  in  the  Gatun  Lake  and  Culebra  Cutting 
maintained  by  a  dam  at  Gatun,  thus  reducing  excavation  and  lessening 

PANAMA   CANAL. 
Fig.  262.— Longitudinal  Section. 
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cost  (Fig.  262);  while  the  suggested  Nicaragua  Canal  would  have  risen 
by  locks  to  the  level  of  Lake  Nicaragua.  The  Manchester  Canal,  how- 
ever, 35  miles  long,  only  penetrates  this  distance  inland  to  serve  Man- 
chester, rising  with  the  general  upward  slope  of  the  land  (Fig.  263); 
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whereas  the  Panama  Canal,  50  miles  in  length,  ascending  by  locks  to 
the  artificial  lake  to  be  maintained  by  the  Gatun  Dam  at  a  summit-level 
of  8s  feet  above  mean  ocean  level,  is  designed  to  cut  through  the 
isthmus  of  Panama,  together  with  the  central  ridge  at  the  Culebra  Cut 
separating  the  Atlantic  and  Pacific  slopes,  and  thus,  like  the  Suez  Canal, 

MANCHESTER    CANAL. 
Fig.  263.— Longitudinal  Section. 
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by  doing  away  with  the  necessity  of  a  great  detour  to  the  south,  to  alter 
and  shorten  some  of  the  shipping  routes  of  the  world. 

Locks  on  Ship-Canals. — The  locks  on  ship-canals,  whether 
regulating  or  lifting,  should  be  made  adequately  wide,  and  with  a 
sufficient  length  between  the  gates,  to  admit  the  largest  vessels  capable 
of  navigating  the  canal,  though  in  the  case  of  a  regulating  lock,  it  would 
be  possible  for  a  longer  vessel  to  pass  through  when  the  water  outside 
is  level  with  the  canal ;  whilst  the  sills  of  the  locks  should  be  at  least 
level  with  the  bottom  of  the  canal,  and  may  with  advantage  be  placed 
two  or  three  feet  lower  if  there  is  any  prospect  of  a  subsequent  deepening 
of  the  canal  to  this  extent.  Thus  a  new  lock  has  had  to  be  constructed 
in  a  side  cut  near  the  North  Sea  entrance  of  the  Amsterdam  Canal, 
with  an  available  length  of  740  feet,  a  width  of  82  feet,  and  a  depth 
over  the  sills  at  low  tide  of  301  feet,  as  the  original  large  North  Sea 
lock,  393  feet  long,  59  feet  wide,  and  23-I  feet  depth  of  water  over  the 
sills,  had  become  quite  inadequate,  in  the  course  of  about  twenty  years, 
for  the  increased  sizes  of  vessels,  and  the  enlarged  and  deepened  canal ; 
whilst  the  locks  on  the  Panama  Canal  at  Gatun,  Pedro  Miguel,  and 
Miraflores,  are  to  be  1000  feet  long,  no  feet  wide,  and  4i'3  feet  deep 
on  sills  at  mean  tide  level,  the  canal  itself  being  45  feet  deep. 

The  regulating  locks  at  each  end  of  the  Baltic  Canal  have  been  made 
double,  to  provide  for  the  simultaneous  passage  of  incoming  and  out- 
going- vessels ;  and  each  lock  is  furnished  with  three  double  pairs  of 
gates  pointing  in  both  directions,  to  admit  of  locking  up  and  down  in 
reverse  directions,  according  to  the  relative  levels  of  the  water  in  the 
canal  and  outside,  and  to  enable  smaller  vessels  to  be  passed  through 
with  less  delay  by  using  the  central  intermediate  pairs  of  gates  (Fig.  264), 
an  arrangement  also  adopted  in  the  new  Amsterdam  Canal  lock,  with  the 
two  intermediate  pairs  of  gates  placed  nearer  the  lower  end  to  adapt  the 
lock  better  for  accommodating  vessels  of  various  lengths.    The  locks  have 


LOCKS  AT  ENTRANCES  TO    THE  BALTIC  CANAL.    413 

an  available  length  of  492  feet,  a  width  of  82  feet,  and  a  depth  over  the 
sill  of  31^  feet  with  the  normal  water-level  in  the  canal;  and  each  lock 
is  provided  with  a  longitudinal  sluiceway  and  twelve  lateral  openings 
in  each  side  wall,  to  ensure  the  rapid  filling  and  emptying  of  the  lock- 
chamber  ^  (Figs.  264  and  265).  The  length  provided  is  somewhat  short, 
in  view  of  the  increasing  dimensions  given  of  late  years  to  the  larger  class 
of  sea-going  vessels ;  but  the  Holtenau  Locks  at  the  Baltic  end  of  the 


ENTRANCE    LOCKS   AT   HOLTENAU,    BALTIC   CANAL. 
Fig.  264.— Plan  of  Locks. 
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canal  are  usually  kept  open,  so  long  as  the  water-level  in  the  Baltic  does 
not  differ  from  its  mean  level  (which  is  the  normal  water-level  of  the 
canal)  by  more  than  \\  feet,  the  main  variations  being  caused  by  wind ; 
and  though  the  Brunsbiittel  Locks  are  generally  closed  against  the  tides 
in  the  Elbe,  having  a  maximum  range  of  2'j\  feet,  they  can  occasionally 
be  fully  opened  for  a  short  period  when  the  conditions  are  favourable. 

The  entrance  lock  to  the  Bruges  Canal,  with  its  pair  of  rolling 
caissons,  each  capable  of  holding  up  a  head  of  water  on  either  side, 
like  a  double  pair  of  ordinary  lock-gates  pointing  in  opposite  directions, 
maintains  the  normal  water-level  in  the  canal,  and  excludes  the  tidal 
oscillations  of  the  North  Sea  ;  and  vessels  can  be  locked  into  or  out  of 
the  canal,  both  up  and  down,  according  to  the  relative  levels  of  the 
water  in  the  canal  and  outside  (Figs.  266  and  267).     The  lock  has  an 


'  Geschichte  des  Nord-Ostsee-Kanals,"  Carl  Loewe,  Berlin,  1S95,  plates  2  and  4. 
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available  length  between  the  caissons  of  840  feet,  an  entrance  width 
of  65!  feet,  widened  out  in  the  chamber,  for  a  length  of  518  feet,  to  a 
bottom  width  of  83!  feet,  with  a  slope  on  the  widened  side,  and  a  depth 


ENTRANCE    LOCK,    BRUGES   CANAL. 
Fig.  266.— Plan  of  Lock. 
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over  the  sills  of  291  feet  with  the  normal  water-level  in  the  canal, 
admitting  of  an  increase  in  the  depth  of  the  canal  of  about  three  feet 
when  required.^  The  caissons,  worked  by  electricity,  can  be  drawn  into 
or  out  of  their  chamber  in  about  two  minutes  for  opening  or  closing  the 
lock  (Figs.  266  and  268,  and  Fig.  299,  p.  467). 

Two  locks  of  different  dimensions,  placed  side  by  side,  and  each 
furnished  with  a  pair  of  intermediate  gates,  have  been  constructed  at 
the  four  changes  of  level  on  the  Manchester  Canal  (Fig.  263,  p.  412), 
for  faciUtating  and  expediting  the  passage  of  vessels  of  different  sizes.'' 
The  large  locks  have  chambers  600  feet  long  and  65  feet  wide,  and  the 
small  locks  350  feet  by  45  feet ;  and  their  sills  are  placed  28  feet  below 
the  normal  water-level  of  the  canal ;  whilst  their  lifts  vary  from  13  feet 
to  i6|-  feet  (Figs.  269  and  270).  As  the  rivers  Mersey  and  Irwell  have 
been  taken  into  the  canal,  provision  has  been  made  for  the  discharge  of 
their  surplus  water  during  floods,  through  sluice  openings  built  alongside 
the  locks,  closed  by  counterbalanced  sluice-gates  sliding  on  free  rollers, 
which  serve  to  regulate  the  discharge.  Three  locks  of  different  dimen- 
sions, without  intermediate  gates,  admit  vessels  from  the  Mersey  estuary 
into  the  tidal  reach,  and  together  with  two  sluice  openings  alongside. 


'  Proceedings  Inst.  C.E.,  vol.  cxxxvi.  p.  288,  and  plate  5,  figs.  8  to  12. 
-^  Ibid.,  vol.  cxxxi.   pp.  18,  20,  and   54,   and  plates  3  and  5  ;    and   "Rivers  and 
Canals,"  vol.  ii.  p.  585,  and  plate  12,  figs.  7  to  n. 
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afford  passages  for  the  influx  of  the  tide  2 1  miles  up  the  canal,  to  the 
first  lifting  lock,  when  it  rises  above  the  water-level  in  the  canal.  These 
locks  have  chambers  600  feet  by  80  feet,  350  feet  by  50  feet,  and  100 
feet  by  32  feet,  whilst  the  inner  sill  of  the  large  lock  is  28  feet  below  the 
normal  water-level  in  the  canal,  and  the  outer  sill  1 1  feet  lower,  to  admit 
vessels  at  a  low  state  of  the  tide  whenever  the  approach  channel  shall 
have  been  adequately  deepened  by  dredging.     Protection  against  waves 

BARTON    LOCKS,    MANCHESTER  CANAL. 
Fig.  269.— Plan  of  Locks  and  Sluices. 
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coming  up  the  estuary  has  been  afforded  by  a  pair  of  reverse  gates  near 
the  outer  end  of  each  of  these  three  locks ;  but  the  closing  of  these  gates 
against  high  tides  is  not  allowed. 

Special  Features  of  some  of  the  Principal  Ship-Canals. — 
Some  of  the  interesting  features  of  the  Suez  Canal,  such  as  its  isolated 
position,  the  necessity  of  providing  a  fresh-water  canal,  and  the  protection 
of  the  banks  of  the  canal,  have  been  already  alluded  to  ;  whilst  the  general 
features  of  the  work  are  illustrated  by  Figs.  2  5  5  to  2  60,  p.  409.  As  regards 
the  canal  itself,  the  chief  difficulties  experienced  in  its  construction  were 
the  extent  and  magnitude  of  the  excavations  in  a  locality  quite  devoid 
of  resources,  and  the  much  larger  cost  of  the  works  than  originally 
estimated  j  whilst  the  widening  of  the  canal  has  involved  the  removal 
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of  rock  under  water  in  the  rock  cuttings  between  the  Bitter  Lakes  and 
Suez,  fl'hich  has  been  effected  by  first  breaking  up  the  rock  by  the 
repeated  blows  of  rock-breaking  rams  (Fig.  13,  p.  51).  The  low  level, 
for  the  most  part,  of  the  land  traversed,  and  the  extensive  depressions  on 
the  route,  together  with  the  circumstance  that  no  locks  or  bridges  were 
required,  constituted  very  favourable  conditions;  and  the  chief  engineering 
difficulty  has  been  the  formation  and  maintenance  of  an  approach  channel 
across  the  sandy  foreshore  between  deep  water  in  the  Mediterranean  and 
the  canal  at  Port  Said,  in  a  locality  exposed  to  drift  along  the  coast  due 
to  the  prevalent  westerly  winds  and  the  turbid  current  from  the  Nile. 
Though  the  western  breakwater  protects  the  channel  dredged  under  its 
shelter  from  the  drift,  there  appeared  a  danger  during  the  earlier  years 
that  the  progression  of  the  shoreline  produced  by  the  arrest  of  the  drift, 
might  be  so  rapid  as  to  cause  sand  to  heap  up  against  the  breakwater  at 
its  upper  end,  and  be  carried  over  into  the  harbour,  and  also  might 
eventually  lead  to  the  formation  of  a  shoal  in  front  of  the  channel  round 
the  outer  end  of  the  breakwater  (Fig.  259,  p.  409).  The  rate  of 
advance,  however,  of  the  shoreline  gradually  diminished ;  and  its 
progress  has  been  checked  of  late  years  by  forming  openings  in  the 
upper  part  of  the  breakwater,  through  which  some  of  the  drifting  sand 
passes  and  deposits  in  the  channel,  from  which  it  is  readily  removed 
by  dredging.  Nevertheless,  shoaling  is  taking  place  in  front  of  the  har- 
bour, as  proved  by  the  receding  of  the  lines  of  sounding  seawards,  which, 
though  it  has  not  as  yet  impeded  the  access  to  the  dredged  approach 
channel,  may  in  time  necessitate  an  extension  of  the  western  breakwater 
to  enable  the  depth  to  be  maintained  by  dredging  under  its  shelter. 

The  canal  across  the  isthmus  of  Panama  is  the  only  undertaking 
comparable  with  the  Suez  Canal  in  importance,  whilst  exceeding  it  in 
many  respects  in  the  magnitude  of  the  works  involved.  The  principal 
engineering  difficulties  in  the  way  of  carrying  out  the  Panama  Canal 
have  been  the  immense  mass  of  earthwork  required  for  cutting  through 
the  central  ridge,  which  would  have  involved  a  cutting  with  a  maximum 
depth  of  346  feet  for  a  level  canal,  in  a  very  unhealthy  climate,  and 
exposed  to  tropical  rains,  where  the  upper  strata  consist  of  very 
treacherous  clays  and  schists,  and  the  high,  sudden  floods  of  the  River 
Chagres  which  crosses  the  line  of  the  canal  in  several  places.  The 
adoption  of  the  design  with  locks  has  greatly  reduced  the  amount  of 
excavation,  and  the  difficulty  of  dealing  with  the  floods  of  the  Chagres, 
and  has  rendered  the  scheme  practicable  (Fig.  262,  p.  411),  especially 
as  firm  rock,  not  difficult  to  excavate,  has  been  reached  in  the  Culebra 
cutting,  so  that  under  present  arrangements,  with  a  mean  slope  of  i  to 
riV  with  benchings  (Fig.  262),,  a  .bottom  width  of  300  feet  through  the 
cutting  with  a  depth  of  45  feet  is  obtainable,  the  water-level  being  at 
85  feet  above  mean  ocean  level  as  stated.  The  adoption  of  the  lock 
canal  has  not,  however,  been  arrived  at  without  strenuous  discussion  as 
to  the  relative  merits  of  locks  versus  a  sea-level  canal,  while  the  majority 
of  the  International  Board  of  Consulting  Engineers,  including  all  the 
European  representatives,  reported  in  1906  in  favour  of  the  latter. 
Opponents   of  the   lock    system    have    also  laid    stress   upon  certain 
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conditions  alleged  to  exist  with  regard  to  the  foundations  of  the  Gatun 
Dam,  upon  the  stability  of  which  the  lock  system  depends,  while  on  the 
other  hand  the  difificulties  arising  from  torrential  discharges  of  the  River 
Chagres  are  minimised  by  the  creation  of  the  artificial  lake,  while 
diminished  cost,  an  estimated  shorter  period  of  completion,  and  certain 
facilities  of  navigation  are  afforded  by  a  lock  canal. 

The  construction  of  the  Baltic  Canal  necessitated  large  excavations 
through  the  higher  ground  along  the  eastern  portion  of  the  canal,  and 
in  the  ridge  separating  the  basin  of  the  Eider  from  the  Elbe ;  '^  and 
the  formation  of  the  canal  through  the  soft,  marshy  ground  leading  to 
the  Elbe,  was  a  troublesome  work,  involving  the  consolidation  of  the 
slopes  by  sand-dams  (Fig.  254,  p.  406);  but  the  sheltered  position  of 
both  entrances  relieved  this  canal  from  any  necessity  for  harbour 
works. 

The  Amsterdam  Canal,  with  variations  of  the  water-level  at  its 
entrances  very  similar  to  those  at  the  Suez  Canal,  as  the  changes  of 
level  in  the  Zuider  Zee  are  almost  wholly  caused  by  wind,  and  the  tidal 
range  at  the  North  Sea  entrance  is  only  about  5I  feet,  has,  nevertheless, 
had  to  be  provided  with  regulating  locks  at  both  ends,  to  maintain  the 
canal  at  the  low  level  of  only  14  inches  above  low  water  in  the  North 
Sea,  for  the  sake  of  the  drainage  of  the  low-lying  lands  into  it,  the  canal 
having  been  shut  off  from  the  Zuider  Zee  by  a  dam  in  which  the  eastern 
locks  are  placed  (Fig.  261,  p.  410).  Owing  to  the  reclamation  of  the 
lakes,  branch  canals  had  to  be  formed  to  maintain  water  communication 
with  Amsterdam  for  the  villages  formerly  bordering  the  lakes ;  and  as  the 
drainage  waters  which  used  to  flow  into  the  lakes,  and  also  those  pumped 
from  the  reclaimed  lands,  pass  into  the  canal,  provision  has  been  made 
for  their  removal  by  pumps  placed  alongside  the  eastern  locks,  and  by 
opening  sluice-gates  alongside  the  locks  at  each  end,  for  the  outflow  of 
the  surplus  water  whenever  the  level  of  the  water  outside  is  low 
enough.  The  breakwaters  in  the  North  Sea  constituted  a  large  auxiliary 
work,  costing  more  than  one-third  of  the  whole  original  expenditure, 
under  shelter  of  which  a  channel  has  to  be  maintained  by  dredging. 

The  breakwater  now  constructed  in  the  North  Sea  at  the  entrance 
to  the  Bruges  Canal,  7340  feet  long,  forms  by  far  the  most  important 
feature  of  the  works,  with  its  open  viaduct  across  the  higher  foreshore 
to  avoid  interference  with  the  littoral  currents,  and  the  huge  concrete 
blocks  of  2000  to  4400  tons  forming  the  foundations  of  the  harbour 
and  sea  walls  of  the  solid  breakwater ;  but  this  breakwater  is  intended, 
not  merely  to  shelter  the  approach  to  the  canal,  but  also  to  form  a  port 
of  call  for  passing  steamers  (Fig.  307,  p.  474,  and  Fig.  315,  p.  480). 

The  Manchester  Canal  exhibits  the  unique  peculiarity  of  a  reach 
21  miles  long,  which  becomes  fully  open  to  the  tide  in  the  Mersey 
estuary,  at  the  Eastham  entrance,  for  the  final  rise  of  between  7  and 
8  feet  by  which  the  highest  spring  tides  surpass  the  normal  water-level 
of  this  reach  (Fig.  263,  p.  412).     The  canal  along  this  reach  borders 

'  "  Rivers  and  Canals,"  vol.  ii.  plate  13,  figs.  9  and  10. 
^  Ibid.,  vol.  ii.  plate  12,  figs.  12  and  13. 
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the  estuary,  and  has  for  some  distance  in  places  been  reclaimed  from 
the  foreshore  of  the  estuary  by  lines  of  embankments  across  bays, 
formed  by  tipping  material  from  the  excavations,  and  protected  on  the 
outer  i^  to  I  slope  by  pitching ;  and  these  embankments  separate  the 
canal  from  the  estuary.  The  admission  of  the  tidal  water  into  the  canal 
was,  accordingly,  arranged  to  compensate,  as  far  as  practicable,  for  the  loss 
of  tidal  capacity  in  the  estuary  resulting  from  these  reclamations.  The 
upper  layer  of  water  thus  admitted  into  this  long  reach  at  the  highest  tides, 
is  let  out  again  higher  up  the  estuary  through  sluice  openings  built  in 
the  outer  embankments  enclosing  the  canal,  controlled  by  sluice-gates 
sliding  on  free  rollers,  and  chiefly  through  the  ten  sluices  each  30  feet 
wide  in  front  of  the  River  Weaver,  which  has  been  shut  off  from  the 
estuary  by  the  canal  embankment ;  and  the  gates  of  these  sluices,  which 
can  be  raised  13  feet  above  their  sills,  also  enable  the  water-level  of  the 
canal  to  be  regulated  during  floods  of  the  River  Weaver,  which  flow  into 
the  canal,  by  discharging  the  surplus  water  into  the  estuary.  The  tidal 
influx  creates  strong  currents  through  the  narrowed  section  of  the  canal, 
constructed  with  nearly  vertical  sides  through  rock,  for  a  short  period 
before  high  water  of  the  highest  tides,  which,  though  not  barring  the 
passage  of  vessels,  is  inconvenient,  and  might  have  been  avoided  if  the 
tide  could  have  been  excluded,  and  a  second  pair  of  reverse  gates  placed 
at  the  upper  end  of  each  of  the  Eastham  locks,  to  enable  vessels  to  be 
locked  down  into  the  canal  near  high  water  during  the  highest  tides. 
The  Bridgewater  Canal  is  carried  across  the  ship-canal  in  a  swing 
aqueduct,  which  consists  of  a  trough  with  lifting  gates  at  the  ends, 
similar  to  the  troughs  of  canal  lifts,  with  the  sole  exception  that  the 
trough  in  this,  case  is  turned  on  a  central  pier  in  the  ship-canal  round  a 
quarter  of  a  circle,  to  open  the  passage  along  the  ship-canal,  or  in  the 
reverse  direction  to  enable  barges  on  the  Bridgewater  Canal  to  pass 
over  the  ship-canal,  instead  of  being  raised  or  lowered  vertically  from 
one  reach  to  another.  Various  other  works  also,  in  addition  to  bridges, 
had  to  be  constructed  to  avoid  interference  with  the  many  vested 
interests  which  exist  in  such  a  district  as  that  traversed  by  the 
Manchester  Canal,  as  for  instance  locks  in  the  canal  embankments  to 
preserve  the  access  of  certain  places  with  the  estuary,  and  siphons  to 
maintain  the  discharge  of  streams  into  the  estuary. 

Methods  of  increasing  the  Capacity  of  Ship-Canals  for 
Traffic. — Since,  with  the  exception  of  the  Manchester  Canal,  ship- 
canals  have,  for  the  sake  of  reducing  their  cost,  been  constructed  in  the 
first  instance  only  of  just  adequate  width  for  the  passage  of  a  single 
vessel  at  a  time,  with  passing-places  at  intervals,  their  capacity  for  traffic 
is  necessarily  limited,  owing  to  the  delays  at  the  passing-places  to  allow 
vessels  coming  in  opposite  directions  to  cross,  and  clear  the  adjacent 
sections  of  the  canal,  resembling  the  essential  regulation  of  the  traffic 
on  a  single  line  of  railway.  The  simplest  expedient  for  shortening  the 
time  of  transit,  and  thus  increasing  the  capacity  of  a  ship-canal  when  the 
traffic  becomes  congested,  is  the  augmentation  of  the  number  of  passing- 
places,  and  the  consequent  shortening  of  the  intervening  sections  of  the 
canal  which  vessels  have  to  traverse  in  one  direction  at  a  time. 
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Another  plan  of  facilitating  the  traffic  consists  in  the  lighting  of  a 
ship-canal  with  electric  lamps  and  light-giving  buoys,  to  enable  vessels 
to  navigate  a  narrow  waterway  by  night  as  well  as  by  day.  By  estab- 
lishing leading  lights  and  light-giving  buoys  along  the  Suez  Canal  in 
1886,  and  making  vessels  carry  four  powerful  electric  lights,  it  became 
possible  to  navigate  the  canal  safely  by  night,  whereby  the  capacity  of 
the  canal  for  the  passage  of  vessels  has  been  nearly  doubled.  The  Baltic 
Canal  has  been  lighted  at  night  from  the  commencement,  with  electric 
lamps  on  the  banks,  and  by  light-giving  buoys  through  the  lakes. 

The  final  and  most  eifective  means  of  augmenting  the  capacity  of  a 
ship-canal  is  by  widening  the  canal  sufficiently  for  two  of  the  largest 
vessels  navigating  it  to  be  able  to  pass  one  another  easily  at  any  place, 
which  is  the  method  gradually  being  carried  out  on  the  Suez  Canal 
(Figs.  257  and  258,  p.  409);  but  in  this  case,  allowing  a  sufficient  space 
between  two  of  the  largest  class  of  vessels  passing  each  other,  and  a 
suitable  margin  on  the  outside  from  the  line  of  buoys  marking  the  deep 
channel,  it  has  been  considered  advisable  to  provide  ultimately  a  bottom 
width  of  100  metres,  while  the  radii  of  curves  are  to  be  increased  to  a 
minimum  of  2500  and  3000  metres  to  the  north  and  south  of  the  Bitter 
Lakes  respectively.  This  widening  will  not  only  enable  vessels  to  pass 
one  another  at  a  fair  speed  without  danger  of  collision,  thus  doing  away 
with  all  the  delays  at  passing-places  ;  but  it  will  also  enable  steamers  to 
pass  along  the  canal,  when  the  way  is  clear,  at  a  much  greater  speed  than 
at  present,  without  creating  such  a  wash  as  to  injure  the  slopes,  and 
without  experiencing  to  any  extent  the  retarding  influences  affecting 
vessels  navigating  a  shallow  and  restricted  waterway. 

Remarks  on  Ship-Canals. — In  addition  to  the  types  of  ship- 
canals  of  which  examples  have  been  given,  namely,  ship-canals  at  a 
uniform  level  traversing  low  ground,  the  Manchester  Canal  rising  by 
locks  inland,  and  the  Panama  canal  now  under  construction  rising  on 
each  side  with  locks  to  a  summit-level,  and  thus  surmounting  a  dividing 
ridge,  there  are  instances,  on  a  smaller  scale,  of  lateral  canals  navigated 
by  sea-going  vessels,  in  place  of  maritime  rivers.  Thus  a  canal  has  been 
constructed  alongside  a  portion  of  the  Loire  estuary,  gi  miles  long,  with  a 
bottom  width  of  78f  feet,  and  a  depth  generally  of  igf  feet,  connected 
with  the  tidal  estuary  at  each  end  by  a  regulating  lock,  to  enable  vessels 
trading  with  Nantes  to  avoid  the  tortuous,  shallow,  shifting  channel 
through  the  central  portion  of  the  Loire  estuary  encumbered  with  sand- 
banks. A  deep  outlet  also  has  been  provided  for  vessels  navigating  the 
Rhone,  by  the  St.  Louis  Canal,  which  is  used  in  place  of  the  outlet 
channel  of  the  river,  which  is  impeded  by  a  bar.  This  canal  starts  from 
the  left  bank  of  the  river,  4  miles  above  the  mouth  of  the  river  ;  it  is  a 
little  over  2  miles  long,  and  has  a  bottom  width  across  the  land  of 
pS-j  feet,  rapidly  widening  out  in  traversing  the  foreshore  to  656  feet  at 
its  termination  in  the  sea,  and  a  depth  at  the  lowest  sea-level  of  igf 
feet ;  and  it  is  shut  off  from  the  turbid  river  current  by  a  lock  at  its 
upper  end,  pointing  down-stream. 

The  configuration  and  nature  of  the  ground  affect  so  much  the 
excavations  required  for  ship-canals,  the  physical  conditions  at  their 
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entrances  determine  so  largely  the  extent  and  cost  of  the  harbour  works 
which  may  be  needed,  and  the  incidental  works  vary  so  greatly  with  the 
special  circumstances  of  the  locality  traversed  by  the  canal,  that  it  would 
be  impossible  to  compare  the  various  ship-canals.  The  works  also,  as  a 
whole,  for  ship-canals  are  of  such  magnitude  that  they  cannot  be  profit- 
ably undertaken,  except  where  the  conditions  are  specially  favourable,  or 
the  prospects  of  traffic  very  large.  Accordingly,  though  several  schemes 
for  further  ship-canals  have  been  brought  forward  from  time  to  time,  and 
some  of  them  may  eventually  be  carried  out,  such  works  must  necessarily 
always  remain  somewhat  limited  both  in  number  and  extent,  while  the 
increasing  demands  made  by  recent  advances  in  Naval  Architecture  in 
the  length,  beam  and  draft  both  of  ships  of  war  and  of  the  mercantile 
marine  will  probably  require  in  future  dimensions  of  waterway  largely 
exceeding,  as  in  the  case  of  the  Panama  Canal,  those  hitherto  deemed 
sufficient. 
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at  Assuan,  description,  storage  provided  for,  importance  for  Egypt, 
inadequacy  of  reduced  storage,  prospect  of  reduction  of  reservoir  by 
deposit  of  silt — Storage  of  water  in  lakes  for  irrigation,  advantages, 
necessary  supply  for  Egypt  available,  proposed  increase  of  height  of 
Assuan  Dam — Water  for  irrigation  drawn  from  rivers,  distributed  by 
canals  -  Inundation  canals,  their  principles,  arrangements  with  basins 
in  Egypt,  in  the  Punjab  and  Sind,  dimensions,  value — Perennial  canals, 
their  advantages,  two  types,  important  points  in  design — Formula  of 
discharge  for  irrigation  canals — Upper  perennial  canals,  works  required, 
fall,  inclinations  given  to  canals,  dimensions  and  discharges,  examples 
of  aqueducts  and  siphons,  lengths  of  some  of  these  canals  with  their 
branches — Head-works  of  upper  pereimial  canals,  construction  of  weirs 
and  examples,  site  for  head  and  regulating  sluices — Remarks  on  upper 
perennial  canals — Deltaic  perennial  canals,  arrangement,  length  of 
weirs,  Nile  sluices,  Asyut  Barrage,  Zifta  Barrage,  Esneh  Barrage — 
Remarks  on  deltaic  canals,  merits,  objections. 

Irrigation  works  are  needed  in  hot,  dry  regions  to  supply  water  to 
lands  where  the  rainfall  is  deficient,  very  variable  in  amount,  or  of  very- 
short  duration,  in  order  to  enable  crops  to  be  grown,  to  prevent  their 
failure  in  years  of  drought,  and  to  allow  agriculture  to  be  carried  on 
during  the  dry  season. 

Sources  of  Irrigation  Water. — The  water  required  for  irrigation 
may  be  obtained  from  the  underground  waters,  often  met  with  only  a 
moderate  depth  below  the  surface,  by  sinking  wells  to  the  water-bearing 
strata,  from  which  the  water  is  drawn  up,  either  by  manual  labour  or 
with  the  aid  of  oxen,  through  the  medium  of  buckets,  water  wheels,  or 
other  simple  contrivances,  for  irrigating  the  adjoining  land;  for  steam- 
power  would  be  too  costly  for  such  a  purpose,  and  the  water  thus  raised 
cannot  be  economically  conveyed  to  a  distance.  Water,  indeed,  for 
irrigation  differs  from  water  for  the  supply  of  towns,  in  requiring  to  be 
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obtained  at  a  cheaper  rate  to  be  profitably  employed  on  land;  whilst 
silt  deposited  from  irrigation  water  is  beneficial  for  the  land. 

Where  the  rainfall  is  heavy  but  of  short  duration,  it  may  be  collected 
in  large  tanks  ;  and  the  flow  of  streams  which  fail  in  the  dry  season  may 
be  stored  up  in  reservoirs,  formed  by  a  dam  placed  across  the  valley  of 
the  stream  at  a  suitable  site. 

The  most  abundant  supply,  however,  of  water  for  irrigation  is  derived 
from  large  rivers,  by  means  of  canals  which  either  draw  off  the  water  in 
flood-time  from  rivers  having  a  very  variable  flow,  or  procure  a  constant 
supply  from  the  upper  part  of  rivers  possessing  a  perennial  flow,  which 
they  distribute  over  the  land  by  gravitation  to  considerable  distances,  or 
from  the  head  of  the  delta  of  a  river  for  irrigating  the  low-lying  lands 
constituting  the  delta. 

Tanks  collecting  Rainfall  for  Irrigation.^ — Tanks  are  readily 
formed  by  enclosing  a  natural  depression  with  an  earthwork  embankment, 
in  which  a  heavy  rainfall  is  collected  as  it  falls ;  or  sometimes  a  series 
of  these  embankments,  placed  across  a  valley  at  intervals,  draw  the  flow 
of  rain  off'  the  ground  from  a  larger  area,  forming  a  succession  of  small 
reservoirs.  These  tanks  have  been  very  extensively  used  in  Mysore  and 
Madras,  and  also  to  a  smaller  extent  in  Bengal,  for  collecting  water  for 
irrigation,  varying  in  area  from  a  few  acres  up  to  several  square  miles. 
The  water  thus  stored  up  in  the  rainy  season  is  drawn  off  for  irrigation 
in  the  dry  season,  through  one  or  more  sluice  openings  built  in  masonry 
in  the  embankment ;  and  a  waste  weir,  or  an  escape  side  channel  is 
provided  for  the  discharge  of  the  surplus  water,  to  secure  the  enclosing 
embankment  from  being  overtopped  by  the  water,  which  would  result  in 
a  breach  and  the  loss  of  the  contents  of  the  tank. 

These  tanks  were  formed  from  remote  times  by  the  natives  of  India, 
being  simple  and  cheap  in  construction,  and  efficient  where  there  is  a 
considerable  rainfall  in  a  short  period;  but  they  are  subject  to  consider- 
able loss  of  water  from  evaporation  during  hot,  dry  weather ;  and  they  are 
very  liable  to  have  their  capacity  greatly  reduced  by  the  deposit  of  silt 
from  the  water  flowing  off'  the  land  into  them,  which  can  only  be  partially 
remedied  by  scouring  through  the  sluices  on  the  first  filling  of  the  tank. 
Sometimes,  as  a  last  resort,  crops  are  grown  in  the  fertile  alluvium  of  a 
silted-up  tank. 

Reservoir  Dams  for  storing  up  Irrigation  Water. — Large 
volumes  of  water  can  be  stored  up  for  irrigation  by  erecting  an  earthen 
or  masonry  dam  across  the  lower  part  of  the  valley  of  a  stream  or  river, 
arresting  the  flow  of  water  during  floods  till  the  water  has  filled  the 
reservoir  space  above  the  dam,  the  volume  of  water  thus  stored  up 
depending  upon  the  height  of  the  dam  and  the  configuration  of  the  valley 
above.  A  narrow  part  of  the  valley  is  generally  selected  which  widens 
out  considerably  higher  up,  so  that  a  comparatively  short  dam  across  a 
gorge  retains  a  large  volume  of  water ;  and  a  waste  weir  is  provided, 
over  which  the  surplus  water  flows  away  harmlessly  into  the  channel 
below,  when  the  reservoir  has  been  filled.  The  water  in  these  reservoirs 
being  deep,  is  much  less  exposed  to  loss  from  evaporation  than  in 
shallow  tanks ;  and  some  of  these  reservoirs  have  been  purposely  formed 
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in  high  regions  on  account  of  the  reduced  evaporation,  which  arrange- 
ment necessitates  a  longer  conduit  to  reach  the  plains  to  be  irrigated, 
but  provides  also  a  greater  available  fall  in  proportion  to  the  length, 
owing  to  the  increased  steepness  of  the  upper  parts  of  valleys.  When 
earthen  dams  are  used,  it  is  advisable  to  carry  the  discharge  conduit  in 
tunnel  through  the  slope  of  the  valley,  beyond  one  extremity  of  the  dam, 
to  secure  the  dam  from  the  infiltration  of  water  under  pressure  at  its  base, 
which  is  liable  to  occur  when  the  discharge  culvert  is  carried  across  at 
the  lowest  point  under  the  bottom  of  the  dam,  endangering  its  stability ; 
but  the  discharge  may  be  effected  through  a  masonry  dam,  though  even 
in  this  case,  a  discharge  at  the  side,  away  from  the  dam,  is  preferable. 

Several  reservoirs  have  been  formed  by  earthen  and  masonry  dams 
in  the  hilly  districts  of  the  province  of  Bombay,  for  irrigating  tracts 
having  a  small  rainfall,  as  being  the  only  method  available  on  account 
of  the  variable  flow  of  the  rivers  in  those  regions.  Earthen  dams  are 
ordinarily  used  for  moderate  heights,  and  in  places  where  compact  rock  is 
not  reached  at  a  moderate  depth  below  the  surface ;  and  masonry  dams 
are  adopted  for  considerable  heights,  where  a  solid  rock  foundation  can 
be  obtained.  Further  details  about  the  construction  of  reservoir  dams, 
and  the  pressures  on  masonry  dams  and  their  forms,  will  be  given  in 
Chapter  XXXII. ,  on  water-supply  for  towns. 

A  concrete  dam  faced  with  rubble  masonry,  178  feet  high,  and  retain- 
ing a  head  of  water,  with  the  reservoir  full,  of  162  feet,  was  constructed 
across  the  bottom  part  of  the  valley  of  the  River  Periyar  in  1888-96 
(Fig.  271,  p.  424),  with  the  object  of  diverting  the  flow  of  the  river  from 
its  own  valley  in  the  rainy  district  of  Travancore,  on  the  western  side  of 
the  Ghats,  through  the  narrow  dividing  ridge,  into  the  valley  of  the  River 
Vaigai,  for  irrigating  the  dry  district  of  Madura,  on  the  eastern  side  of 
the  mountain  range  which  intercepts  the  rain  coming  from  the  Arabian 
Sea.^  The  dam  has  also  formed  a.  reservoir  with  an  area,  when  full,  of 
6405  acres,  from  which  the  water  can  be  drawn  down  31  feet  to  the  level 
of  the  sill  of  the  diversion,  affording  a  volume  of  252  million  cubic  yards 
for  supplementing  the  discharge  from  the  river  at  its  low  stage,  which  has 
a  flow  varying  from  15  million  up  to  450  million  cubic  yards  in  a  month. 
The  dam,  accordingly,  in  this  case,  enabling  the  flow  of  the  river  to  be 
utilized  for  irrigation,  so  that  the  upper  layer  of  water  impounded  in  the 
reservoir  forms  only  an  auxiliary  supply,  will  permanently  maintain  a 
depth  of  water  in  the  reservoir  of  131  feet;  but  though  this  depth  is 
more  than  four  times  the  depth  of  the  layer  which  can  be  utilized,  the 
volume  of  water  retained  in  the  reservoir  is  1 2  million  cubic  yards  less 
than  that  available  for  drawing  off,  owing  to  the  notable  decrease  of 
every  reservoir  in  area  towards  the  bottom.  The  water  is  led  from  the 
reservoir  in  an  open  cutting,  2 1  feet  wide,  to  the  tunnel,  rather  over  a 
mile  in  length,  piercing  the  rocky  ridge  separating  the  river  basins  ;  and 
the  tunnel,  having  a  sectional  area  of  90  square  feet,  has  been  given  a  fall 
of  I  in  75  for  discharging  the  flow  of  the  Periyar  into  a  tributary  of  the 
Vaigai,  from  which  river  it  is  directed  by  a  weir  into  the  distributing 
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channels  for  irrigation.  A  waste  weir,  420  feet  long,  has  been  forroed 
across  a  depression  on  the  right  bank  of  the  Periyar  valley,  but  separated 
from  the  dam  by  a  ridge  of  rock,  with  its  crest  162  feet  above  the  bottom 
of  the  reservoir,  and  1 1  feet  below  the  top  of  the  solid  dam,  over  which 
the  surplus  waters  are  discharged  during  a  high  flood,  which  it  is 
estimated  might  raise  the  level  of  the  reservoir  9  feet. 

In  the  construction  of  this  kind  of  dam,  all  loose  materials  have  to 
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Fig.  271.— Periyar  Dam.  Fig.  272.— Assuan  Dam. 


Note. — In  connection  with  the  raising  of  the  dam. 
provision  is  also  made  for  additional  thickness, 
and  for  further  protection  of  the  apron. 


be  removed  from  the  base,  and  the  foundations  laid  upon  the  solid  rock, 
so  as  to  avoid  all  chance  of  infiltration  of  water,  subjected  to  a  high 
pressure  with  a  full  reservoir,  under  the  base  of  the  dam.  The  work  has 
to  be  carried  on  in  stages  whilst  the  river  is  low ;  and  the  flow  has  to  be 
temporarily  diverted  from  the  foundations,  which  are  sometimes  further 
protected  from  the  influx  of  water  by  enclosing  temporary  dams  ;  whilst 
the  water  coming  into  the  foundations  has  to  be  removed  by  pumping. 
The  foundations  may  advantageously  be  laid  in  sections,  provided  the 
sections  are  eventually  thoroughly  connected  together,  so  as  to  avoid 
having  to  keep  a  large  extent  of  excavation  free  from  water.  Unless  the 
flow  of  the  river  can  be  discharged  through  a  tunnel  at  the  side,  beyond 
the  dam,  as  the  work  proceeds,  the  flow  may  be  passed  over  the  dam  at 
suitable  places  kept  low  for  a  time  whilst  the  other  parts  are  being  raised, 
or  through  permanent  sluices  formed  in  the  dam,  and  the  masonry  or 
concrete  then  gradually  carried  up.     Special  care  has  to  be  taken  with 
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high  dams  to  ensure  the  construction  of  a  watertight  mass,  whether  of 
masonry  or  concrete,  for  some  distance  into  the  dam  from  the  inner  face, 
to  avoid  the  chance  of  percolation  of  water  through  the  dam  under  the 
high  pressure  towards  the  base,  which  is  particularly  liable  to  occur  along 
horizontal  joints  of  masonry,  and  which  is  so  noticeable  on  the  outer  face 
of  the  very  thick  Gileppe  masonry  dam  in  Belgium  retaining  a  head  of 
water  of  147I  feet. 

Masonry  Reservoir  Dam  with  Flood-Discharge  Sluices. — 
Reservoir  dams  for  storing  up  water  for  irrigation  or  water-supply,  are 
commonly  constructed  across  the  narrow,  mountainous  gorge  of  a  small 
river  or  stream,  whose  waters  during  floods  gradually  fill  the  reservoir 
thus  formed  above  the  dam ;  and  the  moderate  volume  of  surplus  water 
in  wet  years,  passes  over  the  waste  weirs.  When,  however,  a  dam  is 
constructed  across  the  channel  of  a  large  river,  such  as  the  Nile,  to  store 
up  a  portion  of  the  flow  towards  the  close  of  the  flood  season,  as  designed 
to  be  accomplished  by  the  masonry  dam  constructed  at  Assuan,  provision 
has  to  be  made  for  the  discharge  of  the  maximum  flood  through  numerous 
openings  near  the  bottom  of  the  high  dam,  which  are  only  closed  when 
the  flood  has  begun  to  abate,  and  the  river,  having  fallen  considerably, 
is  carrying  along  comparatively  little  silt  (Fig.  272).  The  Assuan 
dam  stretches  across  the  Nile  at  the  first  cataract,  and  now  retains  a 
maximum  head  of  water  of  65!  feet,  rising  itself  10  feet  above  the  highest 
water-level  of  the  reservoir.  It  is  pierced  by  one  hundred  and  forty 
under  sluices  23  feet  high  and  6\  feet  wide,  and  forty  upper  sluices  of  the 
same  width,  but  only  half  the  height.-'  The  sixty-five  lowest  sluices, 
situated  in  the  deeper  channels,  have  their  sills  about  3^  feet  above  the 
lowest  water-level  on  the  down-stream  side  of  the  dam  (Fig.  272);  and 
the  other  under  sluices  are  built  at  a  uniform  level,  with  their  sills  about 
16  feet  higher  up.  The  sluices  are  arranged  in  groups  of  ten,  separated 
by  piers  i6j  feet  wide ;  whilst  there  is  a  thickness  of  33  feet  of  masonry 
between  each  group.  All  the  under  sluices  have  been  closed  by  lifting 
gates  sliding  on  free  rollers.  The  foundations  have  been  carried  down 
into  the  solid  granite  rock  forming  the  bed  of  the  river;  and  the  total 
length  of  the  dam  along  the  top  is  6398  feet.  The  navigation  of  the 
river  is  provided  for  at  the  dam,  by  a  channel  excavated  along  the  left 
bank,  with  locks  for  surmounting  the  fall  at  the  dam.  The  volume  of 
water  retained  by  the  Assuan  dam,  available  for  increasing  the  flow  of 
the  Nile  below  the  dam  during  its  lowest  stage,  after  deducting  the 
estimated  loss  from  evaporation  of  a  depth  of  35  feet  over  the  whole 
surface  of  the  reservoir,  is  estimated  at  about  990  million  cubic  metres, 
or  1295  million  cubic  yards. 

It  is  most  important  that  sufficient  water  should  be  stored  to  ensure 
that  the  flow  of  the  Nile  at  Assuan  shall  never  supply  less  than  500 
cubic  metres  (654  cubic  yards)  per  second  at  the  canal  heads  for 
distribution,  so  that  all  the  lands  in  Upper  Egypt  intended  to  be  under 
perennial  irrigation,  may  receive  with  certainty  the  requisite  supply  of 
water  throughout  the  summer,  even  in  years  when  the  discharge  of  the 
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Nile  falls  very  low;  for  a  failure  of  water  ruins  the  summer  crops, 
causing  great  loss  to  the  cultivators,  and  leading  to  the  lands  being  left 
uncultivated. 

The  Nile  begins  to  rise  in  June  at  Assuan,  and  reaches  its  maximum 
height  in  September,  and  then  soon  begins  to  fall  somewhat  rapidly 
till  the  end  of  the  year,  and  subsequently  more  slowly,  till  it  drops  to 
its  lowest  level  at  the  end  of  May  or  early  in  June.  The  discharge 
of  the  river,  accordingly,  attains  a  maximum  in  September,  and  falls 
to  a  minimum  in  June,  the  discharge  having  reached  13,200  cubic 
metres  per  second  in  a  maximum  year,  1878-79,  and  fallen  to  210 
cubic  metres  per  second  in  a  minimum  year,  1877-78,'  in  which  year 
the  flow  was  below  500  cubic  metres  per  second  for  sixteen  weeks 
(Fig.  273). 
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Fig.  273.— Diagram  of  Discharges.     Minimuni  year,  1877-78. 
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The  first  suggestion  was  that  a  storage  of  4000  million  cubic  metres 
should  be  provided,  so  as  to  secure  an  additional  supply  of  500  cubic 
metres  per  second  being  always  furnished  at  the  canal  heads  at  Assiout  for 
distribution,  in  addition  to  the  average  supply  of  250  cubic  metres  per 
second  from  the  river  during  the  critical  seventy-five  days  in  a  bad  year 
at  the  same  place,  in  order  to  ensure  perennial  irrigation  for  all  the 
lands  of  Upper  Egypt  on  which  summer  crops  could  be  advantageously 
grown.  This  storage  was  reduced  in  the  original  scheme  for  a  dam  at 
Assuan,  to  3700  million  cubic  metres,  with  the  reservoir  level  105  feet 
above  the  lowest  water-level  below  the  dam ;  and  the  Commission 
appointed  to  consider  the  project,  by  lowering  the  proposed  water-level 
of  the  reservoir  i3-|- feet,  reduced  the  proposed  storage  to  about  2660 
million  cubic  metres.  Eventually,  in  order  to  avoid  submerging  the 
temple  of  Philse,  the  water-level  of  the  reservoir  was  lowered  26^  feet 
more,  down  to  the  present  modified  level,  reducing  the  storage  to  litde 
more  than  one-fourth  the  amount  at  first  suggested,  and  securing  an 
additional  flow  at  the  canal  heads  of  only  120  cubic  metres  per  second 
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during  the  critical  period,  or  370  cubic  metres  per  second  including  the 
river  flow  in  low  years,  in  place  of  the  500  cubic  metres  per  second 
essential  for  securing  the  lands  at  present  under  perennial  irrigation 
from  drought,  and  instead  of  the  750  cubic  metres  per  second  at  first 
proposed  to  place  summer  irrigation  in  Upper  Egypt  in  a  satisfactory 
position.  Moreover,  there  is  a  probability  that  the  reservoir  capacity 
provided  by  the  Assuan  dam,  will  be  gradually  reduced  by  deposit  of 
silt  in  still  water  at  the  sides,  beyond  the  influence  of  the  scouring 
current  through  the  sluices,  which  deposit  will  be  further  promoted  by 
the  checking  of  the  river  current  near  the  upper  end  of  the  reservoir, 
when  flowing  into  the  inert  mass  of  water  already  in  the  reservoir  during 
the  latter  stage  of  its  filling. 

Storage  of  Water  in  Lakes  for  Irrigation. — The  inadequacy 
of  the  storage  at  Assuan,  in  consequence  of  the  reduction  in  height  to 
which  the  reservoir  has  been  retained,  affecting  the  widespread  upper 
layers,  and  consequently  diminishing  the  capacity  of  the  reservoir  out  of 
all  proportion  to  the  diminution  in  height,  seems  to  suggest  the  provision 
of  a  supplemental  storage  elsewhere  to  satisfy  the  urgent  needs  of  Egypt. 
Lakes  possess  two  very  important  advantages  for  storing  water,  over 
wholly  artificial  reservoirs  formed  in  a  river  valley,  namely,  that  the 
lowest  layers  of  water  stored  by  damming  up  a  lake,  amount  to  a 
considerable  volume  spread  over  a  wide  area  in  a  large  lake,  in  place 
of  the  insignificant  amount  of  water  contained  in  the  narrow  bottom  of 
an  artificial  reservoir ;  and  that  a  lake  furnishes  a  reservoir  in  which  silt 
can  accumulate  for  a  long  period  without  affecting  the  storage  capacity. 
Moreover,  in  the  case  of  water  for  irrigation,  the  river  itself  provides  a 
channel  for  the  conveyance  of  the  supply  during  the  dry  season,  from  a 
reservoir  formed  in  the  upper  part  of  its  valley.  Lakes  exist  near  the 
heads  of  both  the  White  and  Blue  Niles  ;  but  though  lakes  Albert  and 
Victoria  Nyanza,  at  the  head  of  the  White  Nile,  afford  a  very  ample 
space  for  storage  with  their  large  areas,  the  White  Nile  constitutes  a 
very  unsuitable  channel  for  the  conveyance  of  the  water  down  to 
Khartoum,  owing  to  its  very  small  fall  in  places,  and  to  its  passing 
through  extensive  swamps  where  the  flow  is  checked  and  the  water 
dispersed.  Lake  Dembea  or  Tsana,  however,  near  the  source  of  the  Blue 
Nile  in  the  high,  rainy  district  of  Abyssinia,  though  considerably  smaller 
in  area  than  the  equatorial  lakes,  could  be  converted  by  the  aid  of  a  regu- 
lating weir  at  the  outlet  into  a  reservoir,  the  storage  capacity  of  which  in 
an  average  year  would  be  three  thousand  million  cubic  metres.'  Political 
reasons  appear  to  militate  against  this  scheme,  and  it  is  now  proposed 
to  increase  the  capacity  of  the  Assuan  Reservoir  by  raising  the  dam 
and  water-level  7  metres  (Fig.  272).  Further  schemes  for  the  control 
of  the  discharge  of  the  Upper  Nile  have  also  been  suggested. 

Water  for  Irrigation  drawn  from  Rivers. — Water  may  be 
drawn  from  rivers  during  their  floods  by  means  of  inundation  canals, 
leading  the  water  at  a  somewhat  high  level  from  the  embanked  river  to 
the  lands  at  the  sides,  the  influx  being  sometimes  regulated  by  sluice- 

'  ' '  Report  upon  the  Basin  of  the  Upper  Nile,  with  proposals  for  the  improvement 
of  that  river,"  by  Sir  W.  Garstin.     Cairo,  1904. 
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gates,  and  ceasing  directly  the  river  falls.  Water  is  also  obtained  for 
irrigation  from  the  upper  part  of  rivers  having  a  perennial  flow,  by 
canals  which,  being  given  a  suitable  fall,  convey  the  water  for  long 
distances  to  irrigate  arid  plains  at  a  considerable  distance  from  any 
natural  watercourse ;  and  shorter  canals  are  constructed  branching  off 
lower  down  on  such  rivers,  to  irrigate  lower  lands  away  from  the  river. 
Canals,  moreover,  starting  from  the  head  of  a  delta,  where  the  water  of 
the  river  is  backed  up  by  a  weir  during  the  dry  season,  supply  water  for 
irrigation  to  the  low-lying  lands  situated  between  the  branches  of  the 
river  traversing  the  delta.  In  the  first  case,  the  irrigation  is  intermittent, 
only  taking  place  when  the  river  is  in  flood,  and  depending  for  its 
extent  on  the  height  of  the  flood ;  .'whilst  the  last  two  methods  are 
intended  to  furnish  a  perennial  irrigation,  discharging  a  constant  supply 
of  water  throughout  the  dry  season. 

Inundation  Canals. — As  ,a  silt-bearing  river  flowing  through  an 
alluvial  plain  raises  its  banks  on  each  side  by  deposit  in  flood-time,  and 
also  in  some  cases  its  bed  to  a  certain  extent,  its  floods  rise  some  feet 
above  the  adjacent  low  lands  on  each  side.  Moreover,  the  river  follows 
a  winding  course,  so  that  by  forming  canals  in  a  straight  line,  branching 
off"  from  the  river  at  suitable  points,  it  is  possible  to  utilize  the  available 
fall  to  its  full  extent,  and  thus  by  means  of  longitudinal  and  branch 
canals  to  extend  the  area  of  inundation  to  lands  further  off  from  the 
river.  The  canal  should  start  from  a  point  where  the  river-bank  is 
stable,  and  the  flow  of  the  river  moderate  and  in  a  central  channel,  so 
that  the  entrance  to  the  canal,  which  should  be  protected  from  scour, 
may  be  easily  maintained.  The  bottom  of  the  canal  is  placed  well 
above  the  bed  of 'the  river,  so  that  the  heavier  detritus  brought  down 
may  not  enter  the  canal ;  and  the  canal  should  be  given  as  uniform 
a  fall  throughout  as  practicable,  so  as  to  ensure  a  uniform  velocity  of 
flow,  and  thus  keep  down  the  deposit  of  silt  in  the  canal.  The  size  of 
the  canal,  and  its  depth  below  the  lowest  flood  of  the  river,  must  be 
regulated  by  the  discharge  required,  and  the  fall  available.  The  flood- 
waters  conveyed  by  inundation  canals  are  charged  with  fertilizing  silt, 
which,  if  the  flow  is  not  checked,  deposits  eventually  on  the  land ;  and, 
consequently,  these  waters  are  of  much  more  value  for  agriculture  than 
the  clear  waters  discharged  from  reservoirs,  or  the  less  turbid  waters 
drawn  from  rivers  held  up  by  weirs,  unless  the  stored-up  waters  have  a 
subsequent  opportunity  of  picking  up  again  a  burden  of  silt,  by  passing 
down  a  long  length  of  river  before  reaching  the  land  to  be  irrigated. 
One  of  the  principal  aims  of  irrigation  works,  after  arranging  for  the 
conveyance  of  the  water  in  the  most  economical  and  efficient  manner 
from  the  river  to  the  land  to  be  irrigated,  is  to  prevent  silt  depositing  in 
the  canals,  and  in  the  case  of  lands  like  Egypt,  which  depend  for  their 
fertility  on  the  yearly  layer  of  silt,  to  cause  the  current  to  carry  its  burden 
of  silt  on  to  the  land.  This  result  can  only  be  secured  by  keeping  out 
the  heavier  silt  brought  down  by  the  river,  which  the  weaker  current  of 
the  canal  could  not  carry  along,  by  avoiding  any  checking  of  the  current 
in  the  canal,  and  by  so  laying  out  the  canal  as  to  ensure  as  uniform  a 
velocity  of  flow  as  possible.     Numbers  of  irrigation  canals  have  to  be 
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annually  cleared,  at  a  considerable  cost,  by  excavation  or  dredging, 
from  the  deposit  of  silt,  which  would  have  been  valuable  if  spread  over 
the  irrigated  lands. 

In  Upper  Egypt,  most  of  the  cultivated  land  bordering  the  Nile  is 
divided  into  extensive  basins  enclosed  by  earthen  embankments,  which 
are  filled  by  turbid  water  from  inundation  canals  to  a  depth  of  about 
3  feet  during  the  height  of  the  flood,  which  is  retained  on  the  land  for 
about  forty  days,  when,  having  deposited  a  layer  of  slimy,  red  mud,  it  is 
allowed  to  flow  back  again  into  the  river ;  and  the  crops  from  the  seed 
sown  in  November  are  reaped  the  following  March.  The  extent, 
however,  of  the  irrigation  which  can  be  effected  by  water  drawn  fairly 
direct  from  the  river,  varies  greatly  with  the  rise  of  the  flood,  which  in 
the  Nile  in  Upper  Egypt  has  an  extreme  range  of  about  9  feet  between 
the  lowest  and  highest  known  floods.  Moreover,  summer  crops  are 
grown  in  some  parts  of  Upper  Egypt,  particularly  on  the  raised  ground 
bordering  the  river  and  the  higher  lands  of  the  valley ;  and  these  lands, 
in  years  when  the  flood  rise  is  deficient,  have  to  be  irrigated  by  raising 
water  from  shallow  wells  tapping  the  underground  flow,  or  by  canals  af 
a  higher  level,  drawing  their  supply  from  the  river  some  distance  higher 
up,  and  enabled  by  their  direct  course  to  deliver  the  water  at  a  higher 
level  than  the  river,  some  distance  lower  down. 

Large  tracts  of  land  in  the  almost  rainless  districts  of  the  Punjab 
and  Sind,  are  irrigated  by  numerous  inundation  canals  drawing  their 
waters  from  the  Indus  and  its  tributaries,  more  particularly  the  Sutlej  and 
theChenab,  in  flood-time  (Fig.  274,  p.  430)  during  which  period  these 
rivers  bring  down  large  quantities  of  silt,  whereby  the  land  on  which 
it  is  spread  from  the  canals  is  yearly  fertilized  as  in  Egypt.^  The 
melting  of  the  snows  on  the  Himalayas  causes  the  Indus  to  rise  at 
Sukkur  in  April;  its  floods  attain  their  highest  level  in  August;  and 
the  river  then  falls  rapidly  till  October.  The  area  irrigated  each  year 
largely  depends  on  the  height  attained  by  the  flood ;  though  when  the 
supply  from  the  canals  is  deficient,  it  is  supplemented  to  some  extent 
by  raising  water  by  a  chain  of  buckets  turned  by  a  wheel. 

The  dimensions  and  fall  of  inundation  canals  vary  considerably, 
the  canals  in  Egypt  having  bottom  widths  of  from  13  to  over  300  feet, 
and  falls  ranging  between  i  in  20,000  and  i  in  33,000,  and  in  the 
Punjab,  lengths  of  8  to  60  miles,  widths  at  bottom  of  6  to  50  feet,  and 
falls  of  I  in  4000  to  i  in  10,000.  The  beds  of  these  canals  are  from 
I  foot  to  10  feet  below  a  low  Nile  flood  in  Egypt,  and  from  5  to  10 
feet  generally  below  the  floods  of  the  Indus  in  the  Punjab  and  Sind. 

Inimdation  canals  are  specially  valuable  when  applied  to  the  irri- 
gation of  valleys  having  a  poor  soil,  and  on  which  hardly  any  rain  falls, 
such  as  Egypt  and  the  lower  valley  of  the  Indus,  and  drawing  their 
supplies  from  silt-laden  rivers  fed  by  mountain  rains  and  snows ;  for 
the  canals  furnish  water  and  silt,  both  of  which  are  essential  for  the 
cultivation  and  fertility  of  the  soil.  The  outlying  and  higher  districts, 
however,  are  dependent  with  such  a  system  on  the  height  of  the  flood, 
and  cannot  be  secured  from  periodical  droughts. 

'  "Irrigation  Works  in  India  and  Egypt,"  R.  B.  Buckley,  Map  of  India,  and  p.  9, 
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Perennial  Canals. — By  drawing  water  from  rivers  possessing  a 
fairly  good  flow  throughout  the  year,  irrigation  canals  can  be  given  a 
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Fig.  274.— Map. 
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perennial  discharge  so  as  to  supply  arid  lands  with  water  whenever 
necessary,  and  not  merely  during  the  height  of  the  river  floods,  enabling 
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the  districts  served  to  be  more  fully  cultivated,  and  with  greater  certainty, 
than  by  the  intermittent  system  of  inundation  canals  dependent  on  the 
flood  rise.  There  are  two  types  of  perennial  canals,  namely,  those 
which  draw  their  supplies  from  rivers  in  the  higher  part  of  their  course, 
and  convey  the  water  to  the  lower  parts  of  their  valleys  over  long 
distances,  with  the  good  fall  generally  available,  away  from  the  course 
of  the  rivers ;  and,  secondly,  those  which  start  from  a  deltaic  river 
at  the  head  of  its  delta,  and  irrigate  the  low  lands  lying  between  the 
diverging  branches  of  the  delta  (Fig.  274). 

Perennial  canals  form  offshoots  from  rivers,  providing  artificial 
watercourses  in  regions  where  natural  ones  do  not  exist ;  but  instead  of 
receiving  tributaries  in  their  course  like  rivers,  they  are  eventually 
separated  into  several  minor  branches,  which  are  again  divided  into  a 
number  of  distributing  channels  to  spread  the  supply  of  water  over  the 
land  (Fig.  274). 

Great  care  has  to  be  taken  in  designing  these  canals,  to  adjust  their 
cross  section  and  their  fall,  so  that  they  may  discharge  the  full  volume 
of  water  required  to  irrigate  the  district  they  command,  and  that  their 
current  may  not  be  rapid  enough  to  erode  their  bed,  or  so  sluggish  as 
to  favour  the  growth  of  weeds  and  the  deposit  of  silt.  Where  the 
available  fall  is  large,  the  channel  when  traversing  rock  may  be  reduced 
in  section ;  but  in  soft  soil  it  becomes  necessary  to  introduce  vertical 
falls  at  suitable  points  to  avoid  creating  an  undue  current,  as  adopted 
on  the  Ganges  Canal. 

Fonnula  of  Discharge  for  Irrigation  Canals. — The  most 
reliable  formula  for  calculating  the  discharge  in  an  open  channel  is  in 
the  form,  D  =  AV  =  AFVrS,  where  D  is  the  discharge  in  cubic  feet 
per  second,  A  the  area  of  the  cross  section  of  the  water  in  square  feet, 
V  the  mean  velocity  of  flow  in  feet  per  second,  F  a  factor  deduced 
from  experimental  investigations,  R  the  hydraulic  radius,  or  hydraulic 
mean  depth,  in  feet,  and  S  the  slope,  or  the  fall  in  a  given  distance 
divided  by  that  distance.  The  hydraulic  radius  of  any  channel  is 
obtained  by  dividing  the  cross  section  A  of  the  stream  flowing  in  the 
channel  by  the  wetted  perimeter  of  the  channel,  or,  in  other  words,  is 
the  depth  of  a  rectangle  which,  with  a  length  equal  to  the  wetted  bed 
across  the  stream,  has  a  sectional  area  equal  to  that  of  the  stream. 
Various  values  have  been  assigned  to  F  by  diiferent  hydraulicians, 
according  to  the  size  and  conditions  of  the  streams  whose  velocities 
have  been  gauged ;  but  the  only  general  formula  which  embraces 
the  flow  of  small  streams  and  large  rivers,  assigns  the  follow- 
ing value  to   F    in  the    case    of   channels   in   earth   in   good   order, 
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a  good  fall,  the  factor  — ^ —  might  be  omitted. 
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Upper  Perennial  Canals. — The  works  for  these  canals  consist, 
firstly,  of  the  main  canal  conveying  the  water  from  the  upper  part  of 
a  large  river  to  the  district  to  be  irrigated,  together  with  its  branches 
aad  minor  channels  for  distribution  in  this  district ;  and,  secondly,  the 
head-works  at  the  intake  of  the  canal,  comprising  a  weir  across  the  river 
a  little  below  the  entrance  of  the  canal,  to  raise  the  water  in  the  river 
during  its  low  stage  in  front  of  the  intake,  so  as  to  ensure  an  adequate 
flow  into  the  canal,  and  regulating  sluice-gates  across  the  intake  to 
control  the  influx  into  the  canal,  and  to  exclude  high  floods  passing 
down  the  river,  which,  if  admitted  into  the  canal,  would  injure,  and 
might  break  its  banks,  and  introduce  large  quantities  of  silt  which 
would  be  deposited  in  the  canal  as  the  initial  velocity  of  influx 
decreased. 

The  works  for  the  main  canal  resemble  those  for  forming  the 
channel  of  a  navigation  canal,  with  the  exception  that  the  bed  of  the 
canal  must  be  given  a  fall  to  provide  for  the  flow  of  its  waters,  and 
that  siphons  are  sometimes  used,  in  place  of  embankments  or  aque- 
ducts, for  crossing  valleys,  and  also  for  passing  under  streams.  Though 
upper  perennial  canals  have  been  sometimes  adapted  for  navigation, 
especially  those  passing  through  flat  districts,  the  requirements  of  irriga- 
tion difier  from  those  of  navigation.  Thus  in  irrigation  canals,  it  is 
expedient  to  make  as  much  use  as  practicable  of  the  available  fall, 
since  for  a  given  discharge  the  cross  section  of  the  channel  varies 
inversely  with  the  fall ;  it  is  advisable  to  give  the  current  a  velocity  of 
not  less  than  i-|  to  3  feet  per  second,  according  to  the  nature  of  the 
soil  in  which  the  channel  is  excavated,  so  as  to  keep  the  canal  free 
from  weeds  and  the  deposit  of  silt ;  and  the  canal  should  be  reduced 
in  section  as  the  minor  channels  branch  off  from  it.  The  average  fall 
given  to  these  canals,  except  in  tunnels  and  aqueducts  where  the  fall  is 
often  increased  to  reduce  the  size  of  the  conduit,  ranges  from  i  in 
10,560,  or  6  inches  in  a  mile,  on  the  Lower  Ganges,  Sone,  and  Agra 
canals,  i  in  8000  on  the  Sirhind  Canal,  or  i  in  5280  on  the  Bear  River 
Canal,  Utah,  and  the  Turlock  Canal,  California,  i  in  4000  on  the 
Cavour  Canal,  i  in  3333  on  the  Marseilles  Canal,  up  to  i  in  2640  on 
the  Arizona  and  Idaho  canals,  and  i  in  2 112  on  the  Del  Norte  Canal, 
in  the  United  States.  The  Ganges  Canal,  with  a  bottom  width  of  172 
feet,  discharges  a  maximum  volume  of  6800  cubic  feet  per  second ;  the 
Sirhind  Canal,  with  a  width  of  200  feet,  and  the  Sone  Canals  with  a 
width  of  180  feet,  discharge  6000  cubic  feet;  the  Lower  Ganges  Canal, 
with  a  width  of  216  feet,  and  a  depth  of  water  of  8  feet,  discharges 
5100  cubic  feet;  the  Cavour  Canal,  with  a  width  of  65  feet,  discharges 
3585  cubic  feet;  the  Del  Norte  Canal,  with  a  width  of  60  feet,  and  a 
depth  of  water  of  5^  feet,  discharges  2000  cubic  feet;  the  Turlock 
Canal,  with  a  width  of  70  feet,  and  a  depth  of  7  J-  feet,  discharges 
1500  cubic  feet;  and  the  Arizona  and  Bear  River  canals,  with  bottom 
widths  of  2>^  and  50  feet,  and  depths  of  water  of  7^  and  7  feet 
respectively,  discharge  1000  cubic  feet  per  second. 

Instances  of  masonry  aqueducts  carrying  irrigation  canals  across 
river  valleys  are  furnished  by  the  Solani  aqueduct  on  the  Ganges  Canal, 
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920  feet  long  and  24  feet  high,  with  fifteen  arches  of  50  feet  span; 
the  Kali  Nadi  aqueduct  on  the  Lower  Ganges  Canal,  with  fifteen  arches 
of  60  feet  span;  the  Dora  Baltea  aqueduct  on  the  Cavour  Canal,  635 
feet  long,  with  nine  arches  of  5  2\  feet  span ;  and  the  Roquefavour 
aqueduct  over  the  Arc  on  the  Marseilles  Canal,  1253  feet  long  and  271 
feet  maximum  height,  with  three  tiers  of  arches  of  52!-  feet  span.  The 
Cavour  Canal  is  also  carried  under  some  rivers  in  siphon  culverts; 
whilst  siphons  were  adopted  for  conveying  the  discharge  of  the  Verdon 
Canal  across  several  valleys,  being  for  the  most  part  tunnelled  through 
the  rock  underlying  the  valley,  and  lined  with  masonry;  but  in  two 
instances,  where  the  rock  was  unsound,  wrought-iron  tubes  were  used. 
In  one  case,  a  tube,  i\  feet  in  diameter,  was  adopted  for  the  central 
portion  only  of  the  siphon  across  the  bottom  of  the  valley ;  and  in 
crossing  the  valley  of  St.  Paul,  with  a  dip  of  118  feet  below  the  canal 
level,  the  siphon  is  composed  of  two  tubes,  each  sf  feet  in  diameter, 
having  a  hydraulic  gradient  between  their  extremities  of  1  in  990,  and 
a  length  of  85 1  feet.  Wooden  troughs,  or  flumes  as  they  are  termed, 
supported  on  trestles,  are  very  commonly  employed  for  conveying  the 
water  of  irrigation  canals  in  the  United  States  across  valleys.  Tunnels 
also  are  often  employed  in  the  rugged  country  sometimes  met  with  in 
the  upper  valley  of  a  river,  for  carrying  the  irrigation  water  through 
ridges  and  spurs  ;  whilst  such  hilly  country  is  traversed  by  the  Marseilles 
Canal  in  its  course  from  the  River  Durance  to  Marseilles,  that  it  is  in 
tunnel  for  nearly  one-fifth  of  its  length  of  51^  miles. 

The  largest  examples  of  these  canals  are  the  Ganges  Canal,  with 
440  miles  of  main  and  branch  canals,  and  2500  miles  of  distributing 
channels,  irrigating  1,600,000  acres  (Fig.  274,  p.  430);  the  Lower 
Ganges  Canal,  with  560  miles  of  main  and  branch  canals,  and  2100 
miles  of  distributing  channels,  commanding  an  area  of  about  1,190,000 
acres,  only  partially  irrigated  at  present ;  the  Sirhind  Canal,  drawing 
its  supply  from  the  Sutlej,  with  544  miles  of  main  and  branch  canals, 
and  4400  miles  of  distributaries,  irrigating  800,000  acres  in  the  Punjab  ; 
and  the  Sone  Canals,  370  miles  long,  commanding  1,016,000  acres,  but 
only  irrigating  370,000  acres,  with  1200  miles  of  distributaries.  The 
Cavour  Canal,  53  miles  long,  drawing  its  supply  from  the  Po,  can  irri- 
gate 490,000  acres ;  and  the  Idaho  Canal  in  the  United  States  can 
irrigate  350,000  acres  with  water  drawn  from  the  Boise  River. 

Head-works  of  Upper  Perennial  Canals. — A  solid  weir  of 
masonry,  rubble  stone,  or  even  gravel,  according  to  the  nature  of  the 
bed  and  materials  available,  protected  in  the  two  latter  cases  by 
masonry  or  pitching  on  the  top,  and  secured  from  a  flow  of  water 
underneath,  in  a  permeable  river-bed,  by  sinking  two  or  more  rows  of 
wells  into  the  bed  across  the  river,  or  by  the  weight  and  width  of  the 
weir,  is  constructed  across  the  river  just  below  the  entrance  to  the  canal, 
to  raise  the  water-level  during  the  low  stage  of  the  river  for  the  influx  of 
water  into  the  canal ;  whilst  floods  pass  over  this  obstruction  with  only 
a  moderate  elevation  of  their  level,  as  indicated  by  a  small  drop  of  the 
surface  of  the  river  on  passing  the  crest  of  the  weir,  indicated  on  the 
section  of  the  weir  at  Dehree  across  the  River  Sone  at  the  intake  of  the 
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Sone  Canals  (Fig.  275).  This  weir  is  2\  miles  long  across  the  river,  and 
retains  a  head  of  water  of  about  ro  feet ;  but  there  is  a  row  of  movable 
iron  shutters  all  along  the  crest  of  the  weir,  each  18  feet  long  and 
2\  feet  high,  raising  the  water-level  an  additional  2  feet. 

As  a  solid  weir  across  a  river  bringing  down  detritus  causes  an 
accumulation  of  deposit  in  the  river-bed  above  the  weir,  which  would 

RIVER   WEIR    FOR   IRRIGATION    CANALS. 
Fig.  275. — Weir  across  River  Sone  at  Dehree. 


be  liable  to  block  up  the  entrance  to  the  canal,  sluice  openings  are 
formed  through  the  weir  near  the  bank,  closed  by  draw-doors,  needles, 
or  movable  shutters,  the  scour  through  which  when  opened  keeps  the 
river-bed  in  front  of  the  entrance  of  the  canal  free  from  deposit.  In 
some  instances,  central  sluice  openings  have  been  formed  with  a  view 
to  keep  down  the  deposit ;  but  in  a  long  weir,  such  openings  of  moderate 
width  have  only  a  local  influence ;  and  it  has  been  found  preferable  to 
make  the  solid  weir  low,  and  raise  the  water-level  to  the  requisite  height 
by  movable  shutters  on  the  top.  The  Sone  weir  is  pierced  by  twenty 
openings  on  each  bank  just  below  the  intakes  of  the  canals,  and  sixteen 
openings  in  the  centre  of  the  river,  each  2o|-  feet  wide ;  ^  but  whilst  the 
side  openings  have  kept  the  channel  clear  in  front  of  the  canal  head  on 
each  bank,  the  central  openings  have  not  prevented  the  silting  up  of 
the  river-bed.  The  openings  in  the  Sone  weir  are  closed  by  hinged 
shutters  which,  having  to  be  raised  with  the  current  flowing  through  the 
openings,  are  controlled  by  hydraulic  brakes,  consisting  of  a  piston 
attached  to  the  under  side  of  each  main  shutter,  and  drawn  along  a 
cylinder  filled  with  water  and  pierced  with  a  series  of  holes  ;  and  as  the 
shutter  rises,  the  number  of  holes  through  which  the  water  pressed 
upon  by  the  piston  can  escape,  becomes  less  as  the  piston  travels  along 
the  cylinder;  and,  consequently,  the  retarding  influence  of  the  piston 
on  the  shutter  increases  in  proportion  as  the  shutter  rises  and  becomes 
more  exposed  to  the  action  of  the  current  (Fig.  276). 

The  diversion  weirs  across  rivers  for  supplying  irrigation  canals,  are 
commonly  constiTJCted  in  the  United  States  of  timber  cribwork  filled 
with  rubble  stone;  but  the  weir  across  a  rocky  gorge  of  the  San 
Joaquin  River  consists  of  a  masonry  dam,  103  feet  high,  founded  on 
solid  rock,  raising  the  water  sufficiently  to  pass  it  through  a  tunnel  in 

'  "  Irrigation  Works  in  India  and  Egypt,"  R.  B.  Buckley,  p.  143. 
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rock,  500  feet  long,  for  supplying  the  Turlock  Canal  in  California ;  and 
masonry  weirs  have  generally  been  constructed  to  raise  rivers  in  Spain 
for  supplying  irrigation  canals. 

The  head  of  a  perennial  canal  should  be  placed  where  the  river- 
bank  is  stable,  the  flow  of  the  river  uniform,  and  its  course  fairly 
straight,  so  that  the  entrance  to  the  canal  may  not  be  liable,  either  to 
be  eroded  by  the  current,  or  silted  up  by  a  change  in  the  river-bed. 
The  supply  of  water  to  the  canal  is  regulated  by  a  set  of  sluices  across 


MOVABLE    SHUTTER    WITH    HYDRAULIC    BRAKE. 
Fig.  276.— Shutter  across  openings  of  Sone  Weir. 
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its  head,  divided  by  masonry  piers  supporting  a  bridge,  from  which  the 
sluice-gates  are  raised  or  lowered,  consisting  generally  of  draw-doors 
sliding  between  grooves  in  the  piers,  but  sometimes  formed  of  movable 
shutters,  roUing-up  curtains,  planks,  or  needles.  The  sills  of  the  sluices 
are  raised  above  the  river-bed  to  exclude  the  heavy  detritus  brought 
down ;  whilst  the  sluice-gates,  or  the  bridge  sheltering  them,  are  carried 
up  above  the  highest  flood-level  to  prevent  the  floods  from  pouring  into 
the  canal. 

Remarks  on  Upper  Perennial  Canals. — When  these  canals  start 
in  the  higher  part  of  a  river  valley,  the  fall  obtainable  is  generally  ample, 
and  the  weir  across  the  river  of  very  moderate  dimensions ;  but  the 
upper  part  of  the  canal  is  liable  to  have  to  traverse  rugged  country 
involving  costly  works,  the  flow  of  the  river  is  generally  very  variable, 
and  carries  down  large  detritus  which  must  be  excluded  from  the  canal, 
and  the  distance  to  the  lands  to  be  irrigated  is  long.  When,  however, 
the  canal  begins  in  a  lower  part  of  the  valley,  like  the  Sone  Canals, 
or  even  the  Lower  Ganges  Canal,  the  considerable  width  of  the  river 
necessitates  a  long  weir,  the  works  across  the  head  of  the  canal  may 
have  to  be  founded  on  alluvial  soil,  and  the  available  fall  is  moderate ; 
but,  on  the  other  hand,  the  river  has  a  larger  and  less  variable  flow  than 
higher  up,  the  sediment  carried  along  is  finer  and  more  suitable  for 
spreading  on  the  land,  the  canal  works  pass  through  a  fairly  flat  country, 
and  the  lands  to  be  irrigated  are  comparatively  near. 

Deltaic  Perennial  Canals. — The  flat,  alluvial  lands  between  the 
branches  of  a  river  delta,  only  raised  slightly  above  sea-level  by  the 
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gradual  deposit  of  the  sediment  of  tiie  river  in  the  sea,  are  for  the  most 
part  lower  than  the  land  bordering  the  branches,  owing  to  the  rapid 
deposit  of  silt  on  the  banks  directly  the  river  begins  to  overflow ;  and, 
accordingly,  there  is  no  difiSculty  in  irrigating  these  low-lying  lands  by 
raising  the  river  at  its  low  stage  by  a  weir  across  the  head  of  the  delta, 
from  which  water  is  supplied  to  deltaic  canals  following  the  higher 
ground  bordering  the  branches ;  and  there  is  a  sufficient  fall  from  these 
canals  for  distributing  channels  to  convey  the  water  on  to  the  lands  of 
the  delta.  As  a  river  before  it  reaches  its  delta  has  received  the  flow 
of  all  its  tributaries,  which,  in  an  extensive  river  basin,  may  derive  their 
supplies  from  regions  subjected  to  a  very  varied  rainfall,  the  river 
generally  has  a  fair  discharge  at  the  head  of  its  delta ;  and  as  a  large  river 
has  usually  attained  a  considerable  width  towards  the  termination  of  its 
course,  a  long  weir  is  required  across  the  head  of  its  delta,  reaching 
2\  miles  at  the  Godaveri  delta,  i^  miles  at  the  Mahanadi  delta,  and 
3290  feet  across  the  two  main  branches  of  the  Nile  delta,  or,  with  the 
connecting  wall,  nearly  1-5  miles. 

The  Godaveri  and  Mahanadi  weirs  are  similar  in  type  to  the  Sone 
weir  (Fig.  275,  p.  434),  being  sohd  weirs  over  which  the  floods  pass 
with  a  slight  drop  below  the  crest,  percolation  being  guarded  against  by 
two  rows  of  masonry  wells  sunk  down  into  the  bed,  supporting  walls  of 
masonry  with  rubble  between,  and  protected  on  each  slope,  by  pitching 
in  the  Mahanadi  weir,  but  with  a  thick  masonry  floor  all  along  the  top 
in  the  Godaveri  weir.  The  river  is  held  up  about  16  feet  above  its 
low  stage  by  the  Mahanadi  weir,  with  hinged  shutters,  3  feet  high, 
on  its  crest.  The  Nile  weirs,  or  sluices,  consist  of  a  high  wall,  or 
bridge,  pierced  by  a  number  of  openings,  i6-i-  feet  wide,  separated  by 
piers,  6~  feet  in  width,  standing  upon  a  platform  of  considerable  width 
along  the  river  (Fig.  277).     There  are  sixty-one  openings  across  the 

IRRIGATION   WEIR   AT   HEAD   OF  DELTA. 
Fig.  277.— Barrages  at  Head  of  Nile  Delta. 


Rosetta  Branch,  and  seventy-one  across  the  Damietta  Branch,  through 
which  the  floods  of  the  Nile  pass.  As  the  water  at  first  escaped  under 
the  floor,  and  threatened  to  undermine  the  structure  when  an  attempt 
was  made  to  lower  the  revolving,  cylindrical  sluice-gates  originally 
provided,  the  floor  and  apron  of  the  weir  have  been  considerably 
thickened  and  extended,  and  the  shaken  work  consolidated ;  and  the 
openings  are  now  closed  with  lifting  gates  sliding  on  free  rollers,  while 
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subsidiary  weirs  down  stream  of  the  Barrage  have  been  constructed  in 
order  to  reduce  the  head  of  water  against  the  Barrage  to  a  maximum 
of  3  metres.  The  Barrage  across  the  Nile  on  Asyut  ^  is  situated  about 
\\  mile  north  of  that  town,  and  a  short  distance  downstream  of  the 
entrance  to  the  Ibrahimia  Canal,  one  of  the  chief  irrigation  canals  in 
Egypt,  and  which  supplies  a  large  portion  of  Middle  Egypt  and  the 
Fayum  with  water.  The  Barrage  is  designed  to  hold  up  a  head  of 
water  of  about  2|  metres  at  summer  level,  while  passing  the  full  flow  of 
the  river  in  flood  time.  The  total  length  of  the  barrage  is  2691  feet, 
and  the  waterway  consists  of  in  openings  of  5  metres  width,  the  total 
superficial  area  of  flood  way  being  about  64,000  square  feet.  The 
foundations  consist  of  two  rows  of  cast-iron  piles  87  feet  apart,  driven 
to  about  23  feet  below  floor  surface,  between  which  a  solid  floor  of 
concrete  and  rubble  masonry  about  10  feet  thick  is  laid.  The  river 
bed  is  further  protected  for  a  width  of  65J  feet  on  each  side  beyond 
the  piles,  making  a  total  width  of  218  feet  of  protected  bed. 

The  sluice  gates  are  of  riveted  girder  work  with  rollers,  working  in 
cast-iron  grooves,  and  are  raised  or  lowered  by  travelling  winches.  A 
lock  is  provided  on  the  left  bank  of  the  river  for  traffic. 

The  Zifta  Barrage  -  on  the  Damietta  Branch  of  the  Nile  is,  in  its 
main  features,  of  similar  design  to  that  at  Asyut,  and  serves  to  regulate 
the  distribution  of  water  to  the  lands  in  the  north  of  the  Delta. 

The  Esneh  Barrage,  situated  no  miles  to  the  north  of  the  Assuan 
dam,  and  between  the  latter  and  the  Asyut  Barrage,  is  also  of  a  similar 
type  to  that  at  Asyut.  This  barrage,  2868  feet  long,  with  120  sluice 
openings,  and  carrying  a  roadway  20  feet  in  width  across  the  Nile,  was 
completed  and  opened  in  1909. 

The  regulating  sluices  at  the  head  of  deltaic  canals  are  similar  to 
those  constructed  for  upper  perennial  canals ;  and  the  canals  themselves 
present  no  difficulty  in  construction,  being  formed  throughout  in  flat 
land.  Owing  to  the  small  fall  available,  these  canals  are  not  liable  to 
be  eroded  by  the  current ;  but  with  the  small  velocity  of  their  flow,  they 
are  exposed  to  accumulations  of  silt.  Perennial  irrigation  of  deltaic 
lands  necessitates  their  protection  from  floods,  by  embanking  the 
branches  of  the  delta ;  but  this  involves  the  loss  of  the  fertilizing  silt 
carried  by  the  river  over  the  flooded  lands,  which  cannot  be  com- 
pensated for  by  the  comparatively  clear  water  carried  on  to  the  lands 
by  the  canals  drawing  their  supply  from  the  dammed-up  river  during  its 
low  stage. 

The  canals  of  the  Cauveri  delta  (Fig.  274,  p.  430)  can  irrigate 
919,500  acres;  those  of  the  Godaveri  delta,  with  a  maximum  discharge 
of  8500  cubic  feet  per  second,  612,000  acres;  those  of  the  Kistna  delta, 
with  a  discharge  of  8100  cubic  feet  per  second,  475,000  acres;  and  the 
Orissa  Canals  of  the  Mahanadi  delta,  with  a  discharge  of  6060  cubic 
feet  per  second,  can  irrigate  about  400,000  acres.  The  canals  of  the 
Nile  delta,  which,  since  the  repairs  of  the  floors  of  the  weirs,  have  been 
enabled  to  discharge  13,420  cubic  feet  per  second  in  an  ordinary  year, 

'  Proceedings,  Inst,  C.E.,  vol.  clviii. 
'  Ibid.,  vol.  clvi. 
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but  whose  discharge  might  fall  to  7060  cubic  feet  per  second  in  a 
minimum  year,  can  irrigate  an  area  for  summer  crops  of  1,520,000  acres, 
the  total  cultivated  land  in  the  delta  reaching  3,430,000  acres,  and  the 
area  capable  of  cultivation  by  inundation  canals  and  basins  amounting 
to  3,930,000  acres. 

Remarks  on  Deltaic  Perennial  Canals. — The  long  weir  at  the 
head  of  a  delta,  and  the  regulating  works  for  controlling  the  flow  in 
the  canals,  all  of  which  have  to  be  founded  on  alluvial  soil,  are  the 
only  works  which  present  any  difficulty  in  providing  for  the  perennial 
irrigation  of  deltas.  Efficient  drainage,  however,  of  the  irrigated  land 
is  also  required  for  certain  crops,  and  to  prevent  the  accumulation  of 
salt  deposits  on  the  surface  of  the  land ;  and  it  is  not  always  easy  to 
find  a  good  outlet  for  this  drainage  from  the  low-lying  lands. 

Deltaic  irrigation  works  have  yielded  very  large  returns  in  some 
cases  in  India,  as  exemplified  by  the  revenues  derived  from  the  Cauveri, 
Kistna,  and  Godaveri  deltaic  canals.  Nevertheless,  there  remains  the 
serious  objection  to  deltaic  perennial  irrigation,  where  the  land,  as  in 
Egypt,  requires  periodical  renovation  by  the  deposit  of  the  fertilizing 
mud  brought  down  by  the  river,  that  a  considerable  portion  of  this  silt 
is  excluded  by  the  embankments  for  protecting  the  summer  crops ; 
whilst  the  land  is  more  rapidly  exhausted  by  raising  summer  as  well  as 
winter  crops.  Moreover,  the  silt  excluded  from  the  formerly  flooded  area 
by  the  embankments,  is  confined  within  the  embanked  channel,  and  either 
deposits  in  the  channel,  raising  its  bed  and  contracting  its  section,  or 
being  carried  forward  to  the  outlet,  obstructs  the  outflow  of  the  river, 
and  hastens  the  advance  of  the  delta  in  front  of  the  branches,  thereby 
further  impeding  the  drainage  of  the  protected  low-lying  lands.  In 
view  of  the  gradual  deterioration  of  the  land  of  Lower  Egypt,  and  the 
loss  that  must  be  entailed  in  the  cultivation  of  summer  crops,  from  the 
failure  of  an  adequate  supply  in  years  when  the  discharge  of  the  Nile 
falls  to  a  minimum^  it  would  have  been  better  to  retain  the  old  system 
of  basin  irrigation  in  the  Nile  delta,  which  was  so  successful  in  former 
times  with  its  yearly  renewal  of  the  fertile  layer  of  silt,  and  to  have 
restricted  summer  irrigation  to  the  higher  lands  rarely  reached  by  the 
yearly  inundation. 
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DOCK   WORKS;    AND    MARITIME 
ENGINEERING. 


CHAPTER    XXVII. 
RIVER    QUAYS,    BASINS,   AND    DOCKS. 

Suitable  sites  for  docks  ;  jetty  ports  ;  seacoast  ports  ;  quays — River  quays, 
instances — Foundations  for  quay  walls  alongside  rivers,  well-foundations 
on  Clyde,  compressed-air  foundations  at  Antwerp,  piles  for  Rouen  and 
New  York  quays,  large  blocks  for  Dublin  quays,  detached  piers  con- 
nected by  arches — Basins  and  quays  on  seacoast,  concrete  blocks  in 
courses,  in  sloping  rows — Remarks  on  river  and  maritime  quays,  relative 
merits  of  different  systems  of  quay  walls,  precautions  in  backing  up, 
depth  obtained  for  vessels  ;  Liverpool  landing-stage,  compared  with 
quays  of  docks — General  arrangements  of  basins  and  docks,  definition 
of  terms  "  basin  "  and  "  dock  ; "  objects  of  the  arrangements,  at  South- 
ampton, Marseilles,  Albert  and  Victoria  Docks,  London,  at  old  ports  ; 
main  and  branch  docks — Approaches  to  basins  and  docks,  requirements, 
instances,  naturally  sheltered,  sheltered  by  breakwaters,  jetty  channel — 
Depth  of  basins  and  docks,  dependent  on  depth  of  approach  channel, 
fixed  by  sill  of  entrance  and  height  of  neap  tides — Excavation  of  basins 
and  docks,  arrangements — Foundations  for  dock  walls,  borings,  con- 
crete, piling,  wells — Pressures  against  dock  walls,  defined,  influence  on 
walls,  counteracting  resistances — Provisions  against  movement  of  dock 
walls  described — Forms  of  basin  and  dock  walls,  batter  on  face, 
widening  out  at  back  downwards  in  steps,  height,  proportion  of  widths 
to  heights — Construction  of  dock  walls,  materials,  various  requirements 
— Pitched  slopes  and  jetties  for  docks,  objects,  suitable  for  coal-tips. 

Docks  are  most  conveniently  constructed  on  low-lying  land,  or  high 
foreshores,  bordering  a  tidal  river  or  estuary,  near  the  deep-water 
channel  affording  access  to  the  sea ;  for  by  this  arrangement  the  con- 
struction is  effected  on  land  and  on  the  reclaimed  foreshore,  the 
excavations  for  the  dock  serve  to  raise  the  land  alongside  for  forming 
quays  some  feet  above  the  highest  tide,  the  entrance  is  in  a  protected 
situation,  and  a  natural  approach  channel  is  provided  for  vessels  trading 
with  the  port.  Moreover,  many  of  the  principal  seaport  towns  requiring 
docks  for  the  accommodation  of  their  traffic,  are  situated  upon  tidal 
rivers  or  estuaries,  alongside  which  low-lying  land  in  the  neighbourhood 
of  the  port  is  generally  found.  In  the  absence,  however,  of  large  rivers, 
ports  have  sometimes  been  long  ago  established  on  the  seacoast  at  the 
mouth  of  small  rivers  or  creeks,  affording  a  natural  protection  for  small 
craft,  the  tidal  flow  and  ebb  from  which  maintained  an  outlet  channel  to 
the  sea  across  the  foreshore ;  and  to  meet  the  exigencies  of  the  increased 
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draught  of  vessels,  these  channels  have  been  guided  by  jetties  and 
deepened,  at  first  by  the  scour  at  low  tide  of  the  discharge  from  sluicing 
basins  formed  in  very  low  land  and  filled  at  high  water,  and  subse- 
quently in  a  more  effectual  manner  by  sand-pump  dredgers,  as  illustrated 
by  the  history  of  such  ports  as  Calais,  Dunkirk,  and  Ostend,  which  have 
been  furnished  with  docks  communicating  with  the  improved  channels 
(Fig.  290,  p.  452).! 

In  tideless  seas,  the  delta-forming  rivers  flowing  into  them  are  liable 
to  be  obstructed  by  a  bar  at  their  mouths ;  and  consequently  ports  have 
had  to  be  constructed  on  the  open  seacoast,  with  breakwaters  protecting 
the  basins  formed  along  the  shore  for  the  accommodation  of  vessels,  of 
which  Marseilles,  the  first  port  of  France,  furnishes  a  notable  example 
(Fig.  283,  p.  445).  Occasionally  also,  where  tidal  rivers  are  shallow  or 
exposed  to  accretion,  a  harbour  is  constructed  on  the  seacoast  to 
provide  a  deep,  sheltered  approach  to  the  port,  as  adopted  at  Sunderland, 
and  at  Havre  (Fig.  286,  p.  449). 

River  ports  are  sometimes  merely  provided  with  quays  along  the 
banks,  especially  where  the  rise  of  tide  is  small,  and  the  river  perfectly 
sheltered ;  and  the  river  in  this  case  serves  as  the  basin  in  which  vessels 
lie,  and  its  banks  serve  as  the  quays  for  the  unloading  and  shipping  of 
goods.  Ports  of  this  kind,  with  a  large  trade,  are  provided  in  addition 
with  open  basins  alongside  the  river  where  the  rise  of  tide  is  small,  to 
increase  the  accommodation  for  vessels  and  the  quay  space  for  mer- 
chandise. Where,  however,  the  range  of  tide  at  river  ports  is  large,  docks 
are  constructed,  approached  through  entrances  or  locks,  whose  gates 
retain  the  water  in  the  docks  during  the  fall  of  the  tide  in  the  river, 
so  that  the  vessels  in  them  may  always  remain  afloat,  and  not  experience 
great  variations  in  level,  which  inconvenience  shipping  operations. 

River  Quays. — The  construction  of  river  quays  is  generally  com- 
bined with  a  regulation  and  deepening  of  the  river  channel ;  and  quays 
are  usually  the  first  works  undertaken  for  a  river  port  where  the  tidal 
rise  is  moderate.  Thus  quays  were  erected  along  the  banks  of  the 
Clyde  below  Glasgow  simultaneously  with  the  improvement  of  the  river, 
and  long  before  basins  were  constructed ;  and  the  long  line  of  quays 
carried  out  on  the  right  bank  of  the  Scheldt  in  front  of  Antwerp  and 
above,  and  the  quays  along  both  banks  of  the  Seine  at  Rouen,  have  been 
laid  out  so  as  to  regulate  the  course  and  width  of  these  rivers ;  whilst 
dredging  has  been  resorted  to  for  increasing  the  depth  of  water  along 
their  face  where  required. 

roundations  of  Quay  Walls  alongside  Rivers. — The  foun- 
dations for  river  quay  walls  in  soft  alluvial  soil,  liable  to  extend  some 
depth  down,  where  the  water  cannot  be  excluded,  and  the  walls  have 
occasionally  to  be  laid  right  in  the  bed  of  the  river,  as  has  been  the 
case  for  part  of  the  Antwerp  quays  where  the  river  had  to  be  narrowed, 
necessitate  special  methods  of  construction,  to  ensure  the  stability  of 
the  walls  when  the  river  in  front  is  deepened  and  loads  are  placed  on 

'  "Harbours  and  Docks,''  L.  F.  Vernon-Harcourt,  pp.  148,  152,  and  155,  and 
plate  r,  figs.  5,  7,  and  10. 
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the  quays  at  the  back,  exposed  as  these  walls  are  to  a  variable  supportmg 
water-pressure  at  their  face  according  to  the  state  of  the  tide.  Well- 
foundations  were  adopted  for  some  of  the  quay  walls  on  the  Clyde 
^Fig.  22,  p.  67);  and  foundations  excavated  and  laid  inside  caissons 
by  aid  of  compressed  air  (Fig.  31,  p.  75),  have  been  employed  for  the 
Antwerp  quay  walls,  built  very  substantially  of  masonry  and  brickwork 
(Fig.  278).  A  much  lighter  and  more  economical  construction  has  been 
used  at  Rouen,  resting  upon  piles  driven  down  through  the  alluvial  bed 


Fig.  278. — Antwerp. 


RIVER   QUAY   WALLS. 

Fig.  279.— Rouen. 


29'.  b > 


SOFT 
J I 


of  the  Seine  to  a  chalk  stratum,  with  a  small  rubble  masonry  quay  wall 
on  the  outer  face  down  to  low  water,  built  upon  blocks  of  concrete, 
faced  with  brickwork  like  the  wall,  deposited  within  watertight  timber 
caissons  sunk  on  to  piles  cut  off  at  the  level  of  gf  feet  below  low  water 
(Fig.  279).  These  quay  walls,  costing  J^^fi  6y.  per  lineal  foot,  inclusive 
of  the  making  up  of  the  quays  for  a  width  of  200  feet  from  the  face,  have 
proved  perfectly  stable,  though  the  quays  are  liable  to  be  loaded  with 
goods  imposing  a  weight  of  7  tons  on  the  square  yard.  The  New  York 
quays  bordering  the  Hudson,  or  North  River,  which  were  founded  upon 
a  stratum  of  silt  of  such  a  thickness  that  no  firm  bottom  could  be 
reached,  resemble  the  Rouen  quays  in  general  construction,  with  the 
exception  that  the  ground  round  the  upper  part  of  the  piles,  and  under 
the  quay  wall,  was  consolidated  at  the  outset  with  small  stones,  deposited 
in  a  dredged  trench  to  a  depth  of  30  feet  below  low  water,  through 
which  layer  the  piles  were  driven,  and  were  further  supported  both 
behind  and  in  front  by  mounds  of  rubble  stone  down  to  the  same 
depth,  raised  at  the  back  above  the  top  of  the  piles,  and  in  front  to  the 
base  of  the  quay  wall ;  *  but  in  spite  of  all  precautions,  some  settlement 
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could  not  be  avoided  on  this  very  soft  foundation.     The  cost  of  this 
quay  wall  was  £^<)  i6j.  per  lineal  foot. 

The  lower  portion  of  the  Dublin  quay  wall  alongside  the  River  Liffey, 
up  to  a  little  above  low  water,  has  been  formed  by  a  single  row  of 
rubble  concrete  blocks  weighing  about  360  tons.  These  large  blocks 
were  built  on  a  staging  projecting  into  the  water,  from  which,  after 
having  become  thoroughly  set,  they  were  lifted  one  by  one  by  a  very 
powerful  floating  derrick,  which  transported  the  blocks,  and  deposited 
them  in  their  proper  position  in  the  river  at  low  water,  on  a  bottom 
previously  excavated  and  levelled  by  men  in  a  diving-bell,  in  a  depth 
of  about  28  feet  at  low  tide.'  On  the  top  of  this  row  of  blocks,  resting 
on  the  bottom,  and  yet  high  enough  to  emerge  out  of  water  at  low  tide, 
a  continuous  masonry  wall  has  been  built  up  to  quay-level  (Fig.  280). 


Fig. 


RIVER    AND    MARITIME   QUAY   WALLS. 
280.— Dublin.  Fig.  281.— Marseilles.  Fig.  282.— Mormugao,  India. 

Cross  Section,  Longl.  Section. 
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Occasionally,  instead  of  making  the  lower  part  of  a  river  quay  wall 
continuous,  piers  are  sunk  through  the  alluvial  bed  of  the  river  to  a 
solid  stratum  at  intervals  of  from  about  26  to  40  feet,  to  reduce  the  cost 
of  the  foundations ;  and  the  intervening  spaces  are  spanned,  near  low- 
water  level,  by  iron  girders  or  arches  supported  by  the  piers,  upon 
which  a  continuous  quay  wall  is  constructed,  the  filling  at  the  back 
for  the  quay  being  retained  behind  the  apertures  by  a  rubble  mound, 
which,  in  the  case  of  arches,  forms  the  base  for  the  dwarf  wall  at  the 
back  of  the  arch.  Quay  walls  along  the  River  Tagus  at  Lisbon  have 
been  constructed  on  this  principle,  with  iron  girders  cased  in  masonry 
spanning  the  intervals  of  26  to  33  feet  between  the  piers,  on  which  a 
quay  wall,  in  a  line  with  the  front  of  the  piers,  has  been  built ;  whilst 
at  the  quay  wall  along  the  river  Garonne  at  Bordeaux,  masonry  arches, 
with  a  rise  of  6\  feet,  have  been  adopted  for  bridging  the  intervals 
between  the  piers  sunk  39-5-  feet  apart,  built  on  centering  floated  into 
position.^     In   both   these   cases,   compressed   air   was   employed  for 

'  Proceedings  Inst.  C.E.,  vol.  xxxvii.  p.  342,  and  plates  15  and  16. 
'^  "  Entreprises  de  Travaux  Publics  et  Maritimes,"  H.  Hersent  et  ses  Fils,  Paris, 
1900,  pp.  29  and  35. 
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carrying  down  the  caissons,  on  which  the  piers  were  erected,  to  a  suitable 
foundation,  the  caisson  with  its  enclosure  above  being  floated  out 
between  pontoons  to  its  proper  position,  according  to  the  system  used 
for  the  Antwerp  quays  (p.  75);  but  it  is  evident  that  large  masonry 
wells  might  also  be  applied  to  the  same  purpose  under  favourable 
conditions,  though  the  sinking  vertically  of  the  structure  cannot  be 
effected  with  the  same  precision  by  this  method  as  with  compressed  air. 
Basins  and  Quays  for  Ports  on  the  Seacoast. — In  ports 
on  the  open  seacoast,  protected  by  an  outlying  breakwater  parallel  to 
the  shore,  such  as  Marseilles  and  Trieste,  basins  are  formed  within  the 
shelter  of  the  breakwater,  by  carrying  out  wide,  solid  jetties  at  right 
angles  to  the  shore,  lined  with  quay  walls  alongside  which  vessels  can 
lie;  whilst  the  jetties  and  embanked  shore  furnish  the  requisite  quay 
space  for  the  handling  of  goods,  the  erection  of  sheds,  and  the  laying 
down  of  lines  of  way  (Fig.  283).    The  quay  walls  surrounding  these 


BASINS  ON  SEACOAST. 
Fig.  283.— Port  of  Marseilles. 
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basins,  like  river  quay  walls,  have  to  be  constructed  in  the  water;  and 
those  at  Marseilles  and  Trieste  consist  for  the  most  part  of  a  foundation 
mound  of  rubble  stone  laid  on  the  soft  sea-bottom,  surmounted  by  a 
Trail  of  concrete  blocks,  from  11  to  14!  feet  in  width,  brought  up  to  sea- 
level,  and  capped  by  a  small  masonry  and  concrete  wall  raised  about 
8  to  10  feet  out  of  water  up  to  quay-level  (Fig.  281,  p.  444).  The 
most  recent  quay  walls,  however,  at  Marseilles,  having  reached  a  site 
where  the  bottom  is  rocky,  have  been  constructed  of  masonry  through- 
out by  the  help  of  compressed  air,  with  a  batter  on  the  face  and 
stepping  out  at  the  back,  so  that  the  width  increases  with  the  depth,*  as 
in  ordinary  quay  walls. 

At  the  port  of  Mormugao,  on  the  western  coast  of  India,  a  quay  wall 
under  shelter  of  the  breakwater  protecting  the  harbour,  has  been  formed 
with  concrete  blocks  laid  in  sloping  rows,  on  a  thin  layer  of  rubble  stone, 
by  a  steam-crane  travelling  along  the  finished  wall,  with  its  jib  over- 
hanging the  outer  end  (Fig.  282,  p.  444).^     The  two  quay  walls  shown 


"  Ports  Maritimesde  la  France,  Marseille,"  Paris,  i 
Proceedings  Inst.  C.E.,  vol.  xcvii.  plate  7, 
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in  Figs.  281  and  282,  with  blocks  deposited  in  courses  in  the  sea  on  a 
rubble  mound,  resemble  some  breakwaters  in  their  method  of  construc- 
tion, but  have  a  slighter  section  owing  to  their  sheltered  position. 

Remarks  on  River  and  Maritime  Quays. — The  walls  of 
river  quays  and  of  quays  in  the  sea,  having  to  be  founded  under  water 
and  constructed  in  the  water  up  to  the  lowest  water-level,  are  necessarily 
costly  works  if  built  in  a  solid  manner,  whether  founded  on  wells,  or  by 
aid  of  compressed  air,  or  raised  above  water  by  large  concrete  blocks  or 
courses  of  blocks ;  but  such  structures  are  very  durable,  and  well  suited 
for  ports  with  a  large  traffic,  and  accommodating  the  biggest  class  of 
ocean-going  steamers.  Dwarf  quay  walls  resting  upon  piles  and  timber- 
work  always  immersed  in  the  water,  provide  a  quay  of  a  more  economical 
type,  and  suitable  for  ports  where  the  traffic  is  not  very  large,  and  the 
steamers  frequenting  the  port  are  of  moderate  size,  or  where  the  badness 
of  the  foundations  prohibits  the  construction  of  a  heavier  wall.  Timber 
wharfing  on  piles,  and  iron  lattice-work  jetties  carried  on  cast-iron  piles 
or  cylinders,  provide  the  cheapest  forms  of  construction  for  accommo- 
dating river  traffic,  and  are  convenient  for  the  initial  development  of  a 
port,  and  for  passenger  traffic ;  but  timber  wharfing  is  subject  to  decay; 
and  both  kinds  of  structures  are  liable  to  injury  from  shocks,  and  do  not 
furnish  such  suitable  quays  for  the  transhipment  of  goods  as  the 
arrangements  previously  described.  At  Rouen,  the  timber  wharves 
originally  erected  alongside  the  river  and  the  basins,  are  being  gradually 
replaced  by  the  dwarf  quay  walls  supported  on  piles,  adopted  for  several 
years  past  in  extending  the  quays  of  the  port  (Fig.  279,  p.  443). 

The  driest  and  most  durable  materials  available  should  be  put  at  the 
back  of  quay  walls,  such  as  rubble  stone,  slag,  chalk,  gravel,  and  sand, 
to  secure  them  from  the  pressure  caused  by  clay  or  silt,  swelling  and 
rendered  almost  fluid  by  the  accumulation  of  water  behind  the  wall, 
tending  to  push. the  wall  forward.  In  spite  of  the  weight  of  the  Antwerp 
quay  wall,  and  the  stability  of  foundations  carried  out  under  compressed 
air,  a  portion  of  the  recent  extension  above  Antwerp  was  pushed  forward 
a  little,  owing  to  a  too  rapid  backing  up  for  forming  the  quay  behind. 
In  consequence,  the  foundations  of  the  remainder  of  the  wall,  in  course 
of  construction,  have  been  carried  down  lower  at  the  back,  giving  the 
base  an  upward  slope  towards  the  river;  and  the  foreshore  in  front 
of  the  toe  has  been  weighted  with  leaden  mats,  with  the  object  of 
preventing  the  wall  sliding  forward  into  the  river ;  whilst  the  backing  of 
the  wall  in  the  river  has  been  formed  of  layers  of  light  fascines  up  to 
low-water  level,  overlaid  with  rubble  stone  next  the  wall,  followed  by 
gravel,  and  sand  at  the  back,  to  reduce  the  pressure  behind  the  wall  to 
a  minimum.^ 

Maritime  quay  walls  must  be  extended  into  deep  enough  water  for 
vessels  of  the  largest  draught  frequenting  the  port  to  come  alongside 
them  ;  and  depths  of  from  26^  to  30  feet  have  been  obtained  in  front  of 
the  most  recently  constructed  quay  walls  at  Marseilles.     The  depth  also 

'   "  Entreprises  de  Travaux  Publics  et  Maritimes,"  H.  Hersent  et  ses  Fils,  Paris, 
p.  58. 
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in  front  of  tidal  river  quays  should,  if  possible,  be  made  sufficient  for 
vessels  to  be  able  to  come  alongside  and  remain  afloat  at  the  lowest 
tides,  which  has  been  accomplished  at  Antwerp,  Rouen,  and  Dublin 
(Figs.  278,  279,  p.  443,  and  280,  p.  444);  whilst  the  newest  quays  at 
Southampton,  along  the  rivers  Itchen  and  Test  near  their  confluence 
give  depths  of  28  and  32  feet  at  L.W.O.S.T.,  obtained  by  dredging,  and 
are  therefore  always  accessible  to  large  vessels  (Fig.  284).    At  Liverpool, 

RIVER    QUAYS   AND    BASINS. 
Fig.  284.— Southampton. 
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where  the  tidal  rise  of  31  feet  at  the  highest  springs  is  too  large  to  admit 
of  river  quays  being  used,  the  large  Atlantic  liners  have  been  enabled  of 
late  years  to  embark  and  disembark  their  passengers  and  luggage  in  the 
River  Mersey  by  means  of  a  floating  landing-stage. 

Atlantic  Liners  have  also  recently  found  a  convenient  port  of  call 
at  F'ishguard  Harbour  on  the  north  coast  of  Pembrokeshire,  where 
works  have  been  carried  out  which  include  a  breakwater  some  2000 
feet  long,  sheltering  an  area  of  500  acres,  and  supplemented  by  quays, 
railway  accommodation,  and  electrical  equipment. 

River  quays  possess  one  important  superiority  over  inner  basins  and 
docks,  namely,  the  facility  they  afford  for  vessels  to  come  alongside  or 
to  depart  without  having  to  pass  through  entrance  channels  or  locks ; 
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but  this  advantage  is  somewhat  counterbalanced  by  the  vessels  being 
exposed  to  the  river  currents,  and  also  to  tidal  oscillations  which  are 
for  the  most  part  excluded  from  docks.  Nevertheless,  very  extensive 
discharging  and  loading  operations  are  carried  on  with  large  ships  along 
the  Antwerp  quays,  in  spite  of  an  average  tidal  range  of  i3-j  feet.  The 
construction,  however,  of  quay  walls  alongside  a  river,  or  in  the  sea, 
involves  considerably  more  difficult  'operations  than  the  building  of 
basin  and  dock  walls  within  the  shelter  of  the  land  and  cofferdams, 
where  the  foundations  are  kept  dry  by  pumping. 

General  Arrangements  of  Basins  and  Docks. — Though  basins 
with  open  entrances  to  the  sea  or  river  are  often  termed  docks,  it  would 

ARRANGEMENT  OF  DOCKS  AT  A   COALING    PORT. 
Fig.  285.— Barry  Docks. 
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be  more  convenient  to  confine  the  term  "dock"  to  those  basins  which 
are  shut  oft"  by  entrances  or  locks  to  maintain  them  at  a  fairly  uniform 
level,  and  to  employ  the  term  "  basin  "  for  those  partially  enclosed  areas 
of  water  which  are  approached  by  open  entrances,  and  are  subject  to 
whatever  variations  in  the  water-level  may  occur  outside,  as  well  as  for 
those  outer  basins,  called  sometimes  half-tide  basins,  which  are  often 
interposed  between  a  dock  and  an  outer  entrance  or  lock,  whose  water- 
level  is  generally  drawn  down  during  a  rising  or  falling  tide,  in  order 
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that  they  may  serve  as  large  locks  to  facilitate  the  exit  or  entrance  of 
vessels  some  time  before  or  after  high  water  (Fig.  285). 

The  exact  arrangement  and  forms  of  the  basins  and  docks  of  a  port, 
must  depend  upon  the  available  site;  but  the  great  object  to  be  aimed 
at  in  their  design,  is  to  obtain  as  long  a  length  of  quay  in  proportion  to 
the  water  area  as  is  compatible  with  the  convenient  access  of  vessels  to 
their  berths.  At  Southampton,  this  result  was  partly  effected  by  the 
diamond  shape  given  to  the  Empress  Basin  opening  from  the  River 
Itchen ;  but  it  is  more  fully  accomplished  by  the  extension  of  deep-water 
quays  in  Southampton  Water,  utilizing  the  existing  water  space,  and  by 
the  proposed  basin  designed  to  open  out  of  the  River  Test  (Fig.  284, 
p.  447).  At  Marseilles,  the  length  of  quays  depends  merely  upon  the 
numljer  and  length  of  the  solid  jetties  carried  out  from  the  shore ;  whilst 
the  open  basins  thus  formed  are  made  readily  accessible  by  the  open 
waterway  left  between  the  breakwater  and  the  ends  of  the  jetties,  which 
can  be  reached  round  either  extremity  of  the  breakwater  (Fig.  283,  p. 
445).  A  good  length  of  quay  can  be  attained  by  forming  a  long, 
somewhat  narrow  dock,  along  the  centre  of  which  there  is  sufficient 
room  for  vessels  to  pass  between  the  rows  of  vessels  lying  along  the 
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Fig.  286.— Havre  Docks  and  Harbour. 
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quays  on  each  side,  as  exemplified  by  the  Albert  Dock,  London ;  or  by 
putting  out  a  jetty  into  a  large  basin,  as  adopted  at  Keyham  Dockyard 
Extension ;  both  these  systems  are  illustrated  by  the  Barry  Docks  m 
the  Bristol  Channel  (Fig.  285).  ,    ,     •  ,     , 

In  old  ports,  where  docks  have  been  gradually  extended  with  the 
growth  of  trade,  the  older  docks  are  generally  small  and  connected 
together  by  passages;  and  the  newer  docks  are  made  larger  on  the 
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nearest  suitable  site,  and  in  some  cases  on  land  reclaimed  from  the 
foreshore  of  the  adjacent  estuary,  of  which  Liverpool,  Hull,  and  Havre 
(Fig.  286,  p.  449)  furnish  typical  instances.  A  very  convenient  form  of 
docks  consists  of  an  outer,  main  dock  leading  to  a  series  of  narrow 

ENTRANCES,    HALF-TIDE    BASIN,    AND    BRANCH    DOCKS. 
Fig.  287.— Liverpool  Docks,  Northern  Portion. 
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branch  docks,  a  system  adopted  in  several  of  the  more  recently  con- 
structed docks,  such  as  the  northern  Liverpool  Docks  (Fig.  287),  the 
Tilbury  Docks  (Fig.  288),  and  the  Dunkirk  Docks  (Fig.  290,  p.  452-), 
as  well  as  the  Manchester  and  Salford  Docks,  and  the  basins  of  the 
Prince's  Dock  on  the  Clyde  near  Glasgow.  This  arrangement  combines 
easy  access  for  vessels  with  a  long  length  of  quay  in  a  more  perfect 
manner  than  the  other  systems. 

Approaches  to  Basins  and  Docks. — The  two  requirements  for 
an  approach  to  a  port  are  good  shelter,  and  an  adequate  depth.  Inland 
ports,  such  as  Rouen,  Rotterdam,  Antwerp,  Montreal,  Glasgow,  and 
Manchester,  possess  perfectly  sheltered  approaches  to  their  quays, 
basins,  and  docks ;  but  their  approach  channels  need  generally 
considerable  improvement,  and  in  the  case  of  Glasgow  and  Manchester 
have  had  practically  to  be  created,  in  the  first  instance  by  very  extensive 
dredging,  and  in  the  second  case  by  the  construction  of  a  ship-canal. 
Few  ports,  moreover,  combine,  like  Southampton,  excellent  shelter, 
and  a  natural  deep-water  approach  from  the  sea,  needing  comparatively 
little  improvement  to  render  the  Southampton  quays  accessible  at  any 
state  of  the  tide ;  whilst  the  channels  to  many  ports  can  only  be 
navigated  near  the  time  of  high  water.  Thus  Liverpool,  though  close  to 
the  seacoast,  has  only  been  rendered  accessible  at  all  times  by  removing 
large  quantities  of  sand  from  the  channel  across  the  bar  by  suction 
dredgers,  and  by  resorting  to  a  landing-stage  in  the  river  ;  and  in  spite 
of  the  general  good  condition  of  the  Thames  estuary,  a  considerable 
amount  of  dredging  is  needed  to  render  the  navigable  channel  to  the 


VARIED   CONDITIONS   OF  APPROACHES    TO  PORTS.     451 

Port  of  London  accessible  at  all  times  to  vessels  of  large  draught; 
whereas  ports  under  the  conditions  of  Cardiff  and  Newport,  where,' 
with  a  large  tidal  range,  the  approach  channels  become  very  shallow  at 
low  water  of  spring  tides,  must  always  remain  tidal  ports,  though 
possessing  an  ample  depth  for  the  largest  vessels  at  high  water. 

In  some  ports  on  the    open  seacoast,   an  outer  harbour  provides 


MAIN    AND    BRANCH   DOCKS,    TILBURY  DOCKS. 
Fig.  288.-Plan.  pig.  289. -Basin  Wall. 
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shelter  for  vessels,  as  well  as  a  protected  approach  to  quays  and  docks, 
of  which  Dover,  Colombo  (Fig.  305,  p.  474),  and  Table  Bay  afford 
examples ;  whereas  in  some  instances,  breakwaters  merely  facilitate  the 
access  and  improvement  of  the  entrance  to  a  river  forming  the  approach 
channel  to  a  port,  such  as  the  works  at  the  mouths  of  the  Tyne,  the 
Tees,  the  Wear,  and  the  Nervion.  The  Port  of  Havre  exhibits  the 
peculiarity  of  having  its  entrance  changed  from  a  somewhat  sheltered 
position  near  the  mouth  of  the  Seine  estuary,  to  the  open  seacoast  between 
converging  breakwaters,  to  secure  it  from  reduction  in  depth  by  the  accre- 
tion taking  place  in  the  estuary  (Fig.  231,  p.  382,  and  Fig.  286,  p.  449). 
Several  French  and  Belgian  ports  on  the  Channel  and  North  Sea 
coasts,  have  an  entrance  channel  which  is  guided  across  the  beach  and 
foreshore  by  parallel  jetties,  generally  built  solid  up  to  a  little  above  low 
water,  and  with  open  timberwork  above,  and  has  been  considerably 
deepened  by  suction  dredging,  and  maintained  by  the  same  means 
(Fig.  290,  p.  452).  This  approach  channel  opens  into  a  tidal  harbour, 
through  which  access  is  obtained  to  the  well-sheltered  locks  leading  to 
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PORT  WITH    JETTY    ENTRANCE. 
Fig.  290.— Dunkirk  Docks. 


the  inner  docks.  As  regards  the  docks,  these  ports  are  practically 
tidal ;  but  where  a  passenger  and  mail  service  exists  between  these 
ports  and  England,  the  entrance  channel  and  berths  of  the  mail-steamers 
have  been  gradually  deepened  sufficiently  to  enable  these  vessels,  with 

their  moderate  draught,  to 
enter  and  leave  the  harbour 
at  any  state  of  the  tide.  As 
the  entrance  channels  to 
these  ports  are  exposed  to 
the  introduction  of  sand 
drifting  along  the  shore,  or 
stirred  up  from  outlying 
banks  by  waves  in  storms 
on  these  sandy  coasts,  the 
amount  of  maintenance  re- 
quired increases  with  the 
extension  of  the  depth  ; 
but  the  outlying  sandbanks 
serve  to  shelter  the  entrances 
to  some  extent  from  the 
worst  waves,  which,  other- 
wise, being  narrow  and  close 
to  the  shore,  would  be 
difficult  of  access  during 
storms. 

Depth  of  Basins  and 
Docks. — The  depth  to  be 
provided  in  basins  and  docks 
must  depend  upon  the  avail- 
able depth  in  the  approach 
channel,  or  the  depth  which 
there  may  be  a  prospect 
of  obtaining  by  improve- 
ments. Basins  may  be  subsequently  deepened  by  dredging,  to  such 
an  extent  as  may  not  imperil  the  foundations  of  the  quay  walls  round 
them ;  but  the  level  of  the  sill  at  the  entrance  to  a  dock  determines 
the  available  depth  of  the  dock.  Generally,  both  sills  of  the  lock  to  a 
dock  are  placed  at  the  same  level ;  but  where  the  rise  of  tide  is  large, 
or  the  depth  of  the  approach  channel  is  good,  the  outer  sill  of  the 
entrance  lock  may  be  placed  at  a  lower  level  than  the  upper  sill,  to 
enable  vessels  to  enter  or  leave  the  dock  some  time  before  or  after 
high  water,  by  being  locked  up  or  down.  The  depth  of  water  on  the 
upper  sill  at  high  water  of  the  lowest  neap  tides,  fixes  the  limit  of 
draught  for  vessels  using  the  dock ;  and  a  margin  should  always  be 
allowed  between  the  keel  of  the  vessel  of  greatest  draught  and  the  sill, 
especially  when'  chains  are  used  for  working  the  gates,  as  they  lie 
across  each  other  on  the  sill  with  the  lock  open,  and  thus  reduce 
somewhat  the  available  depth. 

Excavation  of  Basins  and  Docks. — Where  the  site  for  basins 
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or  docks  is  on  land,  the  excavation  for  forming  them  is  carried  out  in 
the  ordinary  manner  by  aid  of  barrows,  waggons,  and  locomotives,  and 
often  by  the  use  of  excavators,  of  the  type  best  suited  to  the  local 
conditions.  When  the  site  is  partially  covered  by  the  tide,  an  embank- 
ment is  sometimes  made  by  tipping  suitable  excavated  material  from 
waggons,  so  as  to  enclose  the  site  and  exclude  the  tide,  the  outer  toe  of 
the  embankment  being  often  protected  from  scour,  and  from  undue 
spreading  out  and  settlement  in  soft  silt,  by  a  mound  of  rubble  stone  or 
chalk ;  and  the  outer  face  of  the  embankment  has  to  be  protected  by 
pitching  in  exposed  situations.  The  final  closing  of  such  an  embankment, 
when  the  enclosed  area  is  large  and  the  tidal  range  considerable,  is 
somewhat  difficult,  and  often  fails  when  the  aperture,  through  which  the 
tide  flows  and  ebbs  is  narrowed  by  a  high  embankment  on  each  side,  owing 
to  the  scour  of  the  current  rushing  through  the  restricted  opening.  The 
best  plan  is  to  bring  up  the  embankment  in  successive  layers  over  a 
long  length,  gradually  penning  up  the  water  inside  as  it  is  raised,  so  that 
the  tidal  influx  and  efflux  takes  place  over  a  wide  opening,  and  is  gradually 
restricted  in  depth  and  volume  as  the  embankment  is  brought  up  and 
the  water-level  in  the  enclosure  is  correspondingly  raised. 

A  cofferdam  of  the  type  shown  in  Fig.  18  is  frequently  constructed 
in  front  of  the  site  of  the  entrance  or  lock  to  enable  the  foundations  of 
these  works  to  be  put  in,  but  in  many  cases  a  timber  dam  of  this  type 
has  been  used  to  enclose  the  entire  site  of  the  excavations  for  basins  or 
docks  with  their  foundations,  as  at  H.  M.  Dockyard  Extensions  at 
Gibraltar,  Keyham,  Simons  Bay,  Hong  Kong,  and  in  commercial  dock 
works  elsewhere. 

Pumps  of  various  kinds  are  employed,  with  sumps  which  drain  the 
lowest  level  of  the  foundations  and  discharge  over  the  cofferdam  such 
sea  or  land  water  as  may  be  encountered  in  the  progress  of  the  work,  and 
the  cost  of  such  pumping  may  be  an  important  item. 

The  excavated  material  may  either  be  removed  by  waggons  and 
tipped  to  make  up  the  levels  of  the  spaces  between  docks  or  basins,  or  if 
there  be  a  surplus  may  be  deposited  by  means  of  staging  transporters, 
etc.,  in  hopper  barges  and  carried  out  to  sea,  or  run  by  waggons  to 
spoil  in  some  convenient  situation. 

Foundations  for  Dock  Walls. — Borings  should  be  taken  along 
the  lines  of  the  walls  of  docks  and  their  locks,  in  order  to  ascertain  the 
nature  of  the  strata  on  which  these  walls  have  to  be  founded,  as  the 
design  of  the  walls  must  depend  upon  the  nature  of  the  foundations, 
which  very  largely  affects  the  cost  of  such  works;  and  in  a  dock 
surrounded  by  quay  walls,  this  cost  constitutes  a  very  important  portion 
of  the  total  expenditure.  In  most  cases,  the  ground  at  some  depth 
below  the  surface  is  sufficiently  firm  and  compact  to  sustain  the  weight 
of  a  dock  wall  resting  on  a  broader  bed  of  concrete;  but  sometimes  a 
stratum  of  quicksand  or  silt  is  met  with  at  the  required  depth,  which 
is  too  thick  to  excavate,  or  is  too  charged  with  water,  or  whose  removal 
might  lead  to  settlement  and  slips  beyond.  Bearing  piles,  about  4 
or  5  feet  apart,  may  then  be  driven  into  the  stratum,  being  capped 
and  connected  at  the  top  by  walings  and  planking,  or  by  a  layer  of 
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concrete,  upon  which  the  wall  is  built;  or  circular  brick  or  concrete 
wells  have  been  sunk  to  a  solid  stratum,  as  adopted  for  founding  the 
walls  of  the  most  recent  basins  on  the  left  bank  of  the  Clyde  below 
Glasgow.  Sometimes  the  foundations  for  the  walls  have  been  enclosed 
within  a  double  row  of  sheet-piling,  confining  and  consolidating  the  soft 
stratum,  which  can  then  be  partially  excavated  within  the  enclosure,  and 
is  capable  when  thus  confined  of  bearing  a  greater  load ;  whilst  the  sheet- 
piling  at  the  back  relieves  the  wall  to  some  extent  from  the  pressure 
behind,  and  in  front  forms  a  support  for  the  toe  of  the  wall  against  a 
forward  movement. 

In  a  few  instances,  a  masonry  well  forms  part  of  the  base  of  the 
dock  wall  as  well  as  the  foundations,  especially  the  masonry  wells  of  the 
Bellot  Dock  at  Havre,  sunk  in  the  alluvial  foreshore  of  the  Seine  estuary 
before  the  completion  of  the  reclamation  bank,  in  order  to  expedite  the 
work  (Figs.  286  and  293,  pp.  449  and  455),  and  to  a  minor  extent  the 
masonry  wells  forming  the  piers  of  the  upper,  continuous  wall,  sunk  to 
a  considerable  depth  in  silty  alluvium  for  the  St.  Nazaire  and  Bordeaux 
docks. 

Pressures  against  Dock  Walls.— The  weight  of  half  the  prism 
of  earth,  at  the  back  of  a  dock  wall,  comprised  between  the  back  of  the 
wall  and  a  line  from  the  base  of  the  wall  at  dock-bottom  to  quay-level, 
representing  the  natural  slope  of  the  ground  at  the  back,  has  to  be  borne 
by  the  dock  wall ;  and  under  the  action  of  water  accumulating  at  the 
back  of  the  wall,  the  material  may  swell,  and  also  assume  the  nature  of 
fluid  pressure  corresponding  to  the  density  of  the  mixture  of  silt  and 
water.  These  pressures  tend  to  make  the  wall  slide  forward,  to  sink  at 
its  toe,  and  to  go  over  at  the  top.  Till  the  water  is  let  into  the  dock 
on  the  completion  of  the  works,  the  only  counteracting  resistances  are 
the  weight  of  the  wall,  the  opposition  of  the  mass  of  earth  in  front  of 
its  toe  to  any  motion  forward,  and  the  firmness  of  the  foundation  at 
its  toe. 

Provisions  against  Movement  of  Dock  Walls. — In  order  to 
reduce  the  pressure  behind  the  wall,  the  backing  should  be  formed  of 
materials  unaffected  by  water,  and  deposited  in  thin  horizontal  layers 
well  consolidated,  so  as  to  press  as  little  as  possible  against  the  wall, 
and  not  be  liable  to  slip  forward ;  and  where  water  is  liable  to  accumu- 
late at  the  back,  pipes  should  be  laid  through  the  wall  a  little  above 
dock-bottom  to  drain  off  the  water,  which  are  closed  just  before  the 
admission  of  the  water  into  the  dock.  Moreover,  by  constructing  the 
lower  part  of  the  wall  in  a  timbered  trench,  the  amount  of  loose  filling 
at  the  back  can  be  greatly  reduced.  The  sliding  forward  of  a  dock  wall 
depends  upon  the  nature  of  the  stratum  on  which  it  rests,  as  well  as  on 
the  pressure  at  the  back ;  and  the  sliding  has  sometimes  occurred  below 
the  base  of  the  wall,  between  two  smooth,  horizontal  surfaces  of  clay 
quite  unconnected,  or  from  which  an  intervening  vein  of  sand  has  been 
washed  away.  Accordingly,  where  the  wall  is  founded  on  clay  or  other 
slippery,  though  hard  material,  especially  where  horizontal  dislocations 
may  be  apprehended,  the  resistance  at  the  toe  must  be  strengthened  by 
carrying  down  the  foundations  some  feet  below  dock-bottom,  or  by 
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giving  the  base  a  downward  slope  towards  the  back  (Figs.  291  and  292), 
so  that  the  wall  in  sliding  forward  would  either  have  to  rise,  or  push  a 
large  mass  of  earth  in  front  of  it,  or  by  driving  a  row  of  sheet-piling 
along  the  toe  of  the  wall.  The  liability  of  a  dock  wall  to  sink  at  the 
toe,  and  to  come  forward  at  the  top,  can  only  be  counteracted  by  taking 
the  foundations  down  to  a  solid  stratum  by  excavating  and  filling  in  with 
concrete,  by  driving  bearing  piles  or  sinking  wells,  or  by  special  care  in 
the  selection  and  filling  in  of  the  backing,  or,  in  very  treacherous  ground. 


Fig.  291. — Liverpool. 
Hornby  Dock. 
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Fig.  292.— Barry.     No.  1  Docl<. 


Fig.  293.— Havre. 
Bellot  Doclc. 
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by  deferring  the  completion  of  the  backing  up  behind  the  wall  till  the 
water  has  been  admitted,  thereby  providing  a  compensating  pressure 
against  the  face  of  the  wall. 

Forms  of  Basin  and  Dock  Walls.  —  The  only  difference 
between  ordinary  basin  walls,  open  to  the  tide,  and  dock  walls,  built 
generally  in  both  cases  in  excavations  from  which  water  is  excluded, 
is  that  basin  walls,  like  the  walls  of  the  tidal  basin  at  Tilbury  (Fig.  289, 
p.  451),  are  exposed  to  variations  in  the  supporting  pressure  of  the 
water  in  front,  to  the  extent  of  the  tidal  range,  and  should  therefore  be 
given  a  somewhat  greater  stability ;  though  both  dock  and  basin  walls, 
if  fully  backed  up  before  the  water  is  let  in,  are  subjected  for  a  short 
period  to  a  greater  pressure  at  the  back  than  they  are  subsequently 
called  upon  to  resist.  Owing  also  to  the  greater  depth  to  which  basin 
walls  are  generally  excavated,  to  allow  for  the  fall  of  the  tide,  basin  walls 
have  to  be  given  a  correspondingly  greater  height. 

A.S  the  thickness  of  a  retaining  wall  should  increase  from  the  top  down- 
wards, similarly  to  the  pressure  at  the  back,  in  proportion  to  the  height, 
dock  and  basin  walls,  and  also  river  quay  walls,  are  generally  designed 
with  a  moderate  thickness  at  the  top  to  enable  them  to  resist  shocks  of 
vessels,  and  with  an  increasing  thickness  downwards  by  a  batter  on  the 
face  and  steppings  out  at  the  back  (Fig.  289,  p.  451,  and  Figs.  291,  2 92,  and 
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293).  A  batter  on  the  face  has  the  advantage  of  allowing  of  a  slight  coming 
forward  of  the  wall  at  the  top,  without  presenting  the  unsightly  appear- 
ance of  an  overhanging  wall ;  but  the  straight  sides  given  to  modern 
vessels  has  necessitated  the  adoption  of  a  vertical  face,  except  near  the 
base,  to  enable  vessels  to  lie  close  alongside  the  quay  (Fig.  292,  p.  455). 
The  height  of  a  wall  above  dock-bottom  varies  with  the  depth  provided 
below  the  lowest  water-level  in  front  of  the  wall,  and  the  greatest  tidal 
range,  between  low  water  and  high  water  for  a  basin  wall  quite  open  to 
the  tide,  and  between  high  water  of  neaps  and  high  water  of  springs  for 
a  dock  wall.  Though  the  depth  to  which  a  dock  wall  is  carried  depends 
mainly  upon  the  nature  of  the  ground,  the  stability  of  the  wall  against 
sliding  forward  increases  with  the  depth  of  its  base  below  dock-bottom. 
On  the  average,  the  thickness  of  a  dock  wall  should  be  about  one-third 
of  its  height  above  dock-bottom  halfway  above  this  level;  and  the 
thickness  of  the  wall  at  dock-bottom  should  be  equal  to  about  half  the 
height  of  the  wall  above  this  level. 

Construction  of  Dock  Walls. — Dock  walls  are  constructed  of 
masonry,  brickwork,  or  concrete,  or  of  a  combination  of  concrete  with 
one  of  the  others.  Masonry  may  be  employed  where  suitable  stone  is 
easily  obtainable  and  cheap,  while  brickwork  is  often  used  under  like 
conditions,  but  concrete  either  in  mass  or  in  blockwork  has  been  largely 
adopted  of  late  years.  In  the  latter  form  a  type  of  interlocked  block- 
work  has  been  used  to  a  large  extent  in  recent  works  as  at  Gibraltar, 
Simons  Bay  and  Hong  Kong,  where  basin  or  wharf  walls  have  been 
constructed  in  the  sea,  without  cofferdams,  the  blockwork  being  brought 
up  to  above  the  level  of  low  water,  and  the  upper  portion  of  the  walls 
constructed  in  mass  concrete  with  masonry  facing  and  coping. 

Concrete  walls  are  liable  to  abrasion  by  vessels  and  hawsers,  and 
require  protection  by  fendering  or  facework  in  a  harder  material,  as  at 
Tilbury,  Fig.  289,  p.  451,  where  the  face  has  been  protected  by  a  lining 
of  blue  bricks,  a  material  also  used,  together  with  granolithic  concrete, 
for  the  vertical  faces  of  altars  or  walls  of  graving  docks.  The  design 
of  dock  walls  has  also  to  include  the  requirements  of  crane  foundations, 
the  anchorage  of  bollards  and  fairleads,  and  the  provision  of  subways 
for  hydraulic,  compressed  air,  or  electrical  mains. 

Pitched  Slopes  and  Jetties  for  Docks. — Sometimes,  for  the 
sake  of  economy  in  construction,  pitched  slopes  are  formed  along  the 
sides  of  a  dock,  in  place  of  dock  walls ;  and  jetties  are  run  out  at  intervals 
across  the  slope,  at  the  ends  of  which  vessels  can  lie,  instead  of  along- 
side a  continuous  quay  wall.  This  arrangement  is  convenient  at  ports 
where  the  growth  of  traffic  is  not  very  rapid,  as  the  jetties  can  be  con- 
structed as  required;  and  a  continuous  wharfing  can  be  eventually 
erected  along  the  foot  of  the  slope  to  serve  as  a  quay.  The  system, 
however,  is  especially  suitable  for  the  portions  of  the  docks  at  coal- 
shipping  ports  from  which  vessels  are  loaded  with  coal,  where  coal-tips 
are  established  at  definite  points,  to  which  waggons  of  coal  are  brought 
along  sidings  to  be  tipped,  and  where,  therefore,  jetties  projecting  across 
the  slope,  and  provided  with  a  coal-tip  at  their  extremities,  fulfil  precisely 
the  object  required  (Fig.  285,  p.  448). 
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Arrangements  for  approaches  to  docks — Tidal  basins,  depth,  deposits, 
maintenance — Dock  entrances  and  locks  compared,  relative  advantages, 
in  conjunction  with  a  half-tide  basin — Entrances  to  docks,  arrange- 
ments, storm  gates — Locks  leading  to  docks,  description,  arrangements — ■ 
Dimensions  of  entrances  and  locks  ;  increased  sizes  of  vessels  ;  instances 
of  largest  entrances  and  locks — Construction  of  locks,  description  of 
methods,  details,  materials  used,  forms  of  sill,  sluiceways — Construction 
of  dock-gates,  wood,  iron,  relative  advantages — Forms  of  dock-gates, 
straight,  gothic-arched,  segmental ;  rise,  pressures — Support  of  dock, 
gates,  methods  ;  roller,  object,  disadvantages — Working  of  dock-gates, 
with  chains,  with  piston — Caissons  for  Dock  Entrances,  types,  sliding, 
rolling,  combined  sliding  and  rolling,  ship,  descriptions,  method  of 
working,  comparison  between  caissons  and  gates — Graving  docks, 
object,  dimensions  of  large  examples,  general  construction,  peculiar 
arrangements  at  Tilbury  and  Barry — Machinery  for  Graving  Docks  ; 
pumps,  main  and  drainage,  capstans,  caisson  engines ;  hydraulic, 
electric  or  compressed  air  power  ;  cranes — Maintenance  of  depth  in 
docks,  deposit,  dredging,  floating  docks. 

The  facilities  for  access  which  have  to  be  provided  for  docks  depend 
mainly  on  the  shelter  furnished  by  the  approach  channel.  Where  the 
approach  is  a  well-sheltered  river,  like  the  higher  part  of  the  Thames 
below  London  Bridge,  the  Scheldt  at  Antwerp,  and  the  Usk  at  New- 
port, or  a  minor  channel  branching  off  from  an  estuary,  like  the  entrance 
channel  to  the  Cardiff  Docks,  or  a  jetty  channel  like  Dunkirk  (Fig. 
290,  p.  452),  and  Leith  outer  harbour,  the  entrances  or  locks  leading 
to  the  docks  are  readily  reached  through  a  dredged  channel  with 
guiding  timber  jetties.  In  less  sheltered  approaches,  tidal  basins  are 
provided  with  a  wide  entrance,  through  which  vessels  pass  to  enter  the 
sheltered  entrances  or  locks,  of  which  arrangement  the  Liverpool, 
Tilbury,  and  Barry  docks  afford  instances  (Figs.  287,  288,  and  285, 
pp.  450^  451,  and  448).  At  exposed  sites,  entrance  harbours  have  to  be 
formed  by  breakwaters  for  sheltering  the  access,  as  exemplified  by 
Sunderland  and  Havre  (Fig.  286,  p.  449). 

Tidal  Basins  leading  to  Docks. — The  tidal  basins  should  be 
given  the  same  available   depth  as  the  approach  channel,  or  even  a 
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somewhat  greater  depth  if  delay  is  liable  to  occur  in  entering  the  docks ; 
and  these  basins,  if  opening  into  a  river  or  estuary  whose  waters  are 
charged  with  sediment,  are  subject  to  a  reduction  in  depth  by  an  accu- 
mulation of  deposit  from  the  influx  of  the  river  water  at  every  tide. 
The  tidal  basin  at  Tilbury  has  been  given  a  depth  of  24  feet  at  low 
water  of  spring  tides,  so  as  to  render  the  docks  accessible  at  any  state 
of  the  tide ;  but  as  it  receives  a  layer  of  muddy  water  from  the  Thames 
at  every  flood  tide,  having  a  range  of  2 1  feet  at  springs,  considerable 
deposit  takes  place,  which  has  to  be  removed  during  the  ebb  by  stirring 
up  the  mud  with  powerful  jets  of  water.  The  approaches  to  the  Liver- 
pool entrances  and  locks  have  to  be  maintained  by  sluicing  regularly  at 
low  tide ;  and  the  tidal  Canada  Basin,  with  its  floor  two  feet  below  the 
lowest  low  water,  has  its  depth  maintained  by  the  flow  from  a  series  of 
sluicing  pipes  connected  with  the  docks,  having  their  outlets  spread 
over  the  floor,  as  well  as  by  the  current  from  sluices  opening  out  of  the 
wing  walls  of  the  locks.  The  tidal  basin  leading  to  the  Barry  Docks, 
has  had  a  channel  dredged  through  it  to  a  depth  of  1 6  feet  below  low 
water  of  spring  tides. 

The  period  during  which  vessels  can  enter  docks  at  each  tide 
depends  upon  the  depth  which  can  be  maintained  in  the  tidal  basin,  or 
in  the  outer  harbour,  as  well  as  upon  the  available  depth  of  the  approach 
channel. 

Dock  Entrances  and  Locks  compared. — An  entrance  to  a  dock 
is  a  passage  closed  by  a  single  pair  of  gates ;  whereas  a  lock  is  closed 
by  two  pairs  of  gates  with  a  lock-chamber  between  them,  like  the  locks 
on  rivers  and  canals  previously  described.  An  entrance  takes  up  much 
less  space,  and  is  much  less  costly  than  a  lock,  and  is  therefore  con- 
venient when  there  is  little  space  available  behind  it  for  docks,  as  for 
instance  in  the  case  of  the  older  central,  and  the  southern  docks  of 
Liverpool.  An  entrance,  however,  necessitates  restricting  the  admission 
and  exit  of  vessels  to  the  time  of  high  water,  or  for  a  certain  time 
previous  to  high  water,  on  the  condition  of  drawing  down  the  water- 
level  of  the  dock  to  that  of  the  tide  outside ;  whereas  a  lock  enables 
vessels  to  leave  or  enter  docks  so  long  before  or  after  high  water  as 
there  is  sufficient  depth  in  the  approach  channel,  tidal  basin,  outer 
harbour,  or  entrance  channel,  and  over  the  lower  sill  of  the  lock. 
Nevertheless,  when  entrances  are  used  in  conjunction  with  a  half-tide 
basin  having  an  adequate  depth  for  its  level  to  be  lowered,  and  provided 
with  an  entrance  at  its  inner  end  communicating  with  docks,  as  well  as 
at  its  outer  end,  the  half-tide  basin  serves  as  a  large  lock  for  passing  a 
number  of  vessels  into  or  out  of  the  docks  before  high  water,  a  system 
largely  adopted  at  Liverpool,  one  of  these  basins  being  shown  in  Fig. 
287,  p.  450,  and  of  which  the  Barry  Docks  furnish  another  example, 
where  a  tidal  basin  with  entrances  was  originally  the  only  means  of 
access  to  the  first  dock  (Fig.  285,  p.  448).  Basins  have  also  been 
adopted  at  the  neighbouring  South  Wales  ports  of  Penarth  and  Cardiff, 
for  several  of  the  docks  of  the  Port  of  London,  and  at  Hull,  Bristol,  and 
other  ports ;  but  at  the  Port  of  London,  and  in  most  other  cases,  a  lock 
leads  to  the  basin ;  and  a  single  pair  of  gates,  or  a  lock,  or  a  passage 
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with  two  pairs  of  gates  pointing  opposite  ways,  intervenes  between  the 
basin  and  the  dock.  With  an  outer  lock,  the  basin  chiefly  serves  for  the 
collection  of  the  outgoing  vessels  before  high  water,  which  are  readily 
passed  out  by  drawing  down  the  basin  to  the  water-level  outside  shortly 
before  high  tide,  and  opening  the  lock,  and  for  the  admission  of  in- 
coming vessels  on  a  level,  which,  after  the  closing  of  the  gates  soon 
after  high  water,  are  passed  at  leisure  into  the  docks.  Where  the  rise 
of  tide  is  considerable,  the  outer  gates  have  to  be  closed  very  soon  after 
the  turn  of  the  tide,  as  the  closing  of  the  gates  with  a  strong  current 
running  out  of  the  opening,  would  be  attended  with  danger  to  the  gates ; 
and  gates  pointing  both  ways  are  often  put  in  the  passages  between 
docks,  especially  where,  as  at  Liverpool,  several  docks  are  in  communi- 
cation (Fig.  287,  p.  450),  in  order  that  the  water-level  in  the  various 
docks  and  basins  may  be  regulated  independently  of  the  others. 

Entrances  to  Docks. — Entrances  consist  of  a  single  pair  of  gates 
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closing  against  a  raised  sill  at  the  bottom,  with  sluices  in  the  side  walls, 
these  walls  being  long  enough  on  the  inner  side  to  shelter  the  open 
gates  in  a  gate  recess  on  each  side,  and  on  the  outer  side  to  provide 
buttresses  for  the  gates  when  closed ;  and  there  is  a  gate-floor  on  the 
inner  side  of  the  sill,  between  the  side  walls,  over  which  the  gates  turn, 
and  on  which  the  roller-paths  are  laid  when  the  gates  are  supported  on 
a  roller,  with  an  apron  beyond  to  the  inner  ends  of  the  side  walls,  and 
an  apron  on  the  outer  side  of  the  sill,  extending  to  the  outer  ends  of  the 
side  walls  (Fig.  294).  Sometimes  at  very  important  entrances,  provision 
is  made  against  accidents  and  for  repairs  of  the  gates,  by  placing  two 
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pairs  of  gates  across  the  entrance,  a  plan  resorted  to  at  some  of  the 
Liverpool  entnnces  (Fig.  287,  p.  450),  and  also  at  the  main  loo-feet 
entrance  to  the  Eure  Dock  at  Havre  (Fig.  286,  p.  449).  Where  outer 
entrances  or  locks  are  exposed  to  waves  or  swell,  tending  to  force  open 
the  gates,  which  would  be  injured  by  closing  violently  again,  the  gates 
are  protected  by  an  outer  pair  of  reverse  or  storm  gates  which  close 
against  the  waves,  a  precaution  adopted  at  Liverpool  where  the  entrances 
face  the  unprotected  openings  of  the  tidal  basins,  or  themselves  open 
directly  on  the  exposed  river,  and  also  at  Penarth,  Sunderland,  and 
other  somewhat  exposed  entrances. 

Locks  leading  to  Docks.— Locks  giving  access  to  docks  re- 
semble in  principle  locks  on  rivers,  and  at  the  entrances  to  ship-canals, 
already  described.     They  differ  from  entrances  in  having  two  pairs  of 
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gates  separated  by  a  lock-chamber,  which  should  be  sufficiently  long 
and  wide  to  receive  the  largest  vessels  ordinarily  frequenting  the  port, 
though  longer  vessels  can  be  admitted  at  high  water  through  the  open 
lock,  so  that  an  adequate  width  is  more  important  than  the  length,  and 
applies  equally  to  entrances,  which  admit  vessels  of  any  length  that  can 
be  dealt  with  in  the  inner  docks.  The  chamber  is  enclosed  by  quay 
walls  on  each  side,  and  is  paved  at  the  bottom  by  an  inverted  arch,  or 
invert  as  it  is  called,  which  resists  the  upward  water-pressure  under  the 
chamber  when  the  water  in  it  is  low,  and  abuts  at  each  side  against  the 
quay  walls,  effectually  securing  them  against  sliding  forward,  in  spite  of 
the  frequent  removal  of  the  supporting  water-pressure  in  front  by 
the  lowering  of  the  water-level  in  the  process  of  locking.  The  arrange- 
ment of  gates,  sill,  floor,  and  sluiceways  and  recesses  in  the  side  walls 
at  each  end  of  the  locks,  is  similar  to  those  described  above  for  an 
entrance.  Sometimes  an  intermediate  pair  of  gates  is  introduced  to 
expedite  the  locking  of  the  smaller  class  of  vessels,  and  also  to  save 
water,  which  cannot  be  renewed  from  the  sea  at  the  lowest  neap  tides, 
and  is  occasionally  derived  from  an  inland  source;  whilst  in  places 
where  the  rise  of  tide  is  large,  and  a  sufficient  depth  can  be  obtained  in 
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the  dock  below  high  water  of  neap  tides,  without  carrying  the  excava- 
tions down  to  the  level  of  the  bed  of  the  entrance  channel,  the  inner 
sill  of  the  lock  can  be  laid  at  about  the  level  of  the  dock-bottom,  and 
the  outer  sill  carried  down  to  the  available  depth  in  the  entrance 
channel,  in  order  to  extend  to  the  utmost  the  tidal  period  during  which 
the  port  is  accessible  (Fig.  295). 

Dimensions  of  Entrances  and  Locks  for  Docks. — ^A  measure 
of  the  accessibility  of  a  port  is  the  depth  of  water  over  the  sill  of  its 
entrance  or  lock  at  high  water  neap  tides,  provided  this  depth  is  not 
greater  than  the  available  depth  of  the  approach  channel,  but  in  docks 
for  naval  purposes  recently  constructed  provision  has  in  many  cases 
been  made  for  the  entry  of  deep  draught  vessels  at  low  water  spring 
tides,  in  view  of  the  strategic  advantages  to  be  obtained.  The  progress 
of  naval  architecture  of  late  years  has  led  to  a  continual  increase  in  the 
length  beam  and  draught  of  ships  for  commercial  purposes,  nor  is  it 
certain  that  this  increase  has  yet  attained  its  final  limit.  The  largest 
vessels  now  afloat  are  the  Mauretania  and  the  Lusitania,  nearly  800  feet 
in  length,  88  feet  beam,  and  34  feet  draught,  displacement  nearly  39,000 
tons,  while  vessels  of  still  larger  dimensions  are  under  construction. 

The  depth  of  the  Suez  Canal,  which  in  former  years  limited  the 
draught  of  ships  using  this  route,  is  being  increased  to  34^  feet,  while 
that  of  the  Panama  Canal  will  be  not  less  than  41  feet. 

A  few  entrances  and  locks  were  made  100  feet  wide  many  years 
ago,  apparently  to  accommodate  large  paddle-wheel  steamers,  of  which 
Liverpool,  Birkenhead,  Barrow,  and  Havre  furnish  instances  ;  but  the 
largest  locks  on  the  Thames  have  a  width  of  80  feet,  and  this  width  is 
still  ample  for  the  larger  vessels.  Deeper  sills,  accordingly,  and  longer 
lock-chambers  have  been  the  chief  improvements  effected  in  recent 
works.  At  Liverpool,  a  new  entrance  has  been  constructed  leading 
into  a  new  large  half-tide  basin,  with  a  width  of  90  feet,  and  a  depth 
of  10^  feet  below  the  lowest  low  water  over  the  sill,  81  feet  deeper  than 
the  lowest  previous  sills,  and  affording  a  depth  of  29  feet  at  high  water 
of  the  lowest  neap  tides  (Fig.  287,  p.  450).  The  most  recent  entrance 
lock  in  the  Port  of  London,  leading  to  the  Tilbury  Docks,  with  the 
standard  width  of  80  feet,  has  a  lock-chamber  700  feet  long,  and  a  depth 
over  its  outer  sill  of  23  feet  at  low  water  of  spring  tides,  and  40 1  feet  at 
high  water  of  neap  tides,  an  increase  in  length  of  150  feet,  and  in  depth 
of  8  feet,  over  the  previous  largest  and  deepest  lock  on  the  Thames.;  and 
the  inner  sill  of  this  lock  is  6  feet  higher  than  the  other  two  (Fig.  288, 
p.  45 1).  The  newest  entrance  lock  at  Hull  has  a  width  of  85  feet,  a 
length  of  chamber  of  550  feet,  and  a  depth  over  its  outer  sill  of  29J  feet 
at  high  water  of  neap  tides,  an  increase  of  5  feet  in  width,  250  feet  in 
length,  and  6^  feet  in  depth  over  the  principal  previous  lock  on  the 
Humber  j  and  its  inner  sill  is  i|  feet  higher  than  the  two  others.  The 
lock  at  the  Barry  Docks  is  65  feet  wide,  has  a  chamber  647  feet  long, 
and  a  depth  on  the  outer  and  intermediate  sills  of  415  feet  at  high  water 

'  "  The  most  recent  Works  at  some  of  the  principal  British  Seapprts  and 
Harbours,  Paris  Navigation  Congress,  1900,"  L.  F.  Vernon- Harcourt,  pp.  i  to  2. 
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of  neap  tides,  and  on  the  inner  sill  9  feet  less  (Fig.  295,  p.  460) ;  whilst 
the  entrance  to  the  Barry  tidal  basin,  80  feet  wide,  has  a  depth  of  295 
feet  over  its  sill  at  high  water  neaps  (Fig.  285,  p.  448).  The  lock  of  the 
Dockyard  Extension  works  at  Keyham  leading  from  the  Hamoaze  to 
the  Closed  Basin  has  a  chamber  730  feet  in  length  between  caissons, 
with  entrances  95  feet  wide  at  coping  level,  and  a  depth  of  32  feet 
over  the  sills  at  low  water  spring  tides,  and  the  lock  of  the  Eure  Dock 
at  Havre  has  a  length  of  870  feet  between  gates,  a  width  of  98^  feet, 
with  35  feet  over  the  outer  sill  at  high  water  neap  tides,  or  3J  feet 
lower  than  the  sill  of  the  adjacent  100  feet  entrance  (Fig.  286). 

Construction  of  Locks. — The  foundations  of  locks  have  to  be 
carried  out  with  special  care,  so  as  to  secure  the  lock  against  settlement 
and  the  percolation  of  water  under  its  sills.  Locks  have  been  sometimes 
founded  on  bearing  piles,  with  a  row  of  sheet-piling  across  the  lock  under 
each  sill,  and  occasionally  along  the  end  of  the  apron,  to  arrest  any  flow 
of  water ;  and  settlement  and  percolation  are  still  more  effectually  guarded 
against  by  enclosing  the  whole  site  of  the  lock  within  sheet-piling,  or  so 
much  of  it  as  may  have  to  be  built  upon  a  bad  foundation.  It  is, 
however,  preferable,  wherever  practicable,  to  carry  down  the  foundations 
under  the  sills  to  a  solid,  impervious  stratum.  This  is  commonly  effected 
by  excavations  conducted  under  the  shelter  of  a  cofferdam,  and  kept  dry 
by  pumping,  and  in  timbered  trenches  and  short  sections  where  necessary, 
the  trenches  being  filled  in  with  concrete  directly  a  suitable  stratum  is 
reached.  In  alluvial  ground,  however,  charged  with  water,  where  the 
foundations  have  to  be  carried  down  a  considerable  depth,  compressed 
air  may  be  required.  Thus  the  two  heads  of  the  new  entrance  lock  at 
Havre,  with  their  side  walls,  sills,  gate-floors,  and  aprons,  have  been 
founded  with  large  caissons  by  the  aid  of  compressed  air.  The  caisson 
for  the  upper  head  of  the  lock,  constructed  in  position,  is  213  feet  across 
the  lock,  and  105  feet  long  in  the  line  of  the  lock,  and  has  been  sunk  by 
means  of  compressed  air  to  a  depth  of  31  feet  below  the  lowest  low 
water;  whilst  the  caisson  for  the  lower  head,  constructed  in  an  adjacent 
hollow  and  floated  into  position,  207  feet  by  118  feet,  had  to  be  sunk  to 
a  depth  of  55!  feet  below  the  lowest  low  water,  before  reaching  a  stratum 
sufficiently  firm  to  support  the  foundations  of  the  work. 

The  side  walls  at  each  end  of  the  lock,  alongside  the  gates  and  sill, 
have  to  be  founded  at  the  same  depth,  and  with  the  same  precautions  as 
the  sill,  and  have  to  be  given  a  greater  thickness  than  the  dock  walls,  to 
contain  the  sluiceways,  sluice-gates,  and  the  machinery  for  working  the 
gates,  together,  in  some  cases,  with  the  support  for  a  swing  bridge  across 
the  lock.  The  side  walls  of  the  lock-chamber  are  constructed  like  the 
dock  walls,  for  though  the  supporting  water-pressure  in  front  of  them 
may  be  withdrawn  down  to  the  level  of  low  water  of  spring  tides  with 
the  outer  gates  left  open,  they  possess  the  support  of  the  invert  at  their 
toe.  The  thickness  of  the  invert,  with  its  foundation,  is  varied  with  the 
nature  of  the  ground  and  the  upward  water-pressure  to  which  it  may  be 
subjected;  but  its  arched  form,  with  a  reasonable  thickness,  and  its 
foundations  generally  made  level  with  the  foundations  of  the  side  walls, 
afford  it  an  ample  strength. 
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The  sill-stones,  the  heel-post  stones  on  which  the  gates  rest,  and  the 
hollow  quoins  in  which  they  turn,  are  commonly  made  of  granite  on 
account  of  the  wear  to  which  they  are  exposed ;  the  sluiceways  are  lined 
with  dressed  masonry  or  blue  bricks ;  the  invert  is  formed  of  masonry 
or  brickwork,  supported  by  stone  skew-backs,  or  springings,  built  into 
the  side  walls,  or  occasionally  of  concrete;  and  the  coping  of  both  the 
lock  and  dock  walls  is  made  of  large  dressed  stones,  usually  connected 
to  each  other  and  to  the  wall  underneath,  by  slate  or  concrete  dowels, 
so  that  a  shock  to  a  single  coping  stone  may  be  borne  also  by  the 
adjoining  coping  and  wall. 

The  sill,  which  is  generally  raised  about  2  feet  above  the  gate-floor, 
may  be  either  made  fiat,  or  curved  like  the  invert ;  but  the  gate-floor 
must  be  made  flat  for  the  gates  to  turn  round  on  their  heel-posts  over 
it;  and  the  apron  at  either  end  of  the  lock  is  generally  made  flat, 
especially  the  outer  apron,  where  the  width  between  the  side  walls  is 
gradually  enlarged  seawards.  The  sill,  on  plan,  consists  of  two  lines 
meeting  in  the  centre  at  an  angle,  these  lines  being  usually  straight,  but 
sometimes  curved  (Figs.  294  and  295,  pp.  459  and  460).  The  sluiceways 
formed  in  the  side  walls  behind  the  gates,  serve,  not  merely  for  filling 
and  emptying  the  lock-chamber  for  the  passage  of  vessels,  but  also 
provide,  by  the  discharge  from  them  at  low  water,  a  scouring  current 
for  removing  deposit  from  the  chamber  and  outer  apron  of  the  lock ; 
whilst  by  putting  the  inlet  sluices  in  the  recesses  at  the  sides  of  the 
gate-floor,  and  level  with  it,  the  inflowing  current  scours  the  floor  (Fig. 
294,  p.  459).  Sluice-gates  are  placed  centrally  in  the  sluiceways  for 
controlling  the  flow,  which  are  raised  and  lowered  from  the  top  of  the 
wall,  and  are  often  in  duplicate  to  allow  for  repairs.  Longitudinal 
sluiceways  have  been  formed  throughout  the  side  walls  of  the  Dunkirk 
entrance  lock,  and  are  designed  for  .the  large  lock  in  construction  at 
Havre ;  but  this  is  an  unusual  provision  for  locks  to  docks,  where  the 
difference  between  the  level  of  the  tide  outside,  when  the  depth  is 
sufficient  for  vessels  to  enter  or  leave,  and  the  level  of  the  water  in  the 
dock  or  basin,  is  not  generally  large. 

Construction  of  Dock-Gates. — The  gates  closing  the  entrances 
and  locks  of  docks  are  constructed  of  wood  or  iron,  consisting  in  the 
first  case  of  a  series  of  horizontal,  framed  beams,  made  thicker  and 
placed  closer  together  towards  the  bottom  to  resist  the  increasing  water- 
pressure,  and  joined  together  by  the  heel-post  and  meeting-post  at  the 
two  ends,  and  by  intermediate  uprights ;  and  these  beams  support  a 
close,  caulked  sheeting  of  planks  on  the  inner  side,  forming  the  skin  of 
the  gate'  (Fig.  296,  p.  464).  Iron  gates  comprise  an  outer  and  inner 
skin  of  iron  plates  braced  horizontally  and  vertically  by  plate-iron  ribs, 
the  horizontal  ribs  being  placed  closer  together  towards  the  bottom,  and 
the  plates  increased  in  thickness,  to  allow  for  the  increase  of  pressure 
with  the  depth  ^  (Figs.  297  and  298).  The  heel-post  or  shutting  strip,  the 
meeting-post,  and  the  sill-piece  of  iron  gates  are  usually  constructed  of 

'  Proceedings  Inst.  C.E.,  vol.  xcii.  plate  2,  figs.  12  and  14. 
*  Ibid.,  vol.  xviii.  plate  6. 
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greenheart,  to  ensure  a  fairly  watertight  closure  of  these  faces.  Wooden 
dock-gates,  if  exposed  to  sea-water,  are  usually  constructed  of  green- 
heart  to  resist  the  attacks  of  the  teredo ;  and  they  possess  the  advantage 
over  iron  gates  that,  owing  to  their  solidity,  they  are  less  subject  to 
serious  injury  if  run  into  by  a  vessel ;  but,  on  the  other  hand,  greenheart 
gates  with  their  fastenings  are  considerably  heavier  than  water,  and  bear 


DOOK-GATES. 
Fig.  296.— Alexandra  Dock,         Fig.  297.— Victoria  Dock,       Fig.  298.— Eure  Dock, 
Hull.     Sections.  London.    Sections.  Havre.    Sections. 
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heavily  on  their  pivot  and  roller  when  moved  with  the  water  somewhat 
low  in  the  lock,  and  therefore  only  very  partially  immersed.  Iron  gates, 
on  the  contrary,  being  made  cellular  and  watertight,  have  to  be  partially 
filled  with  water  to  resist  flotation  when  immersed ;  but  the  water-ballast 
required  can  be  considerably  lessened  by  leaving  the  upper  part  of  the 
gate  open  to  the  water  on  the  outside,  so  that  the  rise  of  water  above 
the  deck  of  this  open  part  does  not  practically  increase  the  flotation  of 
the  gate  (Fig.  298).  No  decided  preference  has  been  established  for 
wooden  or  iron  dock-gates,  for  all  the  gates  at  Liverpool  are  constructed 
of  greenheart,  and  all  those  in  the  Port  of  London  of  iron ;  whilst  both 
wooden  and  iron  gates  have  been  adopted  at  Hull,  St.  Nazaire,  and 
Antwerp,  wooden  gates  at  Avonmouth  on  the  Bristol  Channel,  and  iron 
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gates  at  Barry  a  little  lower  down.  Iron  gates,  however,  have  been 
substituted  at  the  loo-feet  entrance  to  the  Eure  Dock  at  Havre,  in 
place  of  the  original  wooden  gates  ^  (Fig.  298);  and  iron  has  been 
preferred  for  the  more  recent  dock-gates  at  Dunkirk  and  St.  Nazaire. 
Wooden  gates  are  cheaper  than  iron  gates,  and  for  small  gates  wood 
is  a  very  suitable  material ;  but  the  adaptability  of  iron  to  the  consider- 
able curvature  of  most  large  gates,  and  the  power  of  adjusting  the  ballast 
in  cellular  gates  to  the  flotation,  as  well  as  the  greater  durability  of  iron 
gates,  appear  to  render  iron,  or  steel,  preferable  to  wood  for  large  gates. 

Forms  of  Dock-Gates. — Three  forms  of  dock-gates  have  been 
adopted,  namely,  straight  gates,  closing  against  a  straight  sill  and 
meeting  in  the  centre  at  an  angle  (Fig.  298);  secondly,  curved  gates, 
meeting  at  an  angle  so  as  to  form  a  gothic  arch  on  plan,  though 
often  closing  against  a  straight  sill  by  means  of  a  projecting  sill-piece  at 
the  bottom,  made  straight  on  the  outer  face  (Figs.  294  and  296,  pp.  459 
and  464) ;  and,  thirdly,  segmental  gates,  curved  so  as  to  form  a  perfect 
circular  arc  along  their  inner  faces  when  closed,  and  thus  constituting 
an  ordinary  arch,  though  the  outer  faces  coming  against  the  sill  are 
generally  given  a  somewhat  flatter  curvature  than  the  inner  faces, 
thereby  reducing  the  curvature  of  the  sill,  and  affording  a  convenient 
increase  in  thickness  towards  the  centre  of  the  gate,  near  which  the 
manholes  for  inspection  and  inside  painting  are  commonly  placed 
(Fig.  297). 

The  pressures  imposed  on  dock-gates  by  a  head  of  water  against 
their  inner  faces,  depend  upon  the  form  and  rise  of  the  gates.  The 
rise  of  dock-gates  is  the  proportion  which  the  perpendicular  distance  of 
the  point  of  the  sill  from  a  line  joining  the  centres  of  the  heel-posts, 
bears  to  the  width  between  these  centres,  or  the  ratio  of  the  projection 
of  the  gates  to  their  span  (Fig.  294,  p.  459);  and  the  rises  ordinarily 
adopted  range  between  one-third  and  one-sixth  of  the  span.  The 
stresses  which  a  dock-gate  has  to  bear  are,  firstly,  a  transverse  stress  due 
to  the  water-pressure  against  the  inner  face  of  the  gate,  increasing  with  the 
head  of  water  and  the  length  of  the  gate ;  and,  secondly,  a  compressive 
.stress  along  the  gate  due  to  the  pressure  of  the  other  gate  against  its 
meeting-post,  which  amounts  to  half  the  water-pressure  on  the  gate 
multiplied  by  the  tangent  of  half  the  angle  between  the  closed  gates, 
and  varies  inversely  as  the  rise  with  straight  gates.  Accordingly,  a 
large  rise  reduces  this  stress ;  but  at  the  same  time  it  increases  the 
length  of  the  gate,  and  the  transverse  stress  upon  it,  and  also  the  length 
of  the  lock.  Consequently,  though  the  least  amount  of  material  is 
required  for  a  gate  which  has  a  rise  of  one-third  of  the  span,  a  rise  of 
one-fourth  to  one-fifth  is  generally  preferred.  By  curving  the  gates, 
their  strength  against  a  transverse  stress  is  augmented  and  the  longi- 
tudinal compressive  stress  is  increased,  till  at  last  when  the  gates  form 
a  complete  circular  arc  on  their  inner  face,  the  transverse  stress  dis- 
appears, and  the  stresses  produced  by  the  water-pressure  and  the  opposite 
gate  become  wholly  compressive  and  uniform  throughout  each  horizontal 

'  Anilities  des  Fonts  et  Chaussks,  1887  (2),  plates  36  to  38. 
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section  of  the  gates,  increasing  with  the  head ;  and  the  total  stress  is 
equal  to  the  pressure  on  a  unit  of  surface  multiplied  by  the  radius  of 
curvature  which,  with  a  given  span,  varies  inversely  as  the  rise. 

The  dock-gates  forming  a  circular  arc  are  theoretically  the  best  type 
of  gate,  with  their  uniform  compressive  stress;  but  these  gates  are 
longer  than  straighter  gates  with  the  same  span  and  rise,  and  their  large 
curvature  necessitates  deep  gate-recesses,  cutting  unduly  back  into  the 
line  of  quay  of  the  lock  or  entrance,  and  involves  a  curved  sill  more 
difficult  to  dress  and  fit  accurately  than  a  straight  one.  Accordingly, 
gothic-arched  gates,  with  less  curvature  and  a  straight  sill,  have  been 
more  commonly  adopted  (Fig.  294,  p.  459). 

Support  of  Dock-Gates. — The  heel-post  of  a  dock-gate  is  fitted 
at  the  bottom  with  a  cap,  which  fits  over  a  steel  pivot  embedded  in  the 
heel-post  stone,  on  which  the  gate  rests  and  revolves ;  and  at  the  top,  it 
is  kept  against  the  hollow  quoins- by  an  anchor  strap  encircling  its  head, 
tied  back  by  anchor  bolts  to  the  wall.  A  heavy,  long,  wooden  gate,  or 
a  long  iron  gate,  without  an  arrangement  for  adjusting  the  ballast  to  the 
variable  flotation,  when  being  moved  in  a  small  depth  of  water,  would 
throw  a  considerable  strain  on  the  anchorage  at  the  top,  and  be  liable 
to  dip  somewhat  at  its  outer  extremity ;  and,  consequently,  a  roller  has 
often  been  inserted  under  the  gate  near  its  end,  running  along  a  cast- 
iron  roller-path  laid  on  the  gate-floor,  and  forming  a  second  support 
for  the  gate  (Figs.  296  and  297,  p.  464).  This  roller,  however,  with 
its  adjusting  rod  and  accessories  adds  materially  to  the  weight  to 
be  moved,  and,  with  its  roller-path,  to  the  cost  of  the  gate;  and, 
occasionally,  through  want  of  adjustment,  or  obstructions  on  the  roller- 
path,  it  has  impeded  the  working  of  the  gates.  Accordingly,  a  roller 
has  sometimes  been  dispensed  with  in  iron  gates,  even  of  large  span, 
where  the  flotation  has  been  so  adjusted  as  not  to  increase  with  the 
depth  of  water  beyond  a  certain  limit,  and  the  permanent  water-ballast 
counterbalancing  the  flotation  for  the  lowest  water-level  at  which  the 
gates  are  moved,  is  concentrated  in  the  compartments  of  the  gate 
nearest  the  heel-post,  of  which  the  gates  at  Havre  closing  the  Eure 
entrance,  100  feet  in  width,  furnish  a  remarkable  example  (Fig.  298, 

p.  464). 

Working  of  Dock-Gates. — The  two  dock-gates  across  an  entrance, 
or  at  each  end  of  a  lock,  are  usually  opened  or  closed  simultaneously  by 
two  opening  and  two  closing  chains,  generally  fastened  to  each  gate 
towards  its  outer  end,  at  about  one-third  of  its  height  on  both  sides,  and 
passing  through  chain  passages  with  guiding  rollers  to  the  drums  of  the 
gate  machines  which  actuate  them  (Fig.  294,  p.  459).  A  hinged  hydraulic 
piston,  with  its  cylinder  placed  in  the  side  wall  of  the  gate  recess,  and 
its  outer  end  fastened  to  the  inner  side  of  the  gate,  pulling  the  gate 
back,  or  pushing  it  forward  for  closing,  has  been  sometimes  adopted 
within  recent  years  instead  of  chains,  on  account  of  its  direct  action 
and  relative  simplicity. 

Caissons  for  Dock  Entrances. — Various  forms  of  caissons  for 
closing  the  entrances  to  Basins,  Locks  or  Graving  Docks  are  frequently 
employed.     These   are  sliding  caissons ;    rolling  caissons ;    combined 
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Fig.    299.— Cross    Section. 
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sliding-and-rolling  caissons,  and  ship  caissons.  Sliding  caissons  are  of  a 
box  shape  of  mild  steel  plating,  stiffened  with  internal  decks  and  bracing 
with  an  air  chamber  of  adequate  dimensions  to  float  the  caisson,  but 
ballasted  sufRciently  to  maintain  such  surplus  of  weight  over  buoyancy 
as  will  ensure  stability  and  smoothness  of  working.  These  caissons  are 
provided  with  steel  keels  sliding  upon  smooth  granite  ways,  and 
numerous  examples  are  to  be  found  in  naval 
dockyards  at  home  and  abroad.  Rolling 
caissons  are  similar  to  sliding  caissons  as 
regards  the  construction  of  the  body  portion, 
but  their  keels  rest  upon  rollers  as  at  Bruges 
(Fig.  299),  and  at  Glasgow,  in  order  to  reduce 
the  frictional  resistance  in  hauling.  Combined 
sliding-and-rolling  caissons  have  been  success- 
fully introduced  into  H.  M.  Dockyards,  and 
combine  the  features  of  ordinary  sliders  with 
the  addition  of  a  pair  of  cast-steel  wheels,  one 
forward  and  one  aft,  running  upon  a  cast-steel 
roller  path  placed  centrally,  and  actuated  by  a 
pair  of  hydraulic  rams  arranged  to  bring 
pressure  on  either  wheel  alternately,  as  the 
caisson  is  hauled  in  or  out.  In  each  of  these 
three  types  the  entrance  is  opened  by  hauling 
the  caisson  into  a  recess  provided  in  the  side 
of  the  entrance.  This  recess  or  "  camber  "  is 
covered  by  a  deck  laid  flush  with  the  upper 
deck  of  the  caisson,  when  road  or  railway 
communications  are  carried  across  the  entrance, 
and  in  order  that  the  caisson  may  enter  the  camber,  the  camber  deck  is 
caused  to  lift,  or  the  caisson  deck  to  lower.  Hauling  engines  driven  by 
hydraulic,  compressed  air,  or  electrical  power,  are  placed  at  the  farther 
end  of  the  camber  and  attached  to  the  caisson  by  chains. 

Ship  caissons,  so  called  from  some  resemblance  of  outline  to  a  ship 
(Fig.  303,  p.  468),  are  floated  into  position,  and  sunk,  by  the  admission 
of  water,  into  grooves  in  the  dock  sides  and  sills,  and  raised  again  for 
removal  by  emptying  water-ballast  tanks.  This  type  requires  no  recess  or 
machinery,  and  is  of  less  cost  than  the  sliders,  but  occupies  berthing  space 
when  removed  from  the  entrance,  and  requires  longer  time  in  handling. 
The  water-tightness  of  sliding  and  ship  caissons  is  maintained  by  the 
water  seal  which  exists  between  the  caisson  itself  and  the  masonry  of  the 
sides  and  sills  of  the  entrance.  This  is  made  by  the  contact  of  planed 
greenheart  with  fine-axed  granite,  the  depth  of  the  surfaces  in  contact 
being  from  11  to  13  inches.  This,  under  pressure  of  a  head  of  water, 
suffices  to  maintain  a  degree  of  water-tightness  which  is  with  careful 
workmanship  practically  perfect.^ 

An  important  point  in  the  comparison  between  caissons  and  gates  is 
that  the  former  act  as  bridges  capable  of  carrying  the  heaviest  traffic 

'  For  further  information  on  the  subject  of  Dock  Caissons  see  "Notes  on  Construc- 
tion in  Mild  Steel."     H.  Fidler.     Longmans'  Civil  Engineering  Series. 
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across  dock  entrances,  whereas  the  latter  must  be  supplemented  by  a 
costly  swing  bridge  to  meet  similar  requirements.  Recent  caissons  have 
been  constructed  to  carry  a  rolling  load  on  the  railway  carried  by  them 
amounting  to  36  tons  per  axle. 

Graving  Docks. — Graving,  or  dry  docks  form  part  of  the  necessary 
equipment  of  important  seaports,  for  the  execution  of  any  repairs  that 
may  be  required  by  vessels  frequenting  the  port.  The  cleaning  of  a 
ship's  bottom  after  a  long  voyage,  so  necessary  for  the  maintenance  of 
her  speed,  and  small  repairs,  may,  indeed,  be  performed  in  a  river  or 
sheltered  creek  with  a  good  tidal  rise,  by  letting  the  ship  settle  down  on 
a  timber  gridiron  with  the  fall  of  the  tide ;  but  graving  docks  are  used 
for  cleaning,  painting,  and  repairing  the  larger  class  of  vessels,  and  for 
large  repairs  to  smaller  vessels,  the  ship  being  admitted  at  high  tide 


GRAVING   DOCK. 
Fig.  300.— Plan  of  Alexandra  Graving  Dock,  Belfast. 
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from  a  river,  or  at  any  time  from  a  dock,  and  the  water  pumped  out  as 
soon  as  the  entrance  has  been  closed  by  a  caisson,  or  a  pair  of  dock- 
gates  pointing  outwards.  One  graving  dock  at  least  in  a  port  should 
be  long  enough,  and  have  a  sufficient  width  and  depth  at  the  entrance, 
to  admit  the  largest  vessel  likely  to  come  to  the  port;  and  a  long 
graving  dock  is  generally  constructed  so  that  it  can  be  divided  by  an 
intermediate  caisson  into  two  graving  docks  of  different  lengths,  for 
accommodating  smaller  vessels,  when  not  required  for  a  large  one.  As 
examples  of  some  of  the  largest  graving  docks,  may  be  cited,  the  graving 
dock  adjoining  the  Canada  Dock  at  Liverpool,  925-1  feet  available 
length,  94  feet  width  at  entrance,  and  28  feet  minimum  depth  over 
blocks  and  sill,  which  can  be  increased  to  34  feet ;  Tilbury,  875  feet  by 
70  feet,  and  31 J  feet  depth  at  high  water  of  neap  tides ;  Glasgow,  880 
feet,  by  83  feet,  by  26^  feet  at  H.W.S.T. ;  Gibraltar,  850  feet  by  95  feet 
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at  entrance  by  35^  feet  over  sill  at  L.W.S.T. ;  Southampton  (Trafalgar), 
875  feet,  by  go  feet,  by  33  feet ;  Keyham,  745  feet,  by  95  feet,  by  201^ 
feet  at  L.W.S.T.,  and  741  feet,  by  95  feet,  by  32  feet  at  L.W.S.T."; 
Belfast,  800  feet,  by  80  feet,  by  25  feet  at  high  water,  has  two  inter- 
mediate caisson  grooves  (Figs.  300,  302),  and  the  mode  of  construction 
of  side  walls  in  trenches,  and  the  form  of  ship  caisson  adopted,  are 
shown  in  Figs.  301,  303. 

Graving  docks  have  their  side  walls  formed  with  altars,  against 
which  the  shores  supporting  the  vessel  in  the  dry  dock  rest ;  and  the 
floor  slopes  slightly  from  the  centre,  along  which  the  keel  blocks  are 
laid  carrying  the  keel  of  the  vessel,  down  to  each  side,  so  that  the 
water  may  drain  off  by  side  channels  to  the  main  culverts,  from  which 
the  water  is  drawn  off  by  pumps  (Fig.  302).  Graving  docks  are  con- 
structed of  masonry,  brickwork,  or  concrete ;  and  in  North  America, 
timber  is  largely  employed,  as  being  cheaper  and  less  subject  to  injury 
from  frost  than  masonry  or  concrete.  The  altars  are  sometimes  faced 
with  granite  or  granolithic  concrete,  the  thickness  of  the  walls  and  floor 
of  the  dock  being  designed  to  resist  the  maximum  hydrostatic  pressure, 
and  the  composition  of  the  concrete  so  proportioned  as  to  render  it  as 
watertight  as  possible,  precautions  which  may  fall  short  of  their  purpose 
should  there  be  any  leakage  under  pressure  tending  to  crack  or  uplift 
the  floor  lining ;  the  remedy  usually  being  the  provision  of  drains  or 
boring  of  holes  to  relieve  the  pressure. 

The  plans  of  ports  in  Figs.  283  to  288  and  290,  exhibit  the  positions 
and  general  arrangements  of  the  graving  docks.  At  Tilbury,  the 
graving  docks  are  placed  parallel  to  the  lock,  and  extend  right  across 
the  quay  intervening  between  the  docks  and  the  tidal  basin,  so  that  in 
the  event  of  any  accident  to  the  lock,  these  graving  docks  would  afford 
a  way  of  access  to  the  docks  (Fig.  288,  p.  45 r).  In  two  cases  at  the 
Barry  Docks,  two  graving  docks  placed  end  to  end,  reached  by  a 
common  entrance  and  separated  by  an  intermediate  entrance,  have 
been  given  a  width  of  100  feet  on  the  floor  within  the  entrances,  so  as 
each  to  receive  two  vessels  side  by  side.^ 

Machinery  in  connection  with  Graving  Docks. — Brief 
reference  must  here  be  made  to  the  nature  of  the  mechanical  power 
with  which  a  modern  first-class  graving  dock  is  usually  equipped.  This 
includes  the  main  and  drainage  pumps,  the  former  for  emptying  the 
dock,  the  latter  for  freeing  the  floor  of  the  dock  from  any  accidental 
leakage  which  may  take  place  through  the  gates,  caissons  or  culverts,  or 
in  the  body  of  the  dock.  The  main  pumps  perform  a  duty  which  may 
sometimes  amount  to  upwards  of  100,000  tons  pumped  out  of  the  dock 
in  four  to  five  hours.  These  pumps  are  usually  located  in  a  pumping- 
engine  house  near  the  dock  and  connected  therewith  by  suction  culverts, 
with  discharge  culverts  into  the  sea,  these  being  controlled  by  penstocks 
or  valves,  constructed  sometimes  of  timber,  or  more  commonly  of  cast- 
iron  faced  with  gun-metal,  and  raised  or  lowered  by  machinery. 
Capstans  for  the  control  of  vessels  entering  or  leaving  the  dock  form 

'  Proceedings  Inst.  C.E.,  vol.  cxi.,  and  "  Barry  Docks  and  Railways,  Description 
of  the  Undertaking,  1898,"  plan. 
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also  an  important  item  and  are  usually  machine  driven.  The  gates  or 
caissons  at  the  dock  entrance  are  actuated  by  the  machinery  already 
described,  while  for  the  handling  of  boilers,  turbine  casings,  or  other 
heavy  machinery  in  ships  under  repair,  the  graving  dock  is  frequently 
equipped  with  locomotive  cranes,  running  on  rails  alongside,  which 
sometimes  attain  very  large  dimensions,  such  as  the  electrical  crane  at 
Southampton  Docks  lifting  50  tons  at  87  feet  radius,  the  height  of  jib 
head  at  this  radius  being  60  feet  above  ground.  Another  form  of  crane 
frequently  located  on  wharf  or  basin  walls  for  the  use  of  vessels  lying 
alongside  is  the  so-called  Giant  or  Hammer-headed  crane,  an  example 
of  which  is  found  at  Clydebank,  having  a  lifting  capacity  of  150  tons  at 
85  feet  radius,  or  80  tons  at  133  feet  radius,  on  a  tower  125  feet  high. 

The  main  and  drainage  pumps  are  most  commonly  driven  by  steam, 
but  hydraulic,  compressed  air,  or  electrical  power  is  used  for  the  other 
machinery  required,  and  the  generating  machinery  for  one  or  the  other 
of  these  powers  is  sometimes  placed  in  the  same  building  as  the  pumps. 

Maintenance  of  Depth  in  Docks. — Deposits  arising  from  the 
replenishing  of  docks  with  silt-laden  water  may  lead  to  a  reduction  in 
the  depth  unless  periodically  dredged.  To  avoid  the  inconvenience 
involved  in  dredging  operations  in  docks  crowded  with  shipping,  various 
devices  have  been  employed  to  ensure  a  supply  of  clear  water,  as  in  some 
of  the  South  Wales  ports,  from  inland  sources,  while  partial  exclusion  of 
muddy  tidal  water  is  effected  at  Antwerp  and  St.  Nazaire.  Fresh  water 
is  supplied  to  the  Alexandra  Dock,  Hull,  and  a  canal  supplies  the 
Kidderpur  Docks,  Calcutta. 

Floating  Docks. — The  modern  steel  floating  dock,  lifting  ships  by 
pontoon  displacement,  has  superseded  earlier  forms  of  lifting-dock  worked 
by  hydraulic  power.  The  need  for  periodical  examination  of  submerged 
steelwork  has  led  to  the  adoption  of  various  arrangements  of  self-docking 
pontoons,  although  designs  in  this  respect  usually  reveal  a  compromise 
between  self-docking  facilities  and  structural  rigidity.  Floating  docks 
may  be  classified  as  one-sided  docks  of  an  |__  shape,  either  "  off-shore" 
or  "  depositing,"  and  two-sided  docks  of  a  L|  shape,  either  "  sectional," 
"  bolted-sectional,"  or  of  the  "Havana"  or  "  Hansson"  type.  "Off- 
shore "  docks  are  found  at  Hamburg,  North  Shields,  Sunderland,  Cardiff, 
etc. ;  "  depositing  "  docks  at  Barcelona,  Zarate,  Sebastopol,  Vladivostock, 
etc.,  i^while  the  Bermuda  Dock  (No.  2)  of  16,500  tons,^  the  Stettin  of 
11,000,  the  New  Orleans  of  18,000,  and  the  Pola  Dock  of  15,000  tons 
lifting  capacity  are  examples  of  the  "  Havana  "  and  "  bolted-sectional" 
types,  to  which  latter  class  belong  docks  at  Trinidad,  Callao,  and 
Hamburg.  Comparisons  as  to  relative  efficiency,  safety,  durability,  and 
cost  of  maintenance  between  floating  and  graving  docks  cannot  here  be 
adequately  discussed. 

'  Proceedings  Inst.  C.E.,  vol.  clxi. 
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HARBOUR     WORKS. 

Varied  conditions  of  site  and  exposure  of  harbours,  examples — Winds,  periods 
— Waves,  motion,  transmit  force  imparted  by  wind,  height  and  length — 
Forms  of  harbours,  influence  of  local  conditions,  detached  breakwater, 
instances  ;  single  breakwater  from  shore,  instances  ;  converging  break- 
waters, with  intermediate  breakwater,  instances — Closed  harbours  on 
open  sandy  seacoasts,  examples  at  Madras,  Ymuiden,  Port  Said,  Bou- 
logne, progression  and  erosion  of  shore  due  to  breakwaters — Open 
viaducts  and  outer  breakwater  on  sandy  coasts,  to  obviate  objections  to 
closed  harbours,  at  Zeebrugge  described,  scheme  suitable  for  Madras — • 
Entrances  to  harbours,  round  breakwater,  at  Madras,  advantage  of  two 
entrances  for  large  harbours,  widths  recently  adopted— Types  of  break- 
Avaters,  three  types  defined — Rubble  or  concrete-block  mound,  nature, 
conditions,  zone  of  disturbance  of  mound,  protected  by  paving  at 
Plymouth,  objects  of  concrete  blocks  for  mound,  examples — Mound 
with  superstructure  founded  at  low  water,  provisions  against  damage, 
instances,  defects  of  system — Mound  and  superstructure  founded  below 
low  water,  increased  depth  adopted,  instances,  defects,  sloping-block 
system,  wave-breaker,  objections — Upright-wall  breakwaters,  example 
at  Dover  with  levelled  foundation  ;  concrete-bag  foundation,  instances  ; 
concrete-in-mass  within  framing  under  water,  precautions  ;  concrete 
blocks  in  caissons  at  Zeebrugge,  description,  advantages,  difficulties — 
Construction  of  superstructures  and  upright  walls,  staging  with  gantries  ; 
block-setting  Titans,  revolving  Titans — ^Remarks  on  breakwaters,  three 
types  in  construction,  causes  of  injuries  to  superstructure,  remedies, 
considerations  affecting  superstructures  and  upright-wall  breakwaters. 

Harbours  have  to  be  formed  under  very  varied  conditions  as  regards 
site  and  exposure :  in  some  places  partially  sheltered  bays  are  available, 
as  for  instance  at  Plymouth,  Cherbourg,  Genoa,  and  Barcelona;  and 
sometimes  harbours  have  to  be  constructed  on  a  perfectly  open  sea- 
coast,  as  exemplified  by  Madras,  Ymuiden,  and  Port  Said  harbours ; 
whilst  in  the  majority  of  instances,  some  sort  of  natural  shelter,  or  the 
curve  of  the  coastline,  indicates  the  most  favourable  position  for  a 
harbour,  as  illustrated  by  Holyhead,  Portland,  Dover  and  Colombo. 
The  exposure  of  a  site,  or  the  distance  of  the  nearest  coast,  known  as 
the  "  fetch,"  in  the  direction  of  the  strongest  and  most  prevalent  winds, 
determines  the  direction  from  which  shelter  is  most  needed,  and  also 
the  strength  to  be  given  to  the  breakwater  to  resist  the  impact  of  the 
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waves,  whose  size  depends  upon  the  distance  along  which  the  wind  can 
act  in  one  direction  on  the  sea,  together  with  its  force  and  duration,  and 
also  upon  the  depth  of  water  in  the  neighbourhood  of  the  coast. 

Winds. — In  designing  a  harbour,  it  is  important  to  know  the  direc- 
tion, prevalence,  and  period  of  the  strongest  winds  in  the  locality,  from 
the  quarters  in  which  the  proposed  harbour  is  open  to  the  sea.  In  the 
parts  of  the  world  where  there  are  periodical  winds,  such  as  the 
monsoons,  the  direction  and  force  of  the  winds  vary  with  great  regu- 
larity according  to  the  seasons;  and  places  in  the  track  of  hurricanes 
or  cyclones  are  liable  to  be  visited  by  these  storms  at  definite  periods 
of  the  year,  according  to  the  locality.  Even  in  Europe,  where  the 
winds  are  very  variable,  strong  gales  are  much  more  liable  to  occur  on 
the  western  and  northern  coasts  in  the  winter  months  than  at  any  other 
period  of  the  year ;  whilst  the  calmest  weather  may  be  anticipated 
between  May  and  August. 

Waves. — The  undulation  of  waves  is  due  to  a  sort  of  cycloidal 
motion  of  the  particles  of  water,  under  the  influence  of  the  wind  acting 
on  the  surface  of  the  sea,  which  makes  the  undulation  travel  in  the 
direction  in  which  the  wind  is  blowing,  without  any  transference  of  the 
body  of  water  beyond  a  slight  shifting  forward  of  the  upper  layer, 
resulting  in  a  small  raising  of  the  level  of  the  sea  on  the  coast  facing 
the  wind,  in  proportion  to  the  violence  of  the  gale  and  the  distance  it 
has  travelled  in  approximately  the  same  direction.  The  undulation,  in 
fact,  exhibits  the  transmission  of  the  force  imparted  to  the  sea  by  the 
wind,  through  the  medium  of  the  successive  revolving  particles  of  water, 
and  continues  its  onward  course  till,  on  encountering  an  obstacle,  the 
transmitted  force  manifests  itself  in  the  form  of  a  blow  against  the 
obstacle,  or  on  reaching  a  shoaling  shore,  the  undulation  resolves  itself 
into  a  breaking  wave  rushing  up  the  beach  till  the  transmitted  force  is 
spent.  Waves  begin  to  break  as  soon  as  the  diminishing  depth,  on 
approaching  the  shore,  becomes  equal  to  their  height ;  and  therefore 
waves  sometimes  break  on  passing  over  outlying  sandbanks,  before 
reaching  the  shore.  The  height  and  length  of  waves  increase  with  the 
fetch,  and  the  duration  and  force  of  the  gale ;  and  in  the  Pacific  Ocean 
off"  the  Cape  of  Good  Hope,  where  the  exposure  is  greatest,  waves  50 
feet  high,  and  from  600  to  1000  feet  long,  have  been  observed. 

The  force  of  the  blow  with  which  waves  may  strike  a  breakwater 
depends  upon  the  size  of  the  largest  wave  which  can  reach  it,  in  view 
of  the  exposure  and  the  unimpeded  depth  in  front,  and  also  upon  the 
directness  of  the  course  of  the  waves  against  the  face  of  the  breakwater ; 
and  where  breakwaters  sheltering  a  harbour  face  different  ways,  one  is 
often  exposed  to  much  heavier  blows  than  another,  owing  to  the 
greater  fetch  and  force  of  the  wind  in  a  particular  direction,  though 
the  directions  of  the  greatest  fetch  and  the  strongest  gales  may  not 
coincide. 

Forms  of  Harbours. — The  form  given  to  a  harbour  depends  on 
the  configuration  of  the  coastline,  the  extent  of  sheltered  area  required, 
the  quarter  from  which  shelter  is  needed  in  relation  to  the  coast,  and  the 
position  where  the  requisite  depth  exists,  or  can  be  obtained  by  dredging. 


FORMS   OF  HARBOURS  DEPENDENT  ON  SITES.    473 

The  site  also  suited  for  an  entrance  exercises  an  important  influence 
on  the  choice  of  form.  Thus  with  a  recessed  bay  of  adequate  size,  a 
detached  breakwater  across  the  wide  outlet  completes  the  necessary- 
shelter,  whilst  leaving  an  entrance  on  each  side  between  the  extre- 
mities of  the  breakwater  and  the  shore,  of  which  Plymouth  (Fig.  304, 
p.  474)  and  Cherbourg  harbours  afford  types ;  and  where  the  sea  is 
shallow  near  the  shore  on  each  side  of  the  outlet,  a  breakwater  may  be 
carried  out  from  each  shore,  leaving  a  central  entrance,  as  adopted  at 
Barcelona,  or  with  two  entrances  between  a  central,  detached  break- 
water and  the  ends  of  the  two  breakwaters  extending  out  from  the  shore, 
as  carried  out  at  St.  Jean  de  Luz.  In  other  cases,  a  single  breakwater 
carried  out  from  the  shore  on  one  side,  stretches  almost  across  the 
outlet  of  the  bay,  with  an  entrance  left  round  its  outer  end,  according 
to  the  design  in  progress  for  converting  Peterhead  Bay  into  a  refuge 
harbour;  or  the  breakwater  may  shelter  a  portion  only  of  a  very  large 
bay,  as  illustrated  by  Holyhead  and  Table  Bay  breakwaters,  with  an 
open  approach  beyond  the  extremity  of  the  breakwater. 

In  a  few  instances,  where  the  exposure  is  mainly  from  a  particular 
quarter,  a  single  breakwater  running  out  from  the  shore  affords  an 
adequate  shelter,  as  for  example  at  Newhaven,  Alexandria,  and  Mor- 
mugao.  Generally,  however,  a  certain  amount  of  natural  shelter  is 
improved,  and  the  sheltered  area  extended,  by  breakwaters  carried  out 
from  projecting  points  and  converging  towards  each  other,  so  as  to 
enclose  an  adequate  area  of  water,  with  the  intervention  sometimes  of  a 
detached  breakwater  for  providing  two  entrances  to  the  harbour,  which 
should,  if  possible,  face  in  different  directions,  in  order  to  give  vessels  a 
choice  of  approach  according  to  the  direction  of  the  wind.  This  latter 
arrangement  is  illustrated  by  Colombo  Harbour  (Fig.  305,  p.  474),  and 
similar  arrangements  occur  at  Portland,  Dover  and  Gibraltar ;  whilst 
Algiers  and  Oran  harbours  furnish  examples  of  converging  breakwaters 
improving  and  extending  some  natural  shelter,  a  system  very  commonly 
adopted  for  small  harbours.  A  peculiar  arrangement,  resorted  to  in  rare 
instances,  for  sheltering  the  entrance  between  two  converging  break- 
waters facing  the  open  sea,  consists  of  an  outer,  detached,  curved 
breakwater,  constructed  seawards  of  the  entrance,  and  overlapping  it 
for  some  distance  on  each  side,  with  its  concave  face  towards  the  shore, 
so  as  not  to  protect  merely  the  entrance,  but  also  an  outer  area  to  some 
extent,  and  providing  a  wide  approach  on  each  side,  as  exemplified  by 
the  harbours  of  Leghorn,  Civita  Vecchia,  and  Celte.^ 

Closed  Harbours  on  Open  Sandy  Seacoasts. — Harbours  have 
sometimes  to  be  constructed  on  the  open  seacoast  where  no  natural 
shelter  exists,  and  which  is  often  exposed  to  a  considerable  drift  of  sand 
along  the  shore,  carried  along  by  the  waves  under  the  action  of  the  pre- 
vailing winds.  Thus  at  Madras,  where  formerly  vessels  had  to  lie  off 
the  straight,  sandy  coast,  whilst  their  passengers  and  cargo  were  landed 

1  "  The  most  recent  Works  at  some  of  the  principal  British  Seaports  and 
Harbours,  Paris  Navigation  Congress,  1900,"  L.  F.  Vernon-Harcourt,  plate  2, 
fig.  3- 
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HARBOURS. 
Fig.  304.— Plymouth. 
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in  surf  boats,  a  closed  harbour  has  been  formed  by  two  breakwaters, 
3000  feet  apart,  going  out  straight  from  the  shore  for  about  3000  feet, 
and  then  converging  so  as  to  leave  an  entrance  of  only  550  feet  between 
their  extremities,  in  a  depth  originally  of  48  feet  at  low  water  (Fig.  306). 
Ymuiden  Harbour,  on  the  straight,  flat,  sandy  shore  of  the  North 
Sea,  sheltering  the  approach  to  the  Amsterdam  Canal,  is  a  somewhat 
similar  closed  harbour  on  a  larger  scale  (Fig.  261,  p.  410),  formed  by 
two  breakwaters  starting  3750  feet  apart  at  the  shore,  and  converging 
to  an  entrance  850  feet  wide,  in  a  depth  of  28  feet  at  low  water,  at  a 
distance  of  about  4600  feet  from  high-water  mark.  At  Port  Said 
Harbour,  sheltering  the  approach  channel  to  the  Suez  Canal,  also  formed 
by  two  converging  breakwaters  about  4250  feet  apart  near  the  shore, 
the  western  breakwater,  extending  into  a  depth  of  about  29  feet,  has 
been  carried  about  3500  feet  further  seawards  than  the  eastern  one,  so 
as  to  overlap  it  to  this  extent  on  the  western  side,  as  the  worst  winds 
and  all  the  drift  come  from  that  quarter  (Fig.  259,  p.  409).  The 
harbour  at  Boulogne,  of  which  only  the  south-western  half  has  been 
carried  out,  is  designed  to  have  a  fairly  square  form  like  Madras 
Harbour,  but  on  a  much  larger  scale,  though  in  shallower  water  and  far 
less  exposed,  with  an  average  width  and  length  of  about  5600  feet. 
The  scheme  includes  a  detached  outer  breakwater  in  a  line  with  the 
completed  western  outer  arm,  with  entrances  at  each  extremity  facing 
west-north-west  and  north-north-west,  having  widths  of  820  feet  and 
492  feet,  and  depths  of  about  28  feet  and  26  feet  respectively,  and 
a  north-eastern  breakwater  alongside  the  dredged  approach  channel  to 
the  port. 

In  all  the  above  examples,  the  harbours  have  been  enclosed  by 
breakwaters,  with  entrances  carried  into  the  deepest  water  available  at 
the  outer  end,  so  as  to  be  as  far  removed  as  possible  from  the  littoral 
drift  of  sand  along  the  coast,  and  consequently  facing  the  open  sea, 
except  in  the  case  of  Port  Said  Harbour,  where  the  entrance  is  protected 
from  the  west.  The  breakwaters,  however,  act  like  groynes,  and  arrest 
a  portion  of  the  sand  drifting  along  the  shore,  which  accumulates  in  the 
angle  between  the  breakwater  and  the  coastline ;  and  where  the  travel 
of  the  drift  is  almost  wholly  in  one  direction,  owing  to  a  great  predomi- 
nance of  the  wind  from  one  quarter,  the  foreshore  advances  consider- 
ably on  the  side  of  the  harbour  facing  the  strongest  winds,  and  is  eroded 
on  the  opposite  side,  on  account  of  the  diversion  of  the  drift  by  the 
windward  breakwater  preventing  the  replenishing  of  the  losses  from 
erosion  on  the  opposite  side.  Thus  the  foreshore  has  progressed  some- 
what on  both  sides  of  Ymuiden  Harbour,  which  is  exposed  to  both 
easterly  and  westerly  winds ;  whereas  at  Boulogne,  where  the  coast  is 
sheltered  from  the  east,  a  progression  of  the  shore  has  occurred  on  the 
exposed  south-western  side.  The  drift  from  the  west  at  Port  Said  is 
increased  by  the  alluvium  discharged  by  the  Nile ;  and  the  foreshore 
exhibits  a  notable  advance  since  the  construction  of  the  western  break- 
water, extending  out  into  depths  of  36  feet  some  distance  seawards  of 
the  end  of  the  breakwater ;  whilst  the  shoreline  has  advanced  on  the 
western  side  of  the  harbour,  and  has  been  eroded  to  a  similar  extent  on 
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the  eastern  side.^  The  accumulation,  however,  of  alluvium  against  the 
western  breakwater,  has  been  checked  to  some  extent  by  allowing  a 
portion  to  pass  into  the  navigable  channel  along  the  inner  face,  through 
apertures  formed  across  the  crest  of  the  breakwater,  whence  the  deposit 
is  readily  removed  by  dredging ;  and  the  advance  of  the  shore  becomes 
slower  as  it  progresses  towards  deeper  water,  and  also  because  the 
onward  motion  of  the  drift-bearing  current  is  facilitated  by  the  curved 
line  given  to  the  shore  by  the  filling  up  of  the  angle  between  the  old 
shoreline  and  the  breakwater.  Madras  Harbour  manifests  a  similar, 
but  much  more  rapid  advance  on  its  southern  side,  and  a  corresponding 
erosion  on  its  northern  side,  owing  to  the  south-west  monsoon  blowing 
with  much  greater  force  than  the  north-east  monsoon  (Fig.  306,  p.  474) ; 
and  the  drift  of  sand  along  the  shore  from  the  south  is  exceptionally 
large,  owing  to  the  heavy  s\irf  which  beats  upon  that  open  coast.  In 
most  cases,  a  sort  of  equilibrium  is  reached  after  the  shore  has  advanced 
a  certain  amount  against  a  breakwater  projecting  from  a.  sandy  coast ; 
but  at  Madras,  it  appears  probable  that  the  shore  will  gradually  creep 
out  right  to  the  end  of  the  south  breakwater ;  and  the  advance  of  the 
foreshore  on  the  south  side  has  already  reduced  the  depth  at  the 
entrance  some  feet. 

On  a  shore  exposed  to  considerable  littoral  drift,  it  appears  prefer- 
able to  give  a  breakwater  a  direction  sloping  away  somewhat  seawards 
from  the  line  of  drift,  as  carried  out  at  Ymuiden  and  Port  Said,  rather 
than  to  place  the  breakwater  at  right  angles  to  the  line  of  drift,  as 
arranged  at  Madras,  in  order  to  prevent  a  less  direct  obstacle  to  the 
travel  of  the  drift. 

Open  Viaduct  and  Outer  Breakwater  on  Sandy  Coasts. — 
Two  objections  have  been  raised  against  closed  harbours  on  sandy 
coasts,  with  an  entrance  facing  the  open  sea,  namely,  the  advance  of 
the  shore  against  the  projecting  breakwater  facing  the  direction  from 
which  the  drift  comes,  and  the  deficiency  of  shelter  inside  the  harbour 
with  waves  rolling  in  through  the  exposed  entrance  during  a  storm. 
Though  neither  of  these  objections  are  generally  as  serious  as  has  been 
sometimes  anticipated,  they  are  both  experienced  at  Madras  Harbour. 
To  obtain  better  shelter  from  onshore  gales,  and  at  the  same  time  to 
avoid  the  favouring  of  accretion  in  the  sheltered  area,  proposals  have 
been  made  from  time  to  time  to  form  an  outer  harbour  beyond  the  zone 
of  littoral  drift,  with  the  sheltering  breakwater  connected  with  the  shore 
by  an  open  viaduct.  This  arrangement  was  proposed  for  Port  Eliza- 
beth, and  partially  carried  out,  on  a  much  smaller  scale,  on  the  east 
coast  of  Ireland  near  Wexford,  for  a  steamboat  passenger  service  from 
Fishguard  in  Wales ;  ^  and  the  system  has  now  been  adopted  for  the 
harbour  constructed  at  Zeebrugge,  for  sheltering  the  approach  to  the 
Bruges  Canal,  and  also  to  serve  as  a  port  of  call  for  passing  steamers 
(Fig.  307,  p.  474).  At  Zeebrugge,  an  embankment,  protected  on  the  sea 
side  by  a  wall^  and  on  the  harbour  side  by  a  pitched  slope,  carries  two 
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lines  of  railway  out  to  low-water  markj  from  which  they  run  on  to  a 
metal  viaduct  supported  on  piles,  extending  out  into  a  depth  of  about 
20  feet  at  low  water,  and  leading  to  a  breakwater  of  concrete-blocks, 
which,  curving  round  till  it  becomes  parallel  with  the  shore,  forming  the 
harbour,  and  sheltering  the  entrance  to  the  canal,  provides  also  for  a 
quay  with  sheds  and  sidings  protected  by  a  high  parapet  on  the  sea  side' 
(Fig.  315,  p.  480).  There  is  an  open  entrance  to  the  north-east,  as  the 
site  is  fairly  sheltered  by  the  curving  coastline  from  that  quarter ;  and 
it  is  hoped  that  the  open  viaduct  will  admit  of  the  free  passage  of  the 
littoral  current  from  the  south-west  with  its  burden  of  drift,  and  that 
thus  the  sheltered  area  will  be  preserved  free  from  deposit.  This  work 
will  aiford  an  interesting  experience  as  to  how  far  it  may  be  practicable 
in  this  manner  to  form  a  sheltered  harbour  on  a  sandy  coast,  capable  of 
maintaining  its  depth  in  the  presence  of  littoral  drift.  A  certain  amount 
of  deposit  can  hardly  fail  to  take  place  within  the  sheltered  area,  from 
the  silty  sea-water  introduced  at  each  tide,  and  from  the  fringe  of  the 
littoral  current  passing  through  the  harbour ;  but  the  depth  could  be 
maintained  by  a  suction  dredger,  specially  designed  to  draw  up  a 
stream  of  silt  containing  so  little  water  as  to  be  readily  deposited  in  the 
hopper  of  the  dredger,  such  as  is  at  present  employed  for  maintaining 
the  entrance  channel  to  the  Bruges  Canal  lock,  where  the  rate  of 
deposit  amounts  to  a  layer  3^  feet  thick  in  a  year. 

If  the  drift  of  sand  along  the  Madras  shore  ceases  at  a  moderate 
distance  from  high-water  mark,  it  would  have  been  possible  to  cross  the 
littoral  current  with  two  open  viaducts  at  the  sides  of  a  wide  harbour, 
leading  to  an  outer  breakwater  parallel  to  the  coast  along  its  central 
portion,  and  curving  round  towards  each  end  to  join  the  viaducts,  with 
ah  entrance  placed  conveniently  for  vessels,  and  facing  the  least-exposed 
quarter  fulfilling  this  condition.  By  this  arrangement,  the  large  advance 
of  the  shore  to  the  south,  and  the  threatened  invasion  of  the  harbour 
by  the  drift  might  have  been  avoided,  and  a  better  sheltered  harbour 
secured. 

Entrances  to  Harbours. — It  has  already  been  pointed  out  that 
with  single  breakwaters  protecting  partially  sheltered  bays  or  recesses 
in  the  coastline,  a  wide  approach  is  generally  available  round  the  end 
of  the  breakwater,  of  which  Portland  Harbour,  previously  to  its 
further  enclosure,  furnished  an  instance.  Where,  however,  harbours 
are  enclosed  by  breakwaters,  the  entrances  are  restricted  in  width  to 
what  is  necessary  for  the  safe  entrance  of  vessels ;  for  a  wide  entrance 
facing  an  exposed  quarter,  especially  if  the  harbour  is  small  and  the 
water  deep  at  the  entrance,  admit  waves  large  enough  to  disturb  the 
tranquillity  of  the  harbour.  Thus  Madras  Harbour,  with  an  entrance 
of  the  moderate  width  of  550  feet,  is  inconveniently  disturbed  during 
storms  by  waves  rolling  in  from  the  open  sea,  owing  to  the  exposure  of 
the  entrance,  the  depth  of  about  40  feet  in  which  it  is  situated,  and  the 

'  Proceedings  Inst.  C.E.,  vol.  cxxxvi.  plate  5,  figs.  2  and  4  ;  and  "Construction 
du  Mole  du  Port  d'Escale  de  Zeebrugge,  Congres  de  Navigation,  Paris,  igoo," 
J.  Nyssens-Hart  and  C.  Piens,  plates  I  and  2. 
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comparatively  small  area  for  the  waves  to  expand  over  in  entering  the 
harbour.  Vessels  necessarily  require  a  wider  entrance  where  its  position 
is  exposed  than  where  it  is  sheltered ;  whereas  a  wide  entrance  affects 
the  tranquillity  of  a  harbour  in  proportion  to  its  exposure.  These  con- 
flicting interests  can  only  be  reconciled  by  so  placing  the  entrance  that, 
without  interfering  with  the  access  of  vessels,  it  may  not  directly  face 
the  most  exposed  quarter.  Two  entrances  facing  in  different  directions 
may  with  great  advantage  be  provided  at  large  enclosed  harbours ;  fo"r 
this  provision  is  very  convenient  for  vessels ;  and  two  openings  produce 
little  additional  disturbance  in  the  harbour,  on  account  of  their  different 
exposure. 

The  widths  adopted  recently  for  the  entrances  to  important  harbours 
range  between  about  500  and  800  feet ;  for  the  entrance  to  the  new 
harbour  of  moderate  size  at  the  mouth  of  the  River  Wear,  is  480  feet 
wide ;  the  entrances  between  the  new  breakwaters  enclosing  the  north 
side  of  Portland  Harbour,  to  protect  it  from  night  attacks  by  torpedo 
vessels,  are  each  700  feet  in  width;  the  entrances  to  Colombo  Harbour 
are  700  and  800  feet  wide  (Fig.  305,  p.  474)  ;  and  the  widths  designed 
for  the  entrances  to  Dover  and  Boulogne  harbours  are  600  and  800 
feet,  and  492  and  820  feet,  respectively.  The  entrance,  moreover, 
to  the  new  harbour  constructed  at  Havre,  has  been  given  a  width  of 
656  feet. 

Types  of  Breakwaters.' — There  are  three  distinct  types  of 
breakwaters,  namely,  a  rubble  or  concrete-block  mound;  a  mound 
surmounted  on  the  top  by  a  solid  masonry  or  concrete  superstructure, 
constituting  a  mixed  type  of  breakwater ;  and  a  vertical  wall,  built  up 
solid  from  the  bottom  to  the  top  without  any  mound.  The  choice  of 
type  depends  on  the  materials  available  at  the  site  where  the  breakwater 
is  to  be  constructed,  the  depth  of  the  sea  at  the  site,  and  the  nature  of 
the  sea-bottom.  In  the  first  type,  there  is  no  quay  or  means  of  access 
along  the  breakwater ;  the  second  type,  which,  though  variable  in  form, 
is  the  most  common,  has  generally  a  quay  of  some  kind,  usually  on  the 
superstructure  protected  by  a  parapet  wall,  but  sometimes  formed  on 
the  inner  side  of  the  mound  under  the  shelter  of  the  superstructure,  as 
at  Marseilles  and  Trieste ;  whilst  the  third  type  has  a  readily  accessible 
quay  on  the  top  of  the  wall,  sheltered  to  some  extent  by  a  promenade 
or  parapet  wall  (Figs.  308  to  315,  p.  480). 

Rubble  or  Concrete-block  Mound  Breakwaters. — The  rubble 
mound  is  the  simplest  form  of  breakwater,  consisting  merely  of  rubble 
stone  tipped  into  the  sea  from  barges,  or  from  waggons  running  along 
staging,  in  a  definite  line,  till  it  emerges  out  of  water,  the  mound  being 
consolidated  and  its  slopes  regulated  by  the  action  of  the  waves.  This 
system  of  construction  is  only  applicable  where  large  quantities  of  stone 
can  be  readily  obtained  from  neighbouring  quarries,  as  for  instance  at 
Plymouth  (Fig.  308,  p.  480),  Portland,  and  Table  Bay ;  and  the  amount 
of  stone  required  increases  rapidly  with  the  depth,  the  exposure,  and  the 
rise  of  tide.  At  an  exposed  site,  the  large  waves  draw  down  the  mound 
to  a  very  flat  slope  on  the  sea  side ;  and  as  the  waves  act  on  the  mound 
from  several  feet  below  low  water  up  to  a  few  feet  above  high  water, 
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the  scope  of  their  action  is  greater  in  proportion  to  the  tidal  range.  In 
order  to  reduce  the  effect  of  this  disturbing  action,  the  largest  stones  are 
laid  on  the  sea  slope  of  the  mound ;  but  during  storms,  the  waves  in 
recoiling  are  liable  to  draw  down  the  stones  on  the  exposed  face,  or, 
dashing  over  the  breakwater  at  high  tide,  to  carry  over  the  stones  near 
the  top  on  to  the  inner  slope  of  the  mound,  so  that  very  exposed  rubble 
mounds  often  need  replenishing,  after  a  severe  storm,  with  fresh  stone 
on  the  top  and  upper  sea  slope.  The  cross  section  of  the  Plymouth 
breakwater  shows  what  a  flat  slope  is  formed  by  the  waves  on  a  mound 
exposed  to  the  Atlantic  (Fig.  308,  p.  480) ;  and  the  upper  part  of  the 
mound  has  been  protected  by  a  granite  paving  set  in  cement,  to  reduce 
the  erosion  of  the  mound  by  the  breaking  waves. 

As  a  rubble  mound  uses  up  a  large  quantity  of  stone,  especially  in 
deep  water  and  an  exposed  position,  occupies  a  wide  space  on  the  sea- 
bed, and  is  liable  to  disturbance,  large  concrete  blocks  have  been 
substituted  for  stone,  or  employed  on  the  sea  slope  and  top  of  the 
mound,  where  stone  is  deficient,  as  at  Port  Said  (Fig.  260,  p.  409),  or 
where  the  depth  is  considerable,  as  at  Algiers,  where  the  steep  slope  of 
the  large  concrete  blocks  on  the  sea  face  effects  a  large  saving  of 
material ;  or  where  increased  stability  is  secured,  and  greater  rapidity 
in  construction  attained  by  adopting  concrete  blocks  for  the  outer  half 
of  the  mound,  as  carried  out  at  Alexandria  (Fig.  309,  p.  480).  The  con- 
crete blocks  are  constructed  within  timber  frames  on  shore,  and  after  being 
left  for  a  sufficient  time  to  set,  are  carried  out  to  their  site  on  the  deck 
of  barges ;  and  the  lower  blocks  of  the  mound  are  tipped  into  the  sea 
from  an  inclined  plane  on  the  barge ;  whilst  the  blocks  near,  and  above 
the  water-level,  are  lifted  from  the  barge  and  deposited  on  the  mound 
by  a  floating,  steam  derrick.  Large  blocks  of  concrete  are  usually  lifted 
by  means  of  lewis  bolts  passing  through  holes  formed  in  the  blocks 
when  manufactured  J  but  at  Alexandria,  the  blocks  were  slung  from 
angular  pieces  of  iron  embracing  the  corners  of  the  block,  which  could 
be  readily  released  by  the  pull  of  a  rope,  enabling  forty  to  fifty  20-ton 
blocks  to  be  deposited  by  the  derrick  in  a  day,  so  that  the  breakwater, 
nearly  two  miles  long,  was  constructed  at  the  very  rapid  rate  of  almost 
a  mile  in  a  year. 

Rubble  mound  breakwaters  abroad  have  been  frequently  formed  of 
sorted  materials  placed  in  the  mound  according  to  their  sizes,  the 
smallest  materials  constituting  the  core  of  the  mound,  and  increasing  in 
size  on  approaching  the  outside,  a  method  which  involves  sorting  the 
materials,  but  adjusts  the  sizes  of  the  rubble  to  their  exposure  in  the 
mound,  the  largest  rubble  being  placed  on  the  outer  slope.  Concrete 
blocks,  besides  being  stable  at  a  steeper  slope  than  ordinary  rubble, 
and  consequently  economizing  both  materials  and  space,  possess  the 
advantage  of  being  able  to  be  increased  in  size  in  proportion  to  the 
exposure  of  the  site. 

Mound  with  Superstructure  founded  at  Low  Water. — A 
solid  superstructure  placed  on  a  mound  protects  the  top  of  the  mound 
from  the  action  of  the  waves,  serves  to  form  a  quay  or  shelter,  and 
reduces  the  mass  required  for  the  mound  in  proportion  to  the  depth  at 
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which  it  is  commenced.  In  the  earher  examples  of  this  mixed  type 
of  breakwater,  the  superstructure  was  commonly  founded  on  a  rubble 
mound  at  low  water  of  spring  tides ;  and  this  level  has  been  adopted 
for  founding  the  superstructures  of  the  breakwaters  in  progress  at  Havre 
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on  a  rubble  mound ;  whilst  the  Boulogne  breakwater  furnishes  a  fairly 
recent  example  of  a  superstructure  founded  some  feet  above  low  water. 
In  exposed  places,  however,  the  experience  of  severe  storms  soon  proved 
that  the  heavy  waves  breaking  on  the  rubble  mound  and  dashing  against 
the  superstructure,  lowered  the  rubble  mound  in  front  of  the  sea  face  in 
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their  recoil,  and  threatened  to  undermine  the  superstructure.  This 
result  was  guarded  against,  either  by  raising  the  rubble  mound  against 
the  face  of  the  superstructure,  reaching  up  to  high  water  at  the  Holyhead 
and  inner  Portland  breakwaters,  and  making  it  up  again  with  fresh 
deposits  of  stone  as  it  was  lowered  by  the  waves  ,•  or  more  effectually, 
by  laying  an  apron  of  large  concrete  blocks  on  the  top  of  the  mound 
along  the  sea  face  of  the  superstructure,  as  carried  out  at  Cherbourg  and 
Genoa,  or  a  covering  of  concrete  blocks  deposited  at  random  over  the 
sea  slope  of  the  mound,  as  for  instance  adopted  at  Marseilles  (Fig.  310), 
and  Oran  breakwaters ;  or  a  combination  of  the  two,  as  exemplified 
by  the  Boulogne  and  Havre  breakwaters.  In  some  of  the  more  recent 
breakwaters  on  the  Italian  coasts,  the  concrete  blocks  covering  the 
rubble  mound  down  to  the  limit  of  the  possible  disturbing  action  of  the 
waves,  have  been  laid  in  regular  courses  stepping  back  from  the  face 
of  the  slope,  of  which  the  outer  breakwater  at  Civita  Vecchia,  in  deep 
water,  is  a  good  example  (Fig.  311);  for  this  arrangement  has  proved 
more  stable  than  concrete  blocks  thrown  pell  mell  on  the  slope,  owing 
to  the  blocks  resting  on  a  flat  bed  and  offering  less  surface  to  the  impact 
of  the  waves. 

Marseilles  breakwater  provides  an  instance  of  a  quay  formed  on  the 
inner  part  of  the  mound,  bounded  by  a  quay  wall  on  the  harbour  side, 
and  sheltered  by  the  superstructure  founded  at  sea-level  (Fig.  310); 
and  the  quays  on  the  Holyhead  and  inner  Portland  breakwaters  are 
similar  in  principle.  At  Cherbourg,  St.  Jean  de  Luz,  Leghorn,  Boulogne, 
and  Havre,  the  quay  is  formed  on  the  top  of  the  wide,  solid  super- 
structure, and  sheltered  by  a  parapet  on  the  sea  side,^  resembling  the 
form  commonly  given  to  the  quay  of  upright-wall  breakwaters  (Figs.  313 
and  314). 

The  defects  of  this  form  of  the  mixed  type  of  breakwater  are  similar 
in  two  respects  to  those  of  mound  breakwaters,  which  it  much  resembles, 
namely,  that  it  requires  a  large  amount  of  materials,  and  that  its  sea 
slope  is  subject  to  disturbance  by  breaking  waves,  unless  covered  by 
large  blocks.  Moreover,  though  the  superstructure  protects  the  top  of 
the  mound  on  which  it  rests,  and  prevents  the  materials  on  the  sea 
slope  and  at  the  top  from  being  carried  over  by  the  waves  into  the 
harbour,  it  increases  the  force  of  the  recoil  of  the  waves,  and  is  liable  to 
be  undermined  unless  the  mound  in  front  of  its  toe  is  effectually 
protected  by  an  apron  of  large  blocks.  Accordingly,  though  the  amount 
of  materials  required  is  somewhat  reduced  in  this  form  of  breakwater  by 
the  adoption  of  a  superstructure,  as  compared  with  a  simple  mound,  the 
sea  slope  has  to  be  more  strongly  protected  in  proportion  to  the 
protection  afforded  to  the  quay ;  and  therefore  the  main  advantage  of 
this  form,  over  a  mound  breakwater,  consists  in  the  provision  of  a  quay 
and  means  of  access  to  the  end  of  the  breakwater. 

Mound  and  Superstructure  founded  below  Low  Water. — 
A  more  efficient  method  of  providing  against  the  disturbance  of  the 
mound  and  the  undermining  of  the  superstructure,  consists  in  stopping 
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the  mound  at  a  depth  at  which  it  is  not  liable  to  be  disturbed  by 
wave-action,  and  founding  the  superstructure  on  the  mound  at  this  level. 
The  depth  to  which  the  wave  disturbance  extends,  increases  with  the 
exposure  of  the  site ;  and  the  low  level  of  the  mound  necessitates  the 
construction  of  a  considerable  portion  of  the  superstructure  below  low 
water,  where  the  ordinary  method  of  connecting  the  blocks  together  by 
mortar  cannot  be  resorted  to. 

When  this  form  of  breakwater  was  first  introduced,  with  the  object 
of  avoiding  the  erosion  of  the  rubble  mound  and  the  undermining  of  the 
superstructure,  and  also  of  reducing  the  amount  of  materials,  it  was 
supposed  that  wave-action  ceased  at  about  12  feet  below  low  water; 
but  extended  experience  has  proved  that  the  action  is  felt,  in  exposed 
situations,  at  considerably  greater  depths.  Thus  the  breakwater  at 
Alderney,  exposed  to  the  Atlantic,  was  commenced  with  its  super- 
structure founded  at  low  water  of  spring  tides,  and  the  rubble  raised 
against  its  sea  face  up  to  about  half-tide  level ;  the  foundation  of  the 
superstructure,  as  the  breakwater  progressed,,  had  soon  to  be  carried 
down  to  12  feet  below  low  water,  which  towards  the  outer  part  settled 
on  the  mound  to  about  17  feet  ielow  low  water,  and  had  to  be  pro- 
tected by  frequent  deposits  of  stone ;  and  the  head,  in  a  depth  of 
130  feet  at  low  tide,  was  founded  24  feet  below  low  water,  which  was 
increased  to  30  feet  by  settlement.^  The  solid,  concrete-block  super- 
structure of  the  outer  portion  of  the  south-west  breakwater  at  Colombo, 
exposed  to  the  south-west  monsoon,  founded  for  about  iioo  feet  at 
16  feet  below  low  water,  and  protected  by  rubble  and  two  rows  of 
concrete  in  bags  on  the  sea  slope,  was  eventually  carried  down  to  20  feet 
below  low  water  along  the  outer  half  of  the  breakwater,  and  the  pier- 
head to  23f  feet;  and  the  superstructure  of  the  north-west  breakwater, 
subsequently  constructed,  has  been  taken  down  to  305  feet,  and  pro- 
tected near  its  base,  on  the  sea  face,  by  rubble  overlaid  with  concrete  in 
bags  (Fig.  312,  p.  480).^  Lastly,  the  breakwater  at  Peterhead,  which, 
commencing  as  an  upright  wall  on  a  rocky  bottom,  is,  in  deeper  water, 
founded  on  a  rubble  base,  was  designed  to  be  founded  at  a  depth  of  30 
feet  below  low  water,  but  as  during  a  storm  in  1898,  disturbance  was 
found  to  take  place  at  36^  feet,  the  superstructure  was  founded  at  43 
feet  below  low  water.  The  Detached  Mole  at  Gibraltar  in  a  less  exposed 
situation  is  founded  on  a  rubble  mound  at  36  feet  below  low  water. 

This  type  of  breakwater  is  adopted  where  the  depth  is  considerable, 
or  the  sea-bottom  is  soft  or  easily  eroded.  In  securing,  however,  the 
mound  from  disturbance,  and  the  superstructure  from  undermining,  the 
superstructure  becomes  the  weak  point  of  the  system  ;  for  besides 
sharing  with  other  superstructures  the  liability  to  considerable  settlement 
on  a  high  rubble  mound,  which  its  weight  due  to  its  greater  height 
increases,  its  blocks  below  low  water,  being  unconnected  by  mortar,  are 
liable  to  be  displaced  in  detail.     The  unequal  settlement  on  a  high, 

'  Proceedings  Inst.  C.E.,  vol.  xxxvii.  p.  61,  and  plates  3  and  4. 

^  Journal  of  the  Society  of  Arts,  December  15,  1899,  pp.  85  and  86  ;  and  "  Recent 
Works  at  British  Seaports  and  Harbours,  Paris  Navigation  Congress,  rgoo," 
plate  2,  figs.  8,  9,  and  10. 
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yielding  mound,  which  occurs  in  building  out  the  superstructure  in 
stepped,  bonded  courses,  as  the  weight  is  increased  at  the  inner  end  of 
the  length  in  progress  by  raising  the  wall  to  its  full  height,  tends  to 
dislocate  the  wall  more  or  less  below  low  water,  and  to  produce  cracks 
in  the  connected  masonry  above  low  water,  which  are  readily  enlarged 
by  the  waves  during  storms. 

In  constructing  several  breakwaters  of  the  mixed  type,  as  for  instance 
at  Gibraltar,  Simons  Bay,  Karachi,  Mormugao,  and  Colombo,  settlement 
on  a  rubble  mound  has  been  provided  against  by  depositing  the  blocks 
for  the  superstructure  on  a  slope,  in  a  succession  of  transverse,  uncon- 
nected sections  inclined  outwards  towards  the  bottom,  as  shown  in 
Fig.   316,   with  the  rows  of  blocks  sloping  sufficiently  back   on  the 
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Fig.  316.— Superstructure  on  Rubble  Mound,  with  Caisson  for  commencement 

of  Work. 
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preceding  rows  as  not  to  be  liable  to  tip  over  forwards,  and  yet  not  so 
much  as  to  prevent  each  section  settling  independently.  In  the  earlier 
designs  of  this  type,  as  at  Madras  and  Karachi,  two  unconnected  rows  of 
concrete  blocks  were  used  with  a  vertical  joint  between  them.  This 
was  seen  to  be  liable  to  displacement  and  has  been  superseded  in  later 
examples  by  a  system  of  break  of  bond  throughout,  combined,  as  at 
Gibraltar,  with  the  use  of  concrete  joggles  whereby  the  blocks  are 
mortised  and  tenoned  to  each  other,  the  superstructure  being  capped, 
after  settlement  has  ceased,  by  concrete  in  mass,  with  or  without  a 
parapet  wall,  joggled  and  tied  by  steel  rails  to  the  blockwork  below. 
At  Colombo  the  sections  are  connected  together  from  top  to  bottom  by 
vertical  grooves  formed  in  the  sides  of  the  blocks  and  filled  with  concrete 
in  bags  serving  as  dowels,  but  in  other  examples  the  sections  are 
independent,  and  free  to  take  up  any  unequal  settlement,  movement  in 
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a  transverse  direction  being  prevented  by  the  capping.  At  Gibraltar 
the  sloping  block  construction  gives  place,  at  the  heads,  to  a  horizontal 
system  forming  an  abutment  to  the  sloping  blocks. 

The  superstructures  of  the  outer  arms  of  the  Madras  breakwaters, 
facing  the  open  sea,  when  reconstructed  after  their  overthrow,  on  the 
eve  of  completion,  during  a  cyclone  in  1881,  were  protected  on  the  sea 
side  by  a  mound  of  concrete  blocks,  termed  a  wave-breaker,  deposited 
at  random  on  the  rubble  mound.  The  original  superstructure  was  under- 
mined in  places  by  the  waves,  though  founded  at  a  depth  of  22  feet 
below  low  water,  so  that  the  rubble  mound  needed  some  protection 
against  the  recoil  of  the  waves  near  the  sea  face  of  the  superstructure  ; 
but  the  wave-breaker  is  mainly  intended  to  break  up  the  waves  before 
they  reach  the  superstructure,  and  thus  preserve  the  superstructure.  A 
similar  wave-breaker  was  adopted  at  Mormugao,  for  protecting  the 
superstructure  constructed  after  the  damage  to  the  Madras  breakwaters 
had  occurred,  and  was  introduced  at  Ymuiden  to  secure  the  upright-wall 
breakwaters  there  against  a  similar  injury.  A  mound  of  concrete  blocks, 
however,  is  a  costly  and  indirect  method  of  using  a  large  quantity  of 
additional  material  for  strengthening  the  superstructure ;  and  it  would 
be  preferable  to  add  directly  to  the  strength  of  the  superstructure,  by 
connecting  the  blocks  as  previously  described,  and  widening  it  if 
necessary,  and  to  increase  its  stability  by  carrying  the  foundations  lower 
down,  or  by  protecting  the  sea  slope  of  the  mound  near  its  face  with 
concrete  blocks  or  bags,  according  to  the  system  developed  at  Colombo. 

Upright-wall  Breakwaters. — Where  the  depth  is  not  too  great, 
and  the  bottom  is  rocky,  or  firm  enough  to  be  readily  protected  from 
scour  by  a  layer  of  rubble,  a  breakwater  may  advantageously  be  built  up 
from  the  bottom  in  the  form  of  a  thick,  fairly  upright  wall.  This 
arrangement  reduces  the  amount  of  material  required  to  a  minimum ;  it 
avoids  all  danger  of  unequal  settlement  upon  a  yielding  mound,  and  the 
erosion  of  the  mound  by  waves  breaking  on  it ;  but  it  involves,  like  the 
deep  superstructures  of  the  mixed  type,  the  building  of  a  considerable 
height  of  wall  under  water,  necessitating  special  care  and  contrivances 
for  rendering  the  wall  compact,  and  for  preventing  unconnected  blocks 
being  forced  out  by  the  sea ;  for  when  once  a  hole  is  formed  in  a 
structure  in  the  sea,  it  is  rapidly  enlarged  by  waves  in  storms. 

One  of  the  earliest  applications  of  this  system  was  at  the  west 
breakwater  at  Dover,  known  as  the  Admiralty  Pier,  extending  out  from 
the  shore  into  a  depth  of  about  35  feet  at  low  water  of  spring  tides, 
where  the  chalk  bottom  was  levelled  by  men  in  a  diving-bell,  and  the 
wall  was  built  of  bonded  courses  of  concrete  blocks  laid  by  the  same 
means  up  to  low  water,  where  granite  ashlar  facing  was  introduced,  and 
eventually  concrete-in-mass  for  the  upper  part  of  the  backing  (Fig.  314, 
p.  480).  The  same  system  of  construction  has  been  used  for  the  large 
extensions  which  now  constitute  the  enclosed  naval  harbour  at  Dover, 
with  the  exception  that  concrete  blocks  faced  with  granite  rubble 
masonry  have  been  used  in  place  of  granite  ashlar ;  and  the  weight  of 
the  concrete  blocks  has  been  increased  from  about  8  tons  used  at  the 
commencement,  up  to  20  tons  in  the  East  or  Prince  of  Wales  Pier,  and 
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a  maximum  of  42  tons  in  the  extensions ;  whilst  in  addition  to  being 
bonded,  the  blocks  are  connected  together  by  dowels  at  their  sides.  An 
apron  of  concrete  blocks  on  the  chalk  bed,  along  the  face  of  the  wall, 
protects  the  toe  of  the  breakwater  from  being  undermined  by  the  scour 
of  the  currents. 

The  levelling  of  the  foundation  under  water  with  the  requisite 
exactness  to  lay  the  blocks  uniformly  throughout,  is  a  costly  and  slow 
process  even  in  chalk ;  and,  accordingly,  the  irregular  granite  bottom 
on  which  a  portion  of  the  south  breakwater  at  Aberdeen  was  built,  was 
levelled  with  concrete  in  bags  to  receive  the  foundation  course  of  blocks, 
and  was  extended,  in  constructing  the  north  breakwater,  to  a  series  of 
layers  of  50-ton  concrete  bags  carried  up  to  a  little  above  low  water,  in 
place  of  blocks,  upon  which  the  upper  part  of  the  breakwater,  formed  of 
concrete-in-mass  deposited  within  framing,  was  constructed.  The  latter 
system,  dispensing  with  the  laying  of  any  blocks  under  water,  was 
followed  for  the  Newhaven  breakwater,  where  100-ton  concrete  bags 
were  deposited  from  a  specially-constructed  hopper  barge,  extending 
across  the  full  width  of  the  breakwater,  raising  the  base  above  low  water, 
on  which  the  concrete-in-mass  upper  portion  was  erected  (Fig.  313, 
p.  480).  The  jute  cloth  enclosing  the  concrete,  protects  it  from  wash 
during  its  passage  through  the  water ;  and  sufficient  cement  oozes  out 
from  the  bags,  under  pressure,  to  join  the  bags  together  in  a  solid  mass. 

In  the  absence  of  funds  for  providing  an  expensive  plant,  small 
breakwaters  for  sheltering  fishery  harbours  have  sometimes  been  con- 
structed in  a  solid  mass,  on  a  firm  bottom,  by  depositing  concrete  within 
timber  framing,  raised  up  to  low  water  by  lowering  the  concrete  in  a 
closed  skip  with  a  movable  bottom,  through  the  water,  to  the  sea-bed,  or 
to  the  top  of  the  concrete  previously  deposited,  and  then  opening  the 
flaps  of  the  skip  and  releasing  the  concrete.  By  this  means,  the  concrete 
is  shielded  as  far  as  practicable  from  the  wash  of  the  water  in  the  process 
of  being  deposited ;  and  the  timber  framing,  lined  with  jute  sacking, 
protects  the  mass  of  concrete  from  currents  and  waves  till  it  has  set 
thoroughly,  when  the  framing  is  removed  for  the  construction  of  another 
length  of  breakwater.  The  breakwater  is  raised  to  its  full  height  by 
concrete-in-mass  brought  up  in  layers,  within  framing,  on  the  top  of  the 
subaqueous  concrete,  thereby  forming  the  breakwater  in  a  solid  block 
not  liable  to  be  disturbed  by  the  sea ;  but  as  a  long,  continuous  length  of 
concrete  is  liable  to  crack  at  intervals  when  exposed  to  changes  of  tem- 
perature, it  is  advisable  to  form  the  concrete-in-mass  above  low  water 
with  vertical  joints,  from  about  15  to  30  feet  apart,  so  as  to  provide  for 
expansion  and  contraction,  and  to  avoid  the  formation  of  unsightly 
irregular  cracks  across  the  breakwater.  The  concrete  below  low  water 
must  be  made  with  a  larger  proportion  of  Portland  cement  than  the 
concrete  above,  to  allow  for  loss  from  wash,  and  with  small  stones  to 
ensure  the  compactness  of  the  mass ;  but  the  concrete  deposited  out  of 
water  may  with  advantage  have  large  stones  embedded  in  the  central 
mass,  away  from  the  face  where  a  rendering  of  strong  Portland  cement 
mortar  should  be  introduced.  The  bottom  along  the  sea  face  and  end 
of  the  breakwater,  except  where  it  consists  of  hard  rock,  should  be 
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protected  by  an  apron  of  concrete  in  bags  against  possible  erosion  by 
currents  or  recoiling  waves. 

The  breakwater  at  Zeebrugge,  for  forming  a  harbour  at  the  entrance  to 
the  Bruges  Canal,  and  intended  to  serve  also  as  a  quay,  has  been  formed 
by  a  sea  wall  and  harbour  wall  with  intermediate  filling.  Each  wall  is 
brought  up  from  the  bed  of  the  sea  to  above  low  water,  by  a  single  row 
of  concrete  blocks  of  2500  to  3000  tons,  which  were  constructed  within 
iron  caissons  erected,  and  partially  filled  with  concrete,  in  the  dry  bed  of 
the  canal,^  landwards  of  the  lock,  before  the  canal  was  filled  with  water, 
and  have  now  been  floated  out  one  by  one  in  calm  weather,  and  sunk  in 
position  by  the  admission  of  water;  after  which,  the  block  is  completed 
by  filling  up  the  caisson  with  concrete  (Fig.  315,  p.  480).  The  firm  sea- 
bottom,  on  which  the  caissons  are  stranded,  is  levelled  where  necessary 
beforehand  by  small  rubble ;  and  a  layer  of  rubble  is  deposited  along- 
side the  sea  face  of  the  blocks  of  the  sea  wall,  to  protect  them  from  being 
undermined.  The  narrow,  outer  portion  of  the  breakwater  beyond  the 
quay  (Fig.  307,  p.  474)  is  constructed  from  the  bottom,  up  to  35  feet 
above  low  water,  by  a  single  row  of  still  larger  blocks,  formed  in  caissons, 
82  feet  long,  29J  feet  wide,  and  28|  feet  high,  and  weighing  about  4400 
tons  when  completed;  and  upon  these  foundation  blocks^  5 5-ton  blocks 
are  lowered  and  bedded  in  mortar  to  form  the  upper  part  of  the  break- 
water.^ This  is  a  large  extension  of  the  system  first  successfully  employed 
for  forming  the  lower  portion  of  the  superstructure  of  the  western  break- 
water protecting  the  mouth  of  the  Nervion,  founded  on  a  rubble  base, 
i6i  feet  below  low  water,  with  blocks  of  1400  tons  towed  out  in  caissons 
when  partially  formed  (Fig.  227,  p.  377),  after  the  attempt  to  construct  a 
superstructure  founded  at  low-water  level  on  a  mound  of  large  concrete 
blocks  laid  upon  a  rubble  base,  had  failed  in  two  successive  winters  at 
that  very  exposed  site.  The  value  of  the  system  consists  in  the  formation  of 
the  foundations  of  a  breakwater  with  very  large  blocks  capable  of  resisting 
a  very  heavy  sea,  constructed  under  more  favourable  conditions  than  can 
be  attained  by  other  systems  of  laying  foundations  under  water  in  the 
open  sea  :  but,  on  the  other  hand,  there  is  some  difficulty  in  placing  such 
large  blocks  in  the  exact  line  and  perfectly  level ;  and  very  calm  weather 
is  required  for  the  operation  of  towing  out  and  sinking  the  blocks  in 
position,  which,  moreover,  are  not  perfectly  secured  till  filled  with  concrete. 

Construction  of  Superstructures  and  Upright  Walls  for 
Breakwaters. — Formerly,  the  superstructures  of  the  mixed  type  of 
breakwater,  and  also  upright-wall  breakwaters,  were  constructed  by  means 
of  staging  carried  out  into  the  sea  along  the  line  of  the  proposed  structure. 
In  moderate  depths,  the  staging  was  serviceable  in  the  tipping  of  the 
mound  of  a  composite  breakwater,  as  well  as  in  the  construction  of  the 
superstructure  by  carrying  travelling  gantries  for  handling  the  stones  or 
blocks,  as  exemplified  by  the  Holyhead  and  inner  Portland  breakwaters, 
where  trucks  conveyed  the  stone  direct  from  the  quarries.  Massive 
staging,  consisting  of  steel  girders  on  Tasmanian  blue-gum  piles,  and 
carrying  powerful  gantries,  was  also  used  at  Dover  Harbour  Extension 

'  Proceedings  Inst.  C.E.,  vol.  cxxxvi.  plate  5,  figs.  5  to  7. 

'  "Construction  du  Mole  du  Port  d'Escale  de  Zeebrugge,  Congres  de  Navigation, 
Paris,  1900,"  J.  Nyssens-Hart  and  C,  Piens,  plate  2. 


BLOCKS  DEPOSITED  BY  OVERHANGING    TITANS.    487 

Works.  Such  staging  is  costly  and  like  other  Harbour  Plant  exposed  to 
loss  or  damage  by  storms. 

Where  the  depth  is  considerable,  or  where  local  conditions  require  it, 
rubble  mounds  are  sometimes  deposited  from  hopper  barges  towed  to 
the  site,  as  at  Alderney  and  at  the  Detached  Breakwater  at  Portland. 
In  the  latter  case  the  rubble  was  tipped  direct  from  the  truck  lowered 
down  the  inclines  from  the  quarries  into  specially  designed  hopper  barges, 
by  powerful  steam  cranes. 

In  order  to  expedite  the  progress  of  the  works,  and  to  avoid  the 
injuries  to  which  staging  is  subject  in  exposed  situations,  overhanging 
block-setting  cranes,  called  "  Titans,"  were  introduced,  which,  travelling 
along  the  completed  breakwater,  can  set  blocks  from  the  outer  end  of 
the  finished  work,  and  can  be  run  back  into  shelter  on  the  approach  of  a 
storm  ^  (Fig.  317,  p.  488).  Simultaneously  with  the  introduction  of  Titans, 
the  sloping-block  system  of  construction  for  superstructures  on  a  rubble 
mound  was  adopted,  reducing  the  amount  of  overhang  necessary,  as 
compared  with  horizontal  courses  which  have  to  be  carried  out  in  steps 
in  advance.  The  earlier  Titans  could  only  travel  forwards  and  back- 
wards on  the  breakwater,  though  admitting  a  sufficient  lateral  movement 
of  the  trolley,  from  which  the  block  was  suspended  at  its  proper  slope, 
to  enable  two  rows  of  blocks  to  be  laid  side  by  side.  Later  Titans, 
however,  have  been  constructed  which  can  swing  round  on  a  ring  of 
rollers  placed  on  the  top  of  the  travelling  truck  which  carries  the  Titan, 
and,  consequently,  have  a  greatly  increased  range  of  work,  being  able 
not  only  to  lay  blocks  in  advance  of  the  breakwater,  but  also  to  deposit 
large  blocks  or  concrete  bags  for  forming  an  apron  along  the  sea 
face.  Titans  of  this  type  were  used  in  the  construction  of  Gibraltar 
Detached  Mole,  the  commencement  of  this  work  in  the  open  sea,  and 
without  staging,  being  made  by  the  sinking  of  a  steel  caisson  filled  with 
concrete,^  of  sufficient  dimensions  to  enable  the  erection  of  the  first 
Titan  to  be  completed,  when  it  proceeded  to  make  its  own  road  by  the 
deposit  of  sloping  blockwork,  Fidler's  Patent  Block-Tilting  Gear  being 
used  for  this  purpose  (Fig.  316).  By  this  means  room  was  made  for 
the  erection  of  a  second  Tiian  working  in  the  opposite  direction.  Each 
Titan  lifted  a  proof  load  of  45  tons  at  75  feet  radius.  The  Peterhead 
Titan  (Fig.  317),  laying  50  ton  blocks  in  horizontal  courses,  lifts  a  proof 
load  of  62^  tons  at  100  feet  radius.  Titans  at  Colombo  and  South 
Shields  lift  proof  loads  of  42  tons  at  60  feet,  and  45  tons  at  75  feet 
respectively.  All  the  examples  cited  are  worked  by  steam  power  and 
are  provided  with  motions  for  lifting,  slewing,  racking  in  and  out,  and 
self-propelling,  together  with  hydraulic  brakes  for  lowering  heavy  loads. 
Electrical  power  is  occasionally  employed,  as  in  the  Titans  used  at  the 
mouth  of  the  Nervion  and  at  Zeebrugge. 

Remarks  on  Breakwaters. — All  the  three  types  of  breakwaters 

'  Proceidings  Inst.  C.E.,  vol.  Ixxxvii.  plate  2,  figs.  10  and  11. 

^  For  detailed  information  as  regards  this  caisson,  see  "Notes  on  Construction 
in  Mild  Steel."     Longmans'  Civil  Engineering  Series. 

^  Mimoires  de  la  Sociite  des  Inghiieurs  Civils  de  Frame,  1900  (2),  p.  87  ;  and 
"  Harbours  and  Docks,"  plate  8,  fig.  8. 
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described  above  are  still  carried  out  for  sheltering  harbours ;  for  the  rubble 
mound  has  been  quite  recently  used  for  enclosing  the  northern  end  of 
Portland  Harbour  against  night  attacks  by  torpedo  vessels,  and  is  the 
system  adopted  for  the  northern  breakwater  constructed  at  Colombo  for 
sheltering  the  harbour  from  the  north-east  monsoon;  breakwaters  of 
the  mixed  type,  of  mound  and  superstructure,  have  been  used  at  Havre, 
Gibraltar  Detached  Breakwater,  Colombo  north-west  breakwater,  and 
Peterhead,  with  their  superstructures  founded  at  low-water,  and  36, 
36,  and  43  feet  below  low  water  of  spring  tides,  respectively;   and 

REVOLVING   TITAN. 
Fig.  317. — Laying  Blocks  in  Horizontal  Courses. 
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upright-wall  breakwaters  have  been  employed  at  Dover  and  Zeebrugge. 
In  all  breakwaters,  the  portion  exposed  to  the  direct  stroke  and  recoil 
of  the  waves  is  the  most  subject  to  injury ;  and  the  zone  of  this  action  is 
increased  in  proportion  to  the  tidal  rise,  and  its  influence  in  proportion 
to  the  exposure.  Mound  breakwaters  require  their  exposed  sea  slope 
to  be  protected  by  large  blocks,  or  smooth  pitching  in  cement. 

The  most  vulnerable  part  of  a  superstructure,  or  of  an  upright-wall 
breakwater,  is  at  low-water  level,  and  for  a  few  feet  below,  especially 
where  settlement  occurs,  or  a  comparatively  narrow  sea  wall  is  adopted, 
with  rubble  filling  between  it  and  the  harbour  wall, — a  somewhat  common 
practice  in  former  days,  and  even  followed  along  the  first  1326  feet  of 
the  south-west  breakwater  at  Colombo.  The  blocks  at,  and  below  low 
water,  have  open  joints,  into  which  air  penetrates  on  the  recoil  of  a  wave, 
and  also  fills  any  cavities  behind  due  to  settlement  or  other  causes ;  and 
then  the  succeeding  wave,  compressing  the  air  inside,  leads  to  the  gradual 
forcing  out  of  a  block  by  the  pressure  from  behind  on  the  retreat  of  each 
wave  during  a  storm,  unless  the  weight  of  the  blocks  above,  or  its  con- 
nection with  adjacent  blocks  by  joggles  or  dowels,  prevents  this  move- 
ment.    When  once  a  face-stone  has  been  drawn  out,  the  enlargement  of 
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the  hole  by  the  sea,  and,  in  the  case  of  a  narrow  sea  wall,  the  piercing  of 
the  wall  and  the  scooping  out  of  the  rubble  filling,  resulting  in  a  breach 
through  the  breakwater,  merely  depends  upon  the  duration  of  the  gale. 
These  injuries  may  be  avoided,  by  making  the  superstructure  or  upright 
wall  solid  throughout,  with  blocks  laid  as  close  together  as  practicable ; 
by  laying  the  blocks  in  sloping  rows  to  prevent  irregular  settlement,  and 
consequent  dislocation  of  the  superstructure  on  a  high  rubble  mound ; 
and  by  connecting. the  blocks  under  water  firmly  together  by  joggles  and 
dowels,  and  giving  the  wall  only  a  slight  batter  so  as  to  throw  the  weight 
of  the  upper  part  of  the  wall  on  to  the  lower  face-blocks.  The  stroke 
also  of  the  waves  against  the  superstructure  or  upright  wall  may  be  some- 
what reduced,  when  the  provision  of  a  quay  is  not  required,  by  raising 
the  wall  only  just  sufficiently  high  to  shelter  the  harbour,  and  dispensing 
with  a  parapet,  so  that  the  upper  part  of  the  waves  may  pass  harmlessly 
over  the  wall  into  the  harbour,  instead  of  dashing  against  the  breakwater ; 
and  the  recoil  of  the  waves  is  also  thereby  reduced.  The  most  certain 
way,  however,  of  securing,  in  a  moderate  depth  of  water,  the  portion  of 
a  superstructure  or  upright  wall  below  low  water  from  injury,  is  by 
forming  the  whole  of  the  subaqueous  part  of  the  work  of  very  large 
concrete  blocks,  which,  with  the  upper  part  laid  in  mortar,  constitute 
masses  too  heavy  to  be  disturbed  by  the  sea,  as  effected  for  a  composite 
breakwater  at  the  mouth  of  the  Nervion,  and  for  an  upright-wall  break- 
water at  Zeebnigge. 

Though  superstructures  founded  at  low  water  upon  a  protected 
rubble  mound  may  prove  stable  in  fairly  sheltered  situations,  such  as 
Havre  and  Boulogne,  it  is  evident,  from  the  experience  at  the  western 
breakwater  at  the  mouth  of  the  Nervion,  and  the  breakwater  at  St.  Jean 
de  Luz,  that  this  arrangement  is  not  suited  for  very  exposed  sites,  even 
when  the  rubble  mound  is  capped  with  large  concrete  blocks.  It  appears, 
accordingly,  expedient,  in  the  case  of  the  mixed  type  of  breakwater,  to 
found  the  superstructure  at  a  sufficient  depth  for  the  mound,  protected  by 
an  apron  of  concrete  bags,  not  to  be  disturbed  by  the  sea,  which  can  readily 
be  carried  out  by  modern  block-setting  Titans,  or  in  moderate  depths, 
and  under  suitable  conditions,  by  large  caisson  blocks  towed  out  to  the 
site,  and  also  to  adjust  the  width  of  the  superstructure  to  its  exposure. 

Undoubtedly  the  upright  wall  provides  the  most  satisfactory  and 
stable  type  of  breakwater  on  a  firm  bottom,  and  in  a  moderate  depth 
of  water ;  but  a  breakwater  built  up  in  courses  on  a  levelled  bed,  like  the 
breakwaters  at  Dover,  is  costly ;  concrete-bag  foundations  up  to  low 
water  require  to  be  very  carefully  laid,  and  necessitate  special  plant ; 
whilst  subaqueous  foundations  formed  with  concrete  deposited  by  skips 
within  framing,  though  economical  for  moderate  depths,  demand  the 
greatest  care  in  execution  to  avoid  injury  to  the  concrete  by  the  wash 
of  the  sea.  The  large  increase,  however,  in  the  size  of  blocks  laid  by 
Titans,  combined  with  their  much  more  efficient  connection  together 
under  water,  the  formation  of  large  monoliths  of  concrete  deposited 
in  a  heap  of  bags,  and  in  mass  within  framing,  and  the  construction 
and  placing  in  position  of  large  blocks  within  steel  caissons,  have 
added  greatly  to  the  stability  of  breakwaters  in  exposed  situations. 


CHAPTER   XXX. 
LIGHTING    COASTS    AND    CHANNELS. 

Sites  of  lighthouses,  on  land,  on  isolated  rocks,  materials  employed — ■ 
Foundations  of  rock  lighthouses,  arrangements,  connections  of  rock  and 
stones  of  tower,  provisions  at  New  Eddystone  for  expediting  work — 
Arrangements  for  building  rock  hghthouses — Forms  of  rock  lighthouses, 
batter,  cylindrical  base  at  New  Eddystone  and  Bishop  Rock — Internal 
arrangements  of  rock  lighthouses,  cost — Lights  exhibited  from  light- 
houses, electric  light,  gas,  oil,  distinguished  by  flashes  of  concentrated 
rays,  increased  rate  of  rotation,  flashes  at  Cape  Bdar,  Eddystone,  and 
Bishop  Rock,  intensity  of  electric  arc  lights — Fog  signals  at  lighthouses, 
bells,  explosions ;  sirens,  range  of  sound  —  Screw-pile  lighthouses, 
instances — Beacons,  materials  employed,  methods  of  construction, 
instances  founded  under  water — -Lights  on  beacons,  with  compressed 
oil  gas,  provided  with  flashing  lights,  power — Light-ships,  means  of 
increasing  stability  —  Lights  on  light-ships,  suspended  lamp  with 
improved  stability,  illuminant  and  power,  flashing  light — Light-giving 
buoys,  objects,  instances  of  use,  stable  type  for  exposed  sites,  power  of 
light,  details. 

Lighthouses  are  erected  on  headlands,  islands,  and  rocks  in  the  sea, 
to  guide  the  mariner  as  to  his  position  and  course  at  night,  and  to  warn 
him  of  his  approach  to  the  coast  and  the  neighbourhood  of  outlying 
reefs ;  and  they  are  also  placed  on  pierheads,  and  at  the  mouths  of 
navigable  rivers,  to  mark  the  entrance  to  harbours,  and  to  direct  vessels 
into  river  channels,  two  leading  lights  being  often  so  placed  as  to 
appear  in  line  when  a  vessel  is  following  its  proper  course  towards  the 
entrance  channel.  The  erection  of  lighthouses  on  land,  or  to  indicate 
the  entrance  to  ports,  presents  no  difificulty ;  and  the  chief  points  to  be 
determined  in  such  cases  are,  the  height  and  power  of  the  light,  which 
settle  its  range  of  visibility,  its  distinguishing  characteristic,  and  with 
leading  lights,  their  most  suitable  relative  positions  and  arrangements 
to  guide  and  warn  the  pilot ;  whilst  with  very  high  lighthouse  towers  in 
very  open,  and  consequently  exposed  positions,  such  as  the  tower 
recently  constructed  on  Vierge  Island  off  the  north-western  part  of  the 
French  coast,  with  a  height  of  about  270  feet  and  a  base  of  ^2^  feet 
diameter,  their  stability  under  very  vehement  blasts  of  wind  has  to  be 
secured,  by  giving  them  an  ample  base  on  a  solid   foundation,   and 
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building  them  of  the  strongest  masonry  set  in  cement  mortar.  Light- 
houses, however,  which  have  to  be  built  on  isolated  rocks  in  the  sea  at 
some  distance  from  the  coast,  both  to  guide  and  warn  vessels,  offer 
considerable  difficulties  in  their  foundations  and  lower  courses,  in 
proportion  to  the  lowness  in  level  of  the  rock,  and  the  exposure  and 
depth  of  the  sea  at  the  site. 

Rock  lighthouses  are  generally  constructed  of  granite,  as  being  the 
hardest  available  stone ;  and  liglithouses  on  land  are  usually  built  of 
masonry  or  iron ;  whilst  concrete-in-mass  was  employed  for  the  Corbiere 
Lighthouse  on  a  high  rock  projecting  from  the  coast  of  Jersey,  and  also 
for  the  Stannard's  Rock  Lighthouse  in  Lake  Superior. 

Foundations  of  Rock  Lighthouses. — The  outlying  rock  on 
which  it  is  proposed  to  erect  a  lighthouse  in  the  sea,  has  to  be  carefully 


Fig.  318.— Eddystone. 
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Fig.  320.— Bishop  Rock. 
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surveyed,  so  that  the  area  available  for  the  foundations,  the  general 
configuration  of  the  rock,  and  the  levels  of  its  various  parts,  with 
reference  to  low  water  of  spring  tides,  may  be  accurately  known ;  and 
these  data  enable  a  design  for  the  lighthouse  tower  to  be  prepared. 
The  rock  has  then  to  be  dressed  in  steps  and  levelled  to  receive  the 
foundation  stones,  the  lowest  stones  being  first  laid,  and  carried  up  in 
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courses  stepping  up  in  the  rock  over  an  increasing  portion  of  the  area, 
till  at  last,  on  rising  above  the  highest  level  of  the  rock,  complete 
circular  courses  can  be  laid.  Though  some  lighthouses  in  the  Great 
Lakes  of  North  America  have  been  founded  on  reefs  under  water,  by 
enclosing  the  area  within  a  cofferdam  or  a  wrought-iron  casing,  and 
pumping  out  the  water,  this  system  would  not  be  feasible  on  irregular 
rocks,  very  limited  in  area,  and  in  an  exposed  situation  in  the  open  sea : 
and  therefore  generally  the  whole  of  the  area  of  the  isolated  rock  on 
which  a  lighthouse  tower  has  to  be  founded,  should  be  above  the  lowest 
low  water,  to  enable  the  foundation  stones  to  be  cemented  to  the  rock. 
Fortunately,  rocky  shoals  in  the  sea,  having  resisted  the  action  of  the 
surf  for  an  indefinite  period,  are  composed  of  the  hardest  strata ;  and, 
accordingly,  though  troublesome  for  preparing  the  foundations,  they 
afford  a  very  firm  base  for  lighthouse  towers. 

Whilst  the  rock  is  being  prepared  to  receive  the  foundation  courses, 
the  stones  are  dressed  in  the  work-yard  to  the  exact  sizes  for  their 
position  in  the  tower,  and  numbered.  The  stones  in  the  lower  courses, 
besides  being  set  in  cement,  are  dovetailed  together,  both  horizontally 
and  vertically  (Figs.  319  and  321,  p.  491);  and  the  lowest  courses  are 
often  connected  with  the  rock  by  vertical  bolts  fixed  firmly  into  holes 
bored  in  the  rock,  and  passing  through  the  foundation  stones,  which 
are  further  secured  by  their  beds  being  sunk  below  the  level  of  the 
surrounding  rock.  The  benched  dressing  of  the  lowest  part  of  the  rock 
foundation,  for  which  blasting  cannot  be  employed  for  fear  of  shaking 
the  adjacent  rock,  and  the  laying  and  fixing  of  the  lowest  stones, 
necessarily  constitute  the  most  tedious  part  of  the  work,  especially  where 
the  foundations  approach  low-water  level  and  the  site  is  exposed ;  for 
the  possibility  of  working  at  all  on  the  rock,  depends  on  the  conjunction 
of  calm  weather  with  low  water  of  spring  tides.  To  facilitate  this  work, 
the  foundations  of  the  new  Eddystone  Lighthouse  were  enclosed  by  a 
brick  cofferdam  set  in  quick-setting  Roman  cement,  7  feet  high  (Fig.  318, 
p.  491);  and  a  granite  ashlar  platform  was  built  up  in  the  centre  to  10  feet 
above  low  water  of  spring  tides.  The  enclosure,  moreover,  was  divided 
into  three  sections  by  three  radial  walls,  out  of  each  of  which  the  water 
was  pumped  successively  through  two  hoses  in  connection  with  pumps 
on  the  attendant  steamer,  as  soon  as  the  tide  had  fallen  to  the  level 
of  the  top  of  the  brick  cofferdam.  The  central  platform  afforded  a 
landing-place  for  the  men  on  a  falling  tide,  where  they  were  in  readiness 
to  commence  work  on  the  rock  at  the  earliest  possible  time  ;  the  first 
section  pumped  dry  afforded  an  earlier  opportunity  of  starting  work 
than  would  have  been  otherwise  possible ;  and  the  shelter  of  the  coffer- 
dam enabled  the  work  to  be  continued  till  the  tide  rose  again  above 
the  dam,  or  to  be  carried  on  in  the  most  sheltered  section  when  the 
wash  of  the  sea  prevented  work  on  the  windward  side. 

Arrangements  for  building  Rock  Lighthouses. — As  the  work- 
yard  where  the  stones  are  dressed  is  on  land,  and  often  many  miles 
from  the  site  of  the  lighthouse,  the  stones  have  to  be  conveyed  by 
vessels  to  the  locality.  In  some  recent  cases,  the  steamer  carrying  the 
stone  has  served  also  for  accommodating  the  workmen,  and  for  landing 
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the  stones.  In  the  case  of  the  Beachy  Head  New  Lighthouse^  a  granite 
tower  was  founded  on  the  chalk  foreshore  about  700  feet  from  the  cHfif 
and  surmounted  by  a  first  order  lantern,  the  focal  plane  being  103  feet 
above  high  water.  The  depot,  work-yard,  and  workmen's  barracks  were 
situated  on  the  summit  of  the  cliff,  about  433  feet  above  low  water,  and 
communication  was  established  by  means  of  a  cable-way  from  the  depot 
to  temporary  staging  23  feet  above  high  water  of  spring  tides.  By 
these  means  workmen  and  materials  were  conveyed  up  and  down. 

Forms  of  Rock  Lighthouses. — Lighthouse  towers  have  generally 
been  given  a  curved  batter  on  the  face,  so  as  to  spread  out  more 
rapidly  towards  the  base,  and  thus  secure  as  large  an  area  at  the 
foundations  as  the  rock  conveniently  affords;  though  occasionally  a 
straight  batter  has  been  adopted  in  lighthouses  of  moderate  height,  to 
suit  special  conditions.  The  curved  batter,  however,  though  affording 
the  most  stable  form  of  tower,  has  been  found  to  favour  the  upward 
run  of  the  waves,  which  eventually  rising  still  higher  as  spray  over  the 
lantern,  have  occasionally  hidden  the  light  for  several  seconds  at  the 
Bell  Rock  Lighthouse,  as  well  as  at  the  old  Eddystone  and  Bishop 
Rock  lighthouses.  Accordingly,  in  rebuilding  the  two  latter  lighthouses, 
the  lower  parts  of  the  towers  have  been  made  cylindrical,  up  to  2-j  feet 
above  high  water  of  spring  tides  at  the  new  Eddystone  Lighthouse,"-  and 
23  feet  at  Bishop  Rock  Lighthouse,^  which  is  exposed  to  a  still  heavier 
sea  than  the  Eddystone  (Figs.  3r8  and  320,  p.  491) ;  and  this  cylindrical 
base  causes  the  waves  to  divide  and  break,  and  thus,  though  receiving 
heavier  strokes  itself,  checks  the  waves  from  running  to  the  same  extent 
up  the  tower.  The  cylindrical  base  is  44  feet  in  diameter  at  the  Eddy- 
stone, and  41  feet  at  the  Bishop  Rock,  and  its  top  forms  a  very  con- 
venient platform,  for  landing  stores ;  and  in  each  case,  the  lighthouse 
tower,  with  a  curved  batter,  starts  from  the  top  of  the  cylindrical  base, 
having  a  bottom  diameter  of  36  feet  at  the  Eddystone,  and  32  feet  at 
the  Bishop  Rock. 

Internal  Arrangements  of  Rock  Lighthouses. — To  strengthen 
the  tower  where  most  exposed  to  the  stroke  of  the  waves,  it  is  brought 
up  solid  for  some  distance,  according  to  the  exposure  of  the  site  and  the 
height  of  the  tower.  Thus,  with  the  exception  of  the  small  hollow 
required  for  the  water-tank,  the  Eddystone  Lighthouse  has  been  carried 
up  solid  from  its  foundation  to  a  height  of  25^  feet  above  high  water  of 
spring  tides,  and  the  Bishop  Rock  Lighthouse  47  feet  above  high  water. 
The  entrance  to  the  lighthouse  is  placed  on  the  top  of  the  solid  portion, 
and  is  reached  from  below  by  a  metal  ladder  fixed  to  the  side  of  the 
tower  ;  and  the  several  rooms  for  the  stores,  and  the  accommodation  of 
the  lightkeepers,  are  arranged  in  floors  above,  the  service  room  for  the 
lamps  being  placed  just  below  the  lantern  (Figs.  318  and  320,  p.  491). 
The  rooms  are  generally  made  of  the  same  size,  the  thickness  of  the  walls 
being  gradually  reduced  upwards  by  the  batter  of  the  tower ;  and  they 
are  commonly  reached  by  a  light  iron  staircase  at  the  side  of  each  room. 

'  Proceedings  Inst.  C.E.,  vol.  Ixxv.  plate  2. 
'  Ibid.,  vol.  cviii.  plate  4,  fig.  3. 
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A  cornice  at  the  summit  of  the  tower  provides  a  gallery  round  outside 
the  lantern,  which,  at  the  Eddystone  Lighthouse,  has  two  fog  bells 
suspended  from  its  under  side;  and  a  copper  lightning-conductor, 
extending  from  the  top  down  to  below  low  water,  secures  the  structure 
from  being  damaged  by  lightning. 

The  cost  of  rock  lighthouses  ranges  from  about  i8j'.  to  ^£2  per  cubic 
foot  of  contents. 

Lights  exhibited  from  Lighthouses. — The  intensity  given  to 
a  light  placed  in  the  lantern  at  the  top  of  the  lighthouse,  is  determined 
by  the  importance  of  the  light  for  shipping,  and  the  facilities  for  its 
production.  Electricity,  gas,  mineral  oil,  and  colza  oil  are  all  used  as 
illuminants  for  lighthouse  lamps ;  but  the  electric  arc  light  is  restricted 
to  very  important  headlands,  such  as  St.  Catherine's,  the  southernmost 
point  of  the  Isle  of  Wight,  and  Cape  Gris-Nez  on  the  French  coast,  where 
a  very  powerful  light  is  so  important  that  its  cost  is  a  secondary 
consideration,  and  ample  space  is  available  for  generating  the  electricity. 
Gas  has  also  been  adopted  for  several  lights  on  land ;  and  mineral  oil  is 
used  for  a  great  number  of  lighthouses  on  shore.  Colza  oil,  on  the 
contrary,  is  ordinarily  employed  for  rock  lighthouses,  owing  to  its  being 
less  readily  inflammable  than  mineral  oil,  and  the  importance  of  avoiding 
any  chance  of  fire  in  such  isolated  buildings  as  rock  lighthouses. 

The  power  of  the  light  is  greatly  intensified  by  concentrating  the 
rays  emitted  from  the  lamp  by  means  of  panels  of  lenses,  so  constructed 
and  placed  as  to  direct  the  light  in  one  line  (Fig.  322) ;  and,  by  causing 
the  optical  apparatus  to  revolve,  the  concentrated  ray  sweeps  successively 
the  different  points  of  the  horizon.  Moreover,  by  varying  the  rate  of 
rotation,  and  the  times  of  the  duration  of  the  light  and  of  the  intervening 
obscuration,  a  distinctive  character  can  be  given  to  each  light,  so 
that  the  sailor  does  not  merely  see  the  light,  and  has  to  judge  from 
the  position  of  his  ship  what  light  it  is,  but  the  light  exhibited,  by  its 
succeeding  periods  of  light  and  darkness  peculiar  to  itself,  informs 
him  which  the  lighthouse  is  as  indicated  on  the  charts,  and  prevents  the 
possibility  of  one  lighthouse  being  mistaken  for  another,  which  in 
former  days  was  occasionally  the  cause  of  shipwrecks.  Formerly,  the 
rate  of  rotation  was  slow,  and  the  character  of  the  light  was  wholly 
determined  by  the  length  of  duration  of  the  light  and  dark  periods ;  and 
in  some  cases,  coloured  lights  were  introduced  to  differentiate  more 
clearly  between  the  various  lights.  Eventually,  however,  as  coloured 
lights  have  much  less  intensity  than  white  light,  shorter  flashes  in  groups 
were  adopted,  with  a  longer  interval  of  obscuration  between  each  group, 
affording  greater  scope  for  varying  the  character  in  order  to  distinguish 
each  light.  Finally,  the  rotation  of  the  optical  apparatus  has  been 
greatly  facilitated  by  making  its  circular  outer  rim  float  in  a  correspond- 
ing annular  bath  of  mercury,  enabling  the  rotation  to  be  effected  with 
little  power,  and  at  a  speed  ranging  from  25  seconds  down  even  to 
5  seconds.  This  notable  augmentation  of  the  speed,  by  diminishing  the 
duration  of  the  lightning  flashes,  in  France,  towards  the  necessary  limit 
for  perception,  estimated  at  yq  second,  has  reduced  the  number  of 
panels  of  lenses  required  for  each  flash,  and  enabled  lenses  of  large 
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surface,  and,  consequently,  increased  power,  to  be  introduced,  materially 
increasing  the  intensity  of  the  flashes. 

The  optical  apparatus  of  Cape  B^ar  Lighthouse  is  shown  in  Fig.  322, 
which  completes  a  revolution  in  20  seconds,  and  emits  a  group  of  three 
flashes,  each  lasting  ot  second,  with  intervals  between  each  flash  of 
3'9  seconds,  and  an  interval  of  ii'g  seconds  between  each  group; 
whilst  the  power  of  the  flash  amounts   to    237,500  candles,  with   an 


LIGHTHOUSE    LENSES. 
Fig.  322.— Three-flash  Light  at  Cape  Bear. 
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incandescent  light  derived  from  petroleum  vapour.*  The  Eddystone 
Lighthouse  exhibits  flashes  in  groups  of  two,  at  intervals  of  2 1  seconds, 
each  flash  lastmg  2-|  seconds  with  an  interval  of  4  seconds  between  the 
two ;  and  a  revolution  occupies  3  minutes,  with  six  groups  of  flashes. 
The  light  in  this  case  consists  of  two  superposed  burners,  fed  with  colza 
oil,  having  a  combined  intensity  of  1900  candles,  which  is  increased  by 
the  optical  apparatus  to  79,000  candles  for  the  flashes.^  The  Bishop 
Rock  Lighthouse  exhibits  five  similar  groups  of  double  flashes,  of 
4f  seconds'  duration,  with  4|-  seconds'  interval  between  the  flashes,  in  a 
revolution  lasting  5  minutes ;  and  the  light  produced  by  two  superposed 
burners  fed  by  heavy  mineral  oil,  gives  out  flashes  having  an  intensity  of 
170,500  candles.  The  advantage  of  these  superposed  burners  is  that 
they  enable  the  intensity  of  the  light  to  be  doubled  in  foggy  weather; 
whilst  in  clear  weather, only  one  burner  is  used,  and  is  worked  considerably 

'  "Notices  sur  les   Appareils   d'Eclairage,  Modeles  et  Dessins,   exposes  par  le 
Service  des  Phares,"  Paris,  1900,  pp.  33,  36,  and  37. 

2  "The  Admiralty  List  of  Lights,  Part  I.,  The  British  Islands,"  1900,  p.  10. 
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below  its  maximum  intensity,  thereby  emitting  about  one-third  of 
the  power  of  the  light  available  in  foggy  weather.  In  rebuilding  the 
Eddystone  and  Bishop  Rock  lighthouses,  the  range,  as  well  as  the  power 
of  these  important  guiding  lights  was  increased,  by  making  the  focal 
plane  of  the  new  Eddystone  61  feet  higher  than  that  of  Smeaton's 
lighthouse,  and  by  raising  the  focal  plane  of  the  Bishop  Rock  light 
36  feet. 

Far  greater  intensity  can  be  attained  for  shore  lights  by  the  adoption 
of  the  electric  arc  light,  than  could  possibly  be  exhibited  from  rock 
lighthouses,  as  exemplified  by  the  two  most  powerful  electric  lights  on 
the  French  coast,  established  at  Cape  Gris-Nez  and  Eckmiihl,  with  a 
maximum  intensity  in  each  case  of  28,500,000  candles. 

Fog  Signals  at  Lighthouses. — Mist  and  fog  greatly  diminish,  in 
proportion  to  their  thickness,  the  penetration  through  them  of  the  most 
powerful  lights ;  and  the  electric  light  is  more  affected  in  this  respect, 
in  relation  to  its  intensity,  than  other  lights,  owing  to  the  large  propor- 
tion of  rays  towards  the  violet  end  of  the  spectrum  in  its  composition, 
which  are  more  rapidly  cut  off  by  fog  than  the  red  rays.  Sounding 
signals  have,  accordingly,  to  be  provided  to  replace  as  far  as  practicable 
the  more  or  less  obscured  lights,  and  for  use  during  the  day  in  very 
thick  weather.  Bells  have  been  hung  for  this  purpose  on  several  rock 
lighthouses,  as,  for  instance,  at  the  new  Eddystone  (Fig.  318,  p.  49.1) ; 
but  the  explosion  of  charges  of  gun-cotton,  suspended  from  the  top  of  a 
curved  steel  rod  attached  to  the  lantern,  was  adopted  as  the  fog  signal 
at  the  rebuilt  Bishop  Rock  Lighthouse,  in  place  of  the  former  bells,  as 
well  as  at  some  other  rock  lighthouses,  and  has  proved  a  more  efficient 
warning  than  bells. 

The  most  powerful  fog  signal  consists  of  the  blasts  of  a  siren  trumpet, 
actuated  by  compressed  air  at  a  pressure  of  from  20  to  28  lbs.  per 
square  inch;  and  the  deep  note  produced  by  326  vibrations  per  second 
has  been  found  very  suitable,  and  is  heard  further  off  than  a  high  note 
with  the  same  expenditure  of  air.  With  a  consumption  of  about  14 
cubic  feet  of  air  per  second,  a  siren  with  a  drum  of  6  inches  in  diameter 
has  been  found  to  give  the  best  results.^  The  most  powerful  sirens 
cease  sometimes  to  be  audible  beyond  2  sea-miles ;  but  their  range 
extends  generally  to  at  least  4  sea-miles,  and  under  favourable  conditions 
may  be  much  greater.  There  is  not  generally  sufficient  space  available 
at  rock  lighthouses  for  the  establishment  of  a  siren  with  its  necessary 
machinery,  though  the  rock  lighthouse  of  Ar-men,  on  the  west  coast  of 
France,  has  been  provided  with  a  siren  on  an  adjacent  rocky  projection; 
but  sirens  are  important  adjuncts  to  the  principal  lighthouse  stations  on 
seacoasts. 

By  grouping  the  strokes  on  a  bell,  the  explosion  of  charges  of  gun- 
cotton,  and  the  blasts  of  a  siren,  with  definite  intervals,  corresponding 
to  the  flashes  of  the  lights,  lighthouses  are  characterized  by  sounds  in 
the  same  manner  as  by  flashes. 

>  "Notices  sur  les  Appareils  d'Eclairage,  Modeles,  et  Dessins,''  Paris,  1900, 
pp.  154  and  157. 
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SCREW-PILE    LIGHTHOUSE. 
Fig.  323.— Walde,  near  Calais. 


Screw-Pile  Lighthouses. — Where  a  sandy  shoal  lies  near  the 
track  of  vessels,  a  light  structure  has  sometimes  been  erected  on  iron 
screw-piles  carried  well  down  into  the  sand,  from  the  top  of  which  a 
light  is  exhibited  to  mark  the  shoal.  A  structure  of  this  kind  was 
erected  many  years  ago  on  the  Maplin  Sands  in  the  Thames  estuary ; 
whilst  the  Walde  Lighthouse  (Fig.  323)  was  similarly  constructed  on  a 
sandy  beach  to  the  north-east  of  Calais;  and  numerous  lighthouses  of 
this  type  mark  shoals  along  the  coasts  of  the  United  States.  The  round, 
slender  piles  offer  little  opposition  to  waves;  and  the  system  is  con- 
venient for  marking  soft  shoals 
close  to  the  shore  in  somewhat 
sheltered  positions,  but  would 
not  be  suitable  for  sandbanks 
in  deeper  water  in  the  open  sea. 

Beacons.  —  Minor  shoals, 
somewhat  out  of  the  proper 
track  of  vessels,  are  often  indi- 
cated by  beacons,  constructed 
of  open  ironwork,  or  solid  in 
masonry,  brickwork,  concrete, 
and  even  occasionally  neat  ce- 
ment. Beacons  are  generally 
built  on  detached  reefs  which 
emerge  out  of  water  at  low  tide, 
but  whose  position  requires  to 
be  indicated  at  high  water.  The 
construction  of  these  beacons  is 
readily  accomplished  where  the 
rock  is  not  near,  or  below  low 
water,  nor  very  exposed.  In 
France  formerly,  these  beacon 
towers  were  built  of  masonry ;  but 
about  twenty  years  ago  Portland 
cement  concrete,  deposited  with- 
in framing,  was  adopted,  as  being 
quicker  in  building,  less  liable  to 
injury  in  construction,  and  enabling  the  work  to  be  carried  out  by  sailors 
alone.  Subsequently,  the  circular  form  of  tower  was  abandoned,  as  the 
framing  for  it  was  not  suited  for  resisting  the  waves,  and  was  otherwise 
inconvenient ;  and  the  concrete  was  deposited  within  octagonal  timber 
framing  (Fig.  324,  p.  498),  fastened  at  the  corners  by  vertical,  cast-iron 
corner  pieces,  with  a  groove  on  each  side  in  which  the  boards  of  the 
framing  slide  and  are  kept  firmly  in  place.^  The  lower  and  more  exposed 
portion  of  these  concrete  beacons  was  made  with  a  large  proportion  of 
cement,  to  augment  its  strength;  and  subsequently,  in  erecting  beacons  for 
the  first  time  on  rocks  below  low  water,  cement  mortar  has  been  employed. 
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'  "Notices  sur   les  Appareils  d'Eclairage,  Modeles   et  Dessins,"  Paris, 
pp.  283,  285,  and  301. 
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Fig.  324.— Grande- 
Vinotiere. 
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and,  finally,  neat  Portland  cement  for  the  portion  under  water,  deposited 
within  a  dam  of  cement  bags,  and  more  recently  within  a  framing  of 
stiffened  wire  gauze,  by  skips  provided  with  holes  at  the  top  for  admit- 
ting water  to  the  cement  during  its  descent.  The  foundation  of  the 
Grande- Vinoti^re  beacon,  on  a  reef  off  the  coast  of  Finistfere,  shown  in 
Fig.  324,  was  built,  in  1896,  of  neat  Portland  cement  deposited  under 
the  shelter  of  a  dam  of  sacks  of  quick-setting  cement ;  whilst  the  mass 
of  the  beacon  was  constructed  of  cement  mortar, 
with  pieces  of  granite  embedded  in  it,  deposited 
within  octagonal  framing.  Still  more  recently,  the 
cylindrical  foundation  of  a  beacon,  on  the  very 
exposed  Rochebonne  reef,  has  been  constructed 
in  sections,  by  depositing  neat  Portland  cement 
within  an  enclosure  of  wire  gauze,  divided  by 
partitions,  in  a  depth  of  2  6-j-  feet  below  the  lowest 
low  water ;  and  in  this  manner,  a  bottom  layer  has 
been  formed,  3-|  feet  high  and  23  feet  in  diameter, 
which  is  surmounted  by  a  second  layer,  5  feet  high 
and  igf  feet  in  diameter.  The  large  expenditure 
on  material  involved  in  using  neat  cement,  is 
compeiisated  for  by  the  saving  effected  by  rapidity 
of  execution ;  whilst  a  considerably  stronger  beacon 
is  obtained  by  constructing  the  most  exposed  portion 
of  neat  cement. 

Lights  on  Beacons. — By  the  introduction  of 
compressed  oil  gas  as  an  illuminant,  it  became 
possible  to  establish  permanent  lights  on  beacons 
and  buoys,  which  only  need  to  have  their  reservoirs 
of  gas  replenished  at  intervals  of  about  three  months,  and,  consequently, 
are  well  suited  for  exposed  sites  inaccessible  in  stormy  weather.  By  this 
means,  beacons  serve  now  for  marking  shoals  by  night  as  well  as  by 
day,  which  was  to  some  extent  effected  by  bell  and  whistling  buoys 
before  light-giving  buoys  were  introduced. 

Owing  to  the  ease  of  rotation  attained  by  floating  the  optical 
apparatus  in  an  annular  mercury  bath,  it  has  proved  possible  to  advance 
a  step  further,  and  besides  exhibiting  a  permanent  light  on  beacons, 
concentrated  by  lenses  into  a  much  more  powerful  ray  in  a  definite 
direction,  to  give  the  lights  distinguishing  characters  by  flashing  lights 
in  groups,  on  the  same  principle,  though  on  a  smaller  scale,  as  adopted 
for  lighthouses.  An  electric  battery,  which  can  continue  in  action  for 
over  four  months,  drives  a  Gramme  motor,  which  effects  the  rotation  of 
the  apparatus;  and  the  rate  of  rotation,  which  averages  10  seconds  for 
one  revolution,  is  regulated  by  an  electro-magnetic  brake.  The  reservoir 
of  compressed  oil  gas,  and  the  receptacle  for  the  rotating  machinery, 
with  its  battery,  are  contained  in  the  body  of  the  beacon,  which  thus 
with  its  flashing  light  fulfils  the  functions  of  a  small  lighthouse,  needing 
only  occasional  visits.  One  of  these  beacon  lights,  recently  established 
in  France,  has  a  power  of  950  candles. 

Light- Ships. — Where  a  shoal  out  at  sea,  near  the  track  of  vessels, 
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is  always  covered  with  water,  and  especially  where  the  shoal  is  sandy, 
precluding  the  erection  of  a  lighthouse  or  a  light-giving  beacon,  a 
light-ship  is  moored  close  to,  or  over  the  shoal  (Fig.  325).  Light-ships, 
accordingly,  are  of  great  importance  for  the  safety  of  navigation ;  but 
being  placed  at  very  exposed  sites,  the  visibility  of  their  light  is  liable 
to  be  materially  impaired  by  their  rolling.  The  aim,  consequently,  of 
recent  improvements  has  been  to  augment  their  stabiUty  during  severe 
storms,  and  to  increase  the  power  of  the  light.  The  period  of  oscillation 
of  waves  in  the  worst  storms,  though  varying  considerably  in  different 


LIGHTSHIP. 
Fig.  325. — "Snouw"  near  Dunkirk. 
Longitudinal  Section. 


Cross  Section. 


localities,  is  approximately  constant  in  any  particular  place  ;  and  there- 
fore, having  ascertained  the  period  for  the  site  where  the  light-ship  has 
to  be  moored,  the  vessel  must  be  so  designed,  with  a  low  centre  of 
gravity  and  adjusted  ballast,  that  the  period  of  its  roll  shall  differ 
materially  from  that  of  the  wave  oscillations.  Moreover,  the  rolling  of 
a  light-ship  may  be  checked  by  giving  the  vessel  a  good  draught,  and 
also  deep  bilge  keels  (Fig.  325). 

Lights  on  Light-Ships. — The  visibility  of  the  light  is  .improved 
by  the  increased  stability  given  to  the  vessel ;  but  the  stability  of  the 
light  itself  has  been  still  further  augmented  by  supporting  the  light,  with 
its  optical  apparatus,  on  a  vertical  rod  pivoted  below  the  light  on  knife- 
edges  on  a  bracket,  and  carried  down  below  its  point  of  suspension, 
with  a  counterpoise  at  the  bottom  of  the  rod,  and  also  above  the  optical 
apparatus,  so  as  to  form  a  sort  of  compound  pendulum  arranged  so  as 
to  have  a  period  of  oscillation  differing  widely  from  the  roll  of  the 
vessel.^  The  intensity,  moreover,  of  the  light  has  been  greatly  increased 
bythe  adoption  of  an  incandescent  lamp  fed  with  compressed  oil  gas ; 
and  the  power  of  the  light  exhibited  by  this  form  of  lamp  has  been 
brought  up  to  33,250  candles,  or  more  than  double  the  intensity  of  the 
lights  previously  employed  on  light-ships.     The  rotation  of  the  apparatus 

'  "Notices  sur  les  Appareils  d'Eclairage,  Modules  et  Dessins,"  Paris,  1900,  p.  204. 
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is  effected  by  means  of  a  clockwork  arrangement  actuated  by  a  weight, 
which  turns  the  vertical  rod ;  and  a  flashing  light  is  thus  exhibited, 
which  gives  a  distinguishing  character  to  the  light-ship. 

Light-giving  Buoys. — Buoys  furnish  a  convenient  means  of 
marking  minor  shoals,  and  the  limits  on  each  side  of  the  navigable 
channel  in  estuaries  and  ship-canals;  and  by  supplying  them  with  a 
lamp  fed  with  compressed  oil  gas  from  a  reservoir  inside  the  buoy,  they 
effect  their  object  by  night  as  well  as  by  day.  Thus  the  navigable 
channel  along  the  Suez  Canal  is  indicated  by  pairs  of  light-giving  buoys' 
moored  at  intervals  of  820  feet;  and  the  channel  through  the  estuary 
of  the  Seine  is  similarly  marked  at  intervals'  of  about  4900  feet.  The 
type  of  buoy  adopted  in  the  Seine  estuary  is  shown  in  Fig.  326,  having 
the  shape  of  a  boat,  which  is  a  convenient  form  in  a  channel  with  a 
current  running  alternately  up  and  down ;  and  the  light  is  exhibited  on 
the  top  of  a  short  mast,  with  its  reservoir  of  oil  gas  placed  inside  the  boat. 

Where  a  buoy  has  to  be  moored  to  mark  a  shoal  out  at  sea,  it  is 
important  to  raise  its  light,  and  to  give  it  a  stable  form,  so  that  it  may 

LIGHT-GIVING   BUOYS. 
Fig.  326.— Boat  Buoy.  Fig.  327.— Large  Buoy. 
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be  seen  some  distance  off,  may  not  be  obscured  by  spray,  and  may 
remain  fairly  vertical  when  exposed  to  high  waves.  A  type  of  large 
buoy  which  fulfils  the  above  conditions  is  shown  in  Fig.  327,  its  stability 
being  secured  by  a  long,  weighted  tube  dipping  down  below  the  plate- 
iron  body  of  the  buoy,  which,  in  the  largest  of  these  buoys,  extends  to 
depths  of  from  23  to  29  feet;  whilst  the  light  is  exhibited  at  heights  of 
from  18  to  263-  feet  above  the  water-level,  and  is  supplied  with  com- 
pressed oil  gas  from  a  reservoir  with  a  capacity  ranging  from  512  up  to 
635  cubic  feet.  The  light  exhibited  from  the  largest  of  these  buoys  has 
a  power  of  237  candles.  Smaller  buoys  of  the  same  type  often  satisfy 
the  local  conditions;  whilst  the  largest  buoys  can  be  moored  in  deep 
water,  and  have  advantageously  replaced  light-ships  in  some  instances 
owing  to  their  being  able  to  withstand  a  rougher  surf  without  breaking 
from  their  moorings,  and  as,  by  increasing  their  number,  an  extensive 
shoal  can  be  more  thoroughly  indicated. 


CHAPTER   XXXr. 
LAND   RECLAMATION  ;   AND    COAST    PROTECTION. 

Accretion  in  estuaries  and  bays,  and  erosion  of  seacoasts — Land  Reclama- 
tion :  advantages — Reclamation  from  estuaries,  facilitated  by  fixing 
channel,  accretion,  enclosed  by  embankments,  instances,  conditions 
requisite  —  Reclamation  of  land  adjoining  seacoast,  by  protected 
embankments,  examples,  conditions  affecting  enclosure  ;  closing  em- 
bankments, methods  adopted — Drainage  of  reclaimed  lands,  arrange- 
ments for  draining  by  gravitation,  pumping,  instances  in  Holland- 
Coast  Protection  :  by  groynes,  and  sea  walls — Groynes,  littoral  drift, 
causes  of  sea  encroachment ;  slanting  groynes  on  south  coast  of  England, 
description  of  groynes  at  Blankenberghe,  denudation  of  beach  leeward 
of  Dungeness,  and  raising  it  by  groynes,  best  arrangement  for  groynes 
— Sea  walls,  protected  sea  bank,  examples  at  Ostend ;  forms  of  upright 
sea  walls,  relative  merits  and  disadvantages,  best  forms,  protection 
required  at  base. 

Changes  are  continually  occurring  along  seacoasts  :  in  some  places  the 
sea  is  gradually  receding,  especially  in  sheltered  bays  and  estuaries, 
owing  to  the  accumulation  of  deposit  resulting  from  littoral  drift,  or 
from  the  settlement  of  sediment  brought  into  estuaries  by  the  flood  tide 
aided  by  wave-action,  or  carried  down  by  the  rivers  themselves ;  whilst 
in  other  parts,  the  coasts  are  being  eroded  by  the  sea  during  storms, 
this  action  being  assisted  by  the  disintegrating  influences  of  rain  and 
frost  on  cliffs  composed  of  soft  strata.  These  changes  have  led  to 
the  execution  of  two  fairly  distinct  classes  of  work :  in  the  one  case, 
endeavours  are  made  to  accelerate  the  natural  process  of  accretion,  and 
as  soon  as  the  land  is  sufficiently  raised,  it  is  permanently  reclaimed 
from  the  sea  by  enclosing  it  within  embankments ;  and  in  the  other 
case,  protective  works  are  undertaken  to  arrest  the  ravages  of  the 
encroaching  sea. 

Land  Reclamation.' 

Works  for  reclaiming  land  from  the  sea  have  been  carried  out  from 
very  early  times,  since  the  gain  to  be  derived  from  the  cultivation  of 
fresh  alluvial  land,  generally  of  a  very  fertile  nature,  was  obvious 
enough,  and  as  land  which  nas  been  raised  nearly  to  high-water  level 

'  The  subject  of  Coast  Erosion  is  (1909)  under  the  consideration  of  the  Royal 
Commission  on  Coast  Erosion,  the  Reclamation  of  Tidal  Lands,  and  Afforestation. 
See  Reports  and  Evidence. 
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by   accretion,  can  be  shut  off  from   the   sea  by  works   of  a   simple 
character. 

Reclamation  of  Land  from  Estuaries. — When  sediment  is 
brought  into  an  estuary  by  the  flood  tide,  or  carried  down  into  it  by  the 
river,  accretion,  under  natural  conditions,  takes  place  very  slowly  along 
the  sheltered  sides  and  recesses  of  the  estuary,  as  any  general  accretion 
is  prevented  by  the  periodical  erosion  of  deposits  produced  by  the 
frequent  shifting  of  the  channel.  Directly,  however,  the  channel  is 
permanently  fixed  by  longitudinal  embankments  or  training  walls, 
especially  if  these  works  are  raised  to  the  level  of  high  water,  the  scour 
of  the  tides  and  fresh-water  discharge  is  restricted  for  the  most  part  to 
this  fixed  channel ;  and  accretion  progresses  rapidly  from  the  deposit  of 
sediment  in  the  slack  water  behind  the  embankments,  and  at  the  sides 
of  the  estuary,  being  no  longer  displaced  by  the  wanderings  of  the 
channel.  The  rate  of  accretion  depends  on  the  proportion  of  sediment 
introduced  by  the  tidal  or  river  waters,  or  both  combined,  and  upon  the 
shelter  of  the  site ;  but  by  degrees  the  foreshores  in  the  upper  part  of  the 
embanked  estuary,  and  at  the  sides,  are  raised  sufficiently  for  samphire 
to  make  its  appearance,  and,  later  on,  a  coarse  grass ;  and,  eventually,  the 
tide  is  excluded  by  the  construction  of  enclosing  embankments  raised 
above  the  highest  tide,  with  a  flat  slope  on  the  exposed  side,  protected 
by  clay,  sods,  fascines,  or  stone  pitching,  according  to  the  exposure  and 
the  depth  of  water  at  the  highest  tides  against  its  face.  The  growth  of 
accretion,  or  warping  as  it  is  termed,  is  promoted  by  anything  which 
checks  the  flow  of  the  water  off  the  foreshores  during  the  ebbing  tide, 
till  it  has  deposited  the  material  it  holds  in  suspension,  as  for  instance 
placing  rows  of  faggots  or  sods  across  the  line  of  flow ;  and  the  enclosure 
of  the  highest  parts  of  the  foreshore  by  banks,  accelerates  the  accretion 
on  the  adjacent  foreshore  below,  by  increasing  the  period  of  stagnation 
of  the  silt-bearing  water  near  high  tide,  and  reducing  the  flow  over  the 
foreshore  on  the  ebb,  and  consequently  the  scour. 

The  embanking  of  the  Thames  below  London,  whereby  the  adjacent 
low-lying  lands  were  reclaimed  from  its  estuary,  was  carried  out  at  a  very 
remote  period;  the  Romans  effected  reclamations  in  the  Fen  districts; 
and  large  reclamations  were  accomplished  in  the  Dee  estuary,  below 
Chester,  in  the  eighteenth  century.  In  recent  times  also,  reclamations 
have  been  gradually  carried  out  in  many  estuaries,  as,  for  example,  in 
the  estuaries  of  the  Seine  (Fig.  231,  p.  382),  the  Ribble,  and  the  Tees^ 
(Fig.  234,  p.  383,  and  Fig.  328),  where  they  have  been  assisted  by  the 
training  of  these  rivers;  and  the  method  in  which  the  extension  of  training 
works  along  the  outfalls  of  the  Fen  rivers  into  the  gradually  accreting 
Wash,  is  followed  up  by  reclamation  banks,^  is  illustrated  by  Fig.  329. 
As  the  light,  fertilizing  alluvium  only  deposits  in  shallow  water  at  high 
tide,  beyond  the  influence  of  tidal  currents,  the  enclosure  should  not 
be  effected  till  the  foreshore  has  become  sufiSciently  raised  for  this  deposit 
to  have  taken  place,  which  raised  level,  moreover,  enables  the  reclamation 
to  be  accomplished  with  low  embankments,  renders  the  closing  of  the 

'  Proceedings  Inst.  C.E.,  vol.  xc.  plate  8,  fig.  6. 
^  Ibid.,  vol.  xlvi.  plate  8. 
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banks  comparatively  easy,  and  ensures  a  more  efficient  drainage  of  the 
reclaimed  land.  Whilst  the  enclosing  is  in  progress,  the  increased 
shelter  favours  the  deposit  of  alluvium,  except  near  the  outlet;  and 
sometimes,  after  the  final  enclosure  of  the  land,  a  rapid  deposit  of  warp 
can  be  effected  by  admitting  the  turbid  water  through  sluices  in  the  bank 

RECLAMATION    EMBANKMENTS    IN    ESTUABJES. 
Fig.  328.— Bank  in  Tees  Fig.  329.— Bank  at  back  of  Training  Wall. 

Estuary.  Outlets  of  Fen  Rivers  in  the  Wash. 


near  high  tide,  and  retaining  it  till  the  whole  of  the  silt  has  been 
deposited,  after  which  the  clear  water  is  let  out  slowly  towards  low  tide. 

Reclamation  of  Land  adjoining  the  Seacoast. — Marsh  lands 
adjoining  the  seacoast,  and  more  or  less  subject  to  inundation  at  high 
tides,  can  be  permanently  reclaimed  by  embankments;  but  the  bank 
facing  the  sea,  unless  protected  to  some  extent  by  sand-dunes  or  a 
shingle  beach,  must  be  made  much  stronger,  be  given  a  flatter  and 
better  protected  slope,  and  raised  higher  above  the  highest  tides,  than 
the  sheltered  reclamation  banks  in  an  estuary.  The  width  of  the  bank 
at  the  base  will  generally  secure  it  from  the  percolation  of  water  under- 
neath ;  but  where  suitable  impervious  material  cannot  be  obtained  for 
forming  the  bank,  it  may  be  necessary,  in  addition  to  the  protective 
facing  on  the  sea  slope,  to  introduce  a  centraJ  core  of  puddled  clay,  or 
a  row  of  sheet-piling,  to  prevent  infiltration  ;  whilst  a  line  of  sheet-piling 
along  the  outer  toe  of  the  bank  in  an  exposed  site,  preserves  the  bank 
from  being  undermined  by  the  recoil  of  the  waves  on  the  beach  at  its 
base.  The  embankment  must  be  raised  high  enough  to  be  secure  from 
being  overtopped  by  the  waves  during  the  severest  onshore  gales 
coinciding  with  spring  tides ;  for  the  waves  in  passing  over  the  top, 
would  erode  the  inner  slope,  and  soon  form  a  breach  in  the  bank,  which 
would  rapidly  be  enlarged  by  the  rushing  in  and  out  of  the  tide. 

Romney  Marsh  was  reclaimed  long  ago  by  the  Dymchurch  Wall  ^ 
(Fig.  330,  p.  504);  and  a  large  portion  of  Holland  has  been  reclaimed 
from  the  sea  by  embankments^  (Fig-  ZZ^i  P-  5°4)-  Such  an  embank- 
ment should  not  generally  be  placed  further  down  on  the  foreshore  than 
half-tide  level,  as  the  cost  of  the  construction  and  maintenance  of  the 
bank  would  be  increased  quite  out  of  proportion  to  the  additional  area 
of  land  gained ;  and  the  proper  site  for  these  reclamations  is  where 
accretion  is  taking  place,  and  the  sea,  consequently,  gradually  receding. 

'   Transactions  of  the  Society  of  Engineers,  Nov.  I,  1897,  p.  146,  and  plate  2,  fig.  9. 
'  Proceedings  Inst.  CM.,  vol.  xxi.  plate  19,  fig.  5. 
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The  cost  of  reclaiming  land  depends  upon  the  length  of  embankment 
required ;  and,  consequently,  it  is  more  economical  to  reclaim  a  large 
area  at  a  time,  instead  of  enclosing  it  gradually  in  sections.  On  the, 
other  hand,  however,  it  is  more  difficult  to  close  an  embankment 
reclaiming  a  large  area,  on  account  of  the  large  volume  of  tidal  water, 
flowing  in  and  out  of  the  contracted  opening.  The  closing  of  a 
reclamation  embankment  is  best  effected  by  gradually  raising  a  fairly 
long  length  of  bank  across  the  final  opening,  and  either  leaving  the 
enclosure  full  of  water  to  the  height  of  the  unfinished  bank,  as  in 
closing  an  embankment  for  a  dock,  or  letting  it  out  through  sluices  in 

RECLAMATION    EMBANKMENTS    ON    SEACOAST. 
Fig.  330.— Dymchurch  Sea  Wall. 
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the  finished  bank,  and  admitting  it  again  in  the  same  way  on  the  return 
of  the  tide.  The  embankments  in  Holland  are  closed  by  sinking  long 
fascine  mattresses  across  the  opening,  and  up  the  side  slopes  at  the  ends 
of  the  finished  banks,  which  are  weighted  with  clay  and  stones,  and  very 
effectually  withstand  the  scour  through  the  gap.  The  closing  of  a  breach 
through  a  reclamation  embankment  is  more  difficult  than  that  of  the  gap 
in  completing  the  work,  on  account  of  the  depth  to  which  the  scour  of 
the  current  extends  on  the  first  opening  of  the  narrow  breach ;  and  the 
Dutch  generally,  on  the  occurrence  of  a  breach  which  cannot  be  closed 
in  a  single  tide,  enlarge  the  aperture  to  prevent  the  formation  of  a  deep 
guUey  at  the  bottom  of  the  breach,  which  is  difficult  to  close  again. 
Owing  to  the  deep  channel  fhus  eroded  in  a  breach  across  the  line  of 
the  embankment,  the  original  line  has  sometimes  been  abandoned  in 
repairing  a  breach,  and  a  longer  embankment  formed  on  the  land  side 
of  the  breach,  curving  round  and  joining  the  portions  of  the  original 
embankment,  on  each  side  of  the  breach,  a  short  distance  from  their 
ends.  By  this  arrangement,  the  new  connecting  bank  is  formed  on  solid 
ground,  and  affords  a  considerably  wider  opening  than  across  the  breach, 
for  the  influx  and  efflux  of  the  tide  over  the  bank  as  it  is  gradually  raised. 
Gaps  or  breaches  in  embankments  have  also  been  closed  with  the  aid  of 
rows  of  planks  fastened  at  the  back  of  piles;  by  sliding  panels  down 
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grooves  between  piles  driven  at  intervals  across  the  opening ;  or  by 
sinking  barges  across  the  base  of  the  gap,  on  the  top  of  which  the  bank 
is  raised;  whilst  bags  filled  with  sand  or  clay  serve  to  protect  the 
embankment  against  the  scour  of  the  current  in  the  process  of  raising. 

The  gradual  drying  of  reclaimed  land  causes  the  surface  of  the  land 
to  settle  down  some  two  or  three  feet,  so  that  if  a  breach  occurs  some 
years  after  the  completion  of  the  reclamation,  the  land  is  more  exposed 
to  inundation  than  when  it  was  reclaimed.  Accordingly,  it  is  very 
important  to  prevent  the  occurrence  of  breaches  by  promptly  repairing 
any  damage  to  sea  banks  produced  by  storms ;  and  in  the  event  of  a 
breach  being  formed,  it  should  be  closed  at  the  earliest  possible 
opportunity,  as  the  breach  is  liable  to  be  rapidly  enlarged  and  deepened, 
and  the  land  is  damaged,  by  the  rapid  influx  and  efflux  of  the  tide. 

Drainage  of  Reclaimed  Lands. — Special  attention  has  to  be 
devoted  to  the  drainage  of  the  low-lying  reclaimed  lands,  to  prevent 
these  lands,  after  being  relieved  from  inundation  by  the  sea,  from  being 
flooded  by  land  waters.  Where  higher  ground  adjoins  these  lands, 
catch- water  drains  formed  at  a  higher  elevation,  and  utilizing  the  good 
fall  of  the  upper  ground,  intercept  the  rainfall  of  the  higher  lands,  and 
prevent  it  from  flowing  straight  down  the  slopes  on  to  the  low-lying 
reclamations.  Straight  drains  are  also  formed  through  the  reclaimed 
lands,  to  convey  the  rain  falling  on  these  lands,  together  with  any  flow 
from  springs,  and  discharge  these  waters  near  low  tide  into  the  river 
draining  the  basin,  or  direct  into  the  sea.  The  drains  have  to  be  given 
a  sufficient  capacity  to  store  up  the  water  flowing  into  them,  till  the  tide 
outside  has  fallen  sufficiently  for  it  to  be  discharged.  The  flood  tide, 
moreover,  must  be  prevented  from  flowing  in  through  the  outlets  of  these 
drains,  either  by  vertical  sluice-gates  for  closing  the  sluiceways  as  soon 
as  the  tide  has  risen  to  the  level  of  the  water  in  the  drains ;  or  by  self- 
acting  gates  pointing  outwards,  which  close  across  the  channel  directly 
the  water-level  on  the  sea  side  becomes  the  highest,  as  adopted  for  the 
outlet  sluices  across  the  Fen  rivers ;  or  by  placing  a  hinged  tidal  flap 
against  the  outlet,  which  is  shut  by  the  rising  tide. 

Where  the  land  is  so  low  that  the  drainage  cannot  be  efi"ected  by 
gravitation,  or  the  available  fall  at  low  water  is  so  slight  that  the 
discharge  of  the  land  waters  can  be  only  partially  accomplished  during 
the  short  period  that  the  tide  is  low  enough,  the  water  has  to  be  raised 
by  pumps,  and  discharged  over  the  bank  into  a  channel  formed  at  a 
higher  level  to  provide  an  adequate  fall,  or  direct  into  the  sea  or  adjacent 
estuary.  This  system  has  been  largely  resorted  to  in  Holland,  where  the 
extensive  tracts  of  reclaimed  land,  known  as  polders,  are  in  the  lowest 
places  as  much  as  16  to  19  feet  below  ordinary  high-water  level  in  the 
Zuider  Zee ;  and  the  low  polders  have  to  be  wholly  drained  by  pumps, 
formerly  worked  by  windmills,  but  now  for  the  most  part  by  steam. 
The  lands  reclaimed  from  Lake  Y,  in  the  construction  of  the  Amsterdam 
Canal,  by  embankments  bordering  the  canal  on  each  side  through  the 
lake,  are  drained  by  steam  pumps  discharging  the  water  straight  into  the 
canal,  or  into  branch  canals  joining  the  ship-canal;  and  this  drainage 
water  is  discharged   from  the  canal,  partly  by  gravitation  at  low  tide 
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through  sluices  adjoining  the  North  Sea  and  Zuider  Zee  locks,  and  partly 
by  centrifugal  pumps  which  raise  the  water  from  the  canal  over  the 
embankment  at  the  eastern  end,  and  discharge  it  into  the  Zuider  Zee 
(Fig.  261,  p.  410).  The  inland  lake  known  as  Haarlem  Meer,  about 
44,100  acres  in  area,  which  was  formerly  in  communication  with  the 
Zuider  Zee  through  Lake  Y,  and  occasionally  inundated  the  adjacent 
low  lands,  was  reclaimed  in  the  middle  of  the  nineteenth  century  by 
enclosing  it  by  an  embankment,  with  an  encircling  canal  formed  at  a 
high  enough  level  to  drain  into  Lake  Y,  and  pumping  out  the  water 
from  the  lake ;  and  the  drainage  waters  of  this  reclamation  are  lifted 
by  powerful  steam  pumps  into  this  canal,  from  which  it  now  flows  through 
a  branch  canal  into  the  Amsterdam  Canal. 

Coast  Protection. 

Where  the  sea  is  tending  to  encroach  on  the  land,  and  especially 
where  important  seaside  towns  have  been  established  near  the  shore,  it 
becomes  necessary  to  arrest  the  inroads  of  the  waves.  The  protection 
afforded  to  the  coast  is  of  two  kinds,  namely,  groynes,  which  projecting 
from  the  coastline  down  the  beach,  though  to  some  extent  breaking  the 
waves,  are  mainly  designed  to  collect  and  heap  up  the  drift  on  the  beach ; 
and  sea  walls  or  pitched  slopes,  which,  in  forming  a  high-water  barrier  to 
the  sea,  prevent  the  erosion  of  the  coastline  and  cliffs,  and  at  the  same 
time  are  often  built  out  sufficiently  on  the  beach  to  form  behind  them  a 
promenade  or  drive  alongside  the  sea. 

Groynes. — Along  most  coasts,  there  is  a  littoral  drift  of  sand  or 
shingle  following  the  direction  of  the  strongest  prevailing  winds  in  the 
locality,  owing  to  the  action  of  the  waves  on  the  beach  and  foreshore. 
Under  normal  conditions  along  a  straight  coast,  the  beach,  though 
constantly  changing  as  regards  the  actual  materials  of  which  it  is 
composed,  retains  its  general  form,  since  the  materials  removed  by 
littoral  drift  are  replaced  by  fresh  materials  from  the  same  cause. 
When,  however,  a  portion  of  the  coast  is  specially  exposed  to  the  run 
of  waves,  or  to  the  current  from  a  river,  or  is  deprived  of  its  due  renewal 
of  drift  from  windward  by  a  natural  or  artificial  projection  in  that  quarter 
arresting  its  travel,  more  material  is  removed  from  the  beach  than  is 
brought  to  it,  and  the  sea  consequently  gains  on  the  land. 

The  south  coast  of  England,  between  Bognor  and  Brighton,  is  exposed 
to  the  south-west  gales  from  the  Atlantic,  nearly  in  the  direction  followed 
by  the  coastline ;  and,  consequently,  the  sea  has  eroded  the  shore. 
Groynes  of  timberwork,  however,  were  carried  out  some  years  ago  across 
the  beach  between  Lancing  and  Shoreham  (Fig.  332),  about  270  to  300 
feet  long,  and  400  to  500  feet  apart,  which,  impeding  the  travel  of  the 
drift  towards  the  east,  have  raised  the  shingly  beach  sufficiently  to 
produce  an  advance  of  the  high-watermark  85  feet  seawards. '  Groynes 
are  generally  placed  at  right  angles  to  the  line  of  coast ;  but  in  this  case 
the  groynes  have  been  given  an  easterly  slant,  so  as  to  slope  somewhat 

•  Swveyors'  Institution,  Transactions,  vol.  xxii.  p.  346. 
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more  away  from  the  run  of  the  waves  under  the  influence  of  the  prevalent 
south-westerly  winds,  which,  owing  to  the  great  predominance  of  the 
exposure  from  this  quarter,  has  favoured  the  conveyance  of  some  of  the 
drift  over  the  groynes  to  the  leeward  side,  and  sheltered  it  in  that  position 
close  under  the  groynes,  so  that  the  accumulation  of  drift  on  the  wind- 
ward side  of  the  groynes,  and  its  scarcity  on  the  leeward  side,  are  not  so 
marked  as  is  usual,  under  such  conditions,  with  groynes  at  right  angles  to 
the  coast. 

GROYNES. 

Fig.  332.— South  Coast  of  England  at  Lancing. 
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Owing  to  the  eroding  action  of  the  outflowing  current  from  the 
River  Scheldt,  deep  water  approaches  the  coast  in  front  of  Blanken- 
berghe,  and  the  sea  slope  is  steep;  and,  consequently,  the  waves  in 
storms  tend  to  encroach  upon  the  shore  at  this  part.  This  encroach- 
ment has  been  arrested  by  carrying  out  groynes  at  right  angles  to  the 
coastline,  down  to  beyond  low  water,  about  820  feet  long  and  680  feet 
apart  on  the  average  (Fig.  333),  which  have  caused  the  sand,  drifting  on 
this  coast  in  both  directions  according  to  the  wind,  to  accumulate  on 
the  beach,  and  checked  the  erosive  currents,  so  that  a  gently-sloping 
beach  has  been  formed,  which  reduces  the  wave-action  on  the  shore, 
and  has  replenished  the  loss  of  beach  occasioned  by  waves  during 
storms.^     The  groynes,  in  fact,  in  the  present  and  preceding  instances, 

1  "VII"«=.   Congres  International    de  Navigation,  Bruxelles,   1898,  Guide-Pro- 
gramme," p.  289,  and  plate  20,  figs,  i  to  6,  and  plate  21. 
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compensate  for  the  loss  of  beach  resulting  from  erosive  currents  along 
the  shore  and  a  considerable  exposure  to  the  sea,  by  promoting  the 
accumulation  of  drift.  The  groynes  in  front  of  Blankenberghe  have 
been  made  wide,  to  secure  the  sides  from  scour,  and  curved  on  the  top, 
to  present  as  little  obstruction  as  possible  to  the  waves,  and  are  raised 
only  slightly  above  the  beach,  so  as  to  minimize  the  erosive  action  of 
waves  dashing  over  them  in  storms ;  and  they  are  constructed  with  a 
foundation  of  fascines  and  concrete  protected  by  a  facing  of  brickwork 
or  stone  pitching  (Fig.  334,  p.  507).  In  some  places,  as  for  instance  at 
Zeebrugge,  the  upper  part  of  the  beach  is  further  protected  by  shorter 
intermediate  groynes  (Fig.  307,  p.  474). 

The  influence  of  breakwaters  projecting  from  the  coast,  in  leading 
to  erosion  of  the  shore  on  their  leeward  side,  owing  to  the  arrest  of  the 
travel  of  drift  on  their  windward  side,  has  been  already  pointed  out,  in 
the  cases  of  the  Madras  and  Port  Said  breakwaters,  in  the  chapter  on 
"  Harbour  Works  ; "  whilst  Dungeness  furnishes  an  example  of  a  natural 
projection  from  the  general  line  of  coast,  which,  by  completely  arresting 
the  easterly  drift  of  shingle,  is  continually  growing  out  seawards,  and 
has  led  to  the  denudation  of  the  beach  under  its  shelter  to  the  east  in 
front  of  the  Dymchurch  Wall ;  for  this  beach,  though  fairly  protected 
from  westerly  storms  by  the  point,  receives  no  fresh  supply  of  shingle  to 
make  good  the  losses  due  to  the  action  of  the  waves.  As  the  safety  of 
the  reclamation  embankment  was  becoming  endangered  by  the  gradual 
lowering  of  the  beach  in  front  of  it,  numerous  groynes  have  been 
extended  down  the  beach  since  1894,  as  far  as,  and  at  right  angles  to, 
low-water  mark,  from  300  to  1000  feet  in  length.  These  groynes 
consist  of  rows  of  planks  on  edge,  fastened  horizontally  to  piles  fixed 
firmly  in  the  beach,  7-|  feet  apart,  the  planks  following  down  the  inclina- 
tion of  the  beach  in  steps,  being  only  slightly  raised  above  the  level  of 
the  sands ;  and  additional  planks  are  put  on  as  the  beach  becomes 
raised  by  the  fine,  drifting  sand,  which  is  retained  by  the  groynes.  By 
this  means,  the  beach  has  been  raised  about  7  feet  in  some  parts ;  and 
the  cutting  off  of  the  shingly  drift  resulting  from  the  advance  of  Dunge- 
ness, has  been  compensated  for  by  the  accumulation  of  the  fine  sand 
arrested  by  the  projecting  groynes. 

It  is  evident  that  the  efficiency  of  groynes  in  collecting  drift  is  pro- 
portionate to  the  distance  to  which  they  can  be  carried  out  seawards, 
and  that  they  should  always  be  extended  to  low-water  mark ;  whilst  by 
raising  them  only  slightly  above  the  beach,  the  accumulation  of  drift  is 
equalized,  owing  to  the  ease  with  which  the  drift  is  carried  over  and 
deposited  on  the  further  side  of  the  groyne,  and  the  erosive  action  of 
waves  passing  over  the  groynes  on  to  the  leeward  side  is  reduced. 
Moreover,  the  gradual  raising  of  the  groynes  as  the  drift  accumulates, 
causes  a  gradual  general  elevation  of  the  beach,  instead  of  the  heaping 
up  on  the  windward  side,  and  the  depression  on  the  leeward  side  of 
the  groynes,  resulting  from  the  erection  of  groynes  considerably  above  the 
level  of  the  beach.  Drift  generally  travels  in  both  directions  along  a 
coast,  according  to  the  quarters  from  which  the  wind  blows;  but  the 
prevailing  wind  determines  the  preponderating  travel  of  the  drift ;  and 
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whereas  groynes  collect  the  drift  from  both  directions,  the  cutting  off  of 
the  main  drift  by  a  natural  or  artificial  projection  from  the  coast,  in  the 
absence  of  groynes,  produces  a  denudation  of  the  beach  on  the  leeward 
side. 

Sea  Walls. — Where  the  coast  is  somewhat  sheltered  by  outlying 
sandbanks,  and  the  beach  protected  from  erosion  by  a  regular  series  of 
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Fig.  335.— Ostend  Sea  Bank.     Beyond  High  Water. 
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groynes,  as  at  Ostend,  a  simple  slope  with  a  maximum  inclination  of  2 
to  I,  paved  with  brickwork  or  masonry  laid  on  a  bed  of  clay,  rubble,  or 
concrete,  suffices  to  protect  the  face  of  the  sand-dunes,  or  an  embank- 
ment for  a  promenade  in  front  of  them  ^  (Figs.  335  and  336).  Along 
the  parts  where  this  sea  bank  has  been  carried  out  beyond  high-water 
mark,  to  gain  a  strip  of  land  from  the  sea  for  an  esplanade,  the  toe  of 
the  slope  has  to  be  protected  from  undermining  by  the  recoiling  waves, 
which  has  been  effected  with  piles  and  planks,  and  an  apron  of  pitching 
laid  on  fascines,  or  of  concrete,  extending  down  the  foreshore  in  front  of 
the  slope  (Fig.  335).     Where,  however,  the  paved  slope  merely  has  to 


1  "V^'"^   Congrfe   International   de   Navigation,   Bruxelles, 
gramme,"  p.  297,  and  plate  20,  figs.  7~iS' 
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protect  the  slope  at  the  foot  of  the  dunes,  above  high-water  mark,  from 
waves  in  exceptionally  severe  onshore  gales,  a  short  slope  with  a 
moderate  protection  at  its  toe  is  sufficient  to  secure  the  promenade  at 
the  back  (Fig.  336).  The  top  of  these  slopes  is  ended  off  with  a 
curving-back  face,  to  throw  off  the  surf  rushing  up  the  slope  in  storms, 
away  from  the  esplanade. 

Upright  sea  walls  with  some  batter  on  the  face  have  been  con- 
structed in  front  of  several  seaside  towns,  with  the  object  of  forming  a 
promenade  or  drive,  and  at  the  same  time  protecting  the  foot  of  a 
chfF  at  the  back,  or  the  slope  of  the  shore,  from  erosion  by  waves 
during  storms.  The  concrete  sea  walls  erected  in  front  of  Hove,* 
Margate,^  and  the  North  Cliff  at  Scarborough  ^  (Figs.  337,  338,  and 
339,  p.  509),  exhibit  straight,  stepped,  and  curved  forms  of  batter,  having 
some  importance  from  their  affecting  the  erosion  at  the  toe  of  these 
walls,  which  in  the  absence  of  the  protection  of  a  beach  collected  by 
groynes  in  front,  or  an  apron,  might  occasion  the  destruction  of  the  wall. 
A  very  sloping,  and  also  a  curved  batter  facilitates  the  rising  of  a  wave 
up  the  face  of  the  wall,  and  consequently  the  force  of  its  recoil ;  and 
therefore  the  advantages  afforded  by  such  forms,  of  reducing  the  stroke 
of  the  wave  against  the  wall,  and  directing  the  blow  of  the  wave  on  the 
foreshore  at  its  foot  away  from  the  vertical,  are  practically  neutralized 
by  the  increase  in  the  recoil.  A  wall  with  a  vertical  face  offers  most 
direct  opposition  to  a  wave,  but  is  the  least  favourable  form  for  the  wave 
to  rise  up  against  it,  and  therefore  minimizes  the  recoil;  whilst  the 
stepped  face  tends  to  break  up  both  the  ascending  and  recoiling  wave, 
in  proportion  to  the  recession  of  the  steps ;  though,  on  the  other  hand, 
the  greater  the  projection  of  the  blocks,  the  greater  is  their  liability  to 
displacement  by  the  action  of  the  waves.  The  curved  form  of  the 
Scarborough  sea  wall,  though  diverting  the  recoil  at  the  base  to  a 
direction  approaching  the  horizontal,  did  not  prevent  the  erosion  of  the 
shale  bed  on  which  the  wall  is  founded;  and  an  apron  had  to  be 
subsequently  added  in  front  of  the  toe,  to  secure  the  wall  from  injury. 
The  wall  in  this  instance,  besides  providing  a  marine  drive,  and  pre- 
venting the  further  encroachment  of  the  sea  on  the  base  of  the  cliff, 
serves  also,  with  the  filling  at  the  back,  as  a  buttress  to  the  undercliff, 
and  assists,  in  conjunction  with  other  special  works,  in  rendering  the 
cliff  less  subject  to  slips. 

Walls  with  almost  a  vertical  face,  or  formed  in  steps,  appear  to  be 
the  best  forms  for  sea  walls ;  and  owing  to  the  erosion  at  the  foot, 
which  is  necessarily  produced  by  waves  on  encountering  such  an 
obstacle,  unless  the  foreshore  consists  of  hard  rock,  the  beach  in  front  of 
the  wall  should  be  protected  by  an  apron,  or  the  beach  made  up  suffi- 
ciently by  means  of  groynes  to  compensate  for  erosion  during  storms, 
and  thus  prevent  the  undermining  of  the  wall,  which  would  eventually 
result  in  its  destruction. 

'  Proceedings  of  the  Association  of  Municipal  Engineers,  vol.  x.  p.  146. 
^  A  section  of  the  Margate  sea  wall  was  supplied  me  by  Mr.  A.  Latham. 
'  Froceeditigs  Inst.  C.E.,  vol.  cv.  plate  8,  fig.  2. 
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CHAPTER   XXXII. 

SOURCES  AND  STORAGE  OF  WATER-SUPPLY, 

Importance  of  water-supply,  derived  from  rain — Sources  of  Water-Supply : 
Tanks  for  collecting  rain-water,  in  tropical  countries,  in  temperate  regions, 
merits,  disadvantages — Springs,  origin,  occasionally  intermittent,  value, 
salts  in  solution,  instances — Wells,  shallow  and  deep,  tap  underground 
flow,  caution  needed  with  shallow  wells,  advantages  of  deep  wells,  sun- 
to  water-bearing  strata,  instances,  adits,  limits  to  supply,  artesian  wells, 
salts  in  well  water — Water-supplies  from  Rivers  and  Streams,  advantages, 
objections,  mountain  streams,  examples  of  supplies  to  cities  from  rivers, 
salts  in  solution — Lakes  for  water-supply — Storage  of  Water- Supply : 
in  lakes  by  raising  level,  facilities  for  storage,  amount  dependent  on 
drainage-area  and  available  rainfall,  examples  of  Loch  Katrine  and 
Thirlmere — Impounding  Reservoirs  for  storage,  formed  by  dam  across 
river  valley,  preliminary  investigations,  amount  of  storage  to  be  pro- 
vided, compensation  water — Reservoir  Dams,  earthen  and  masonry 
dams,  conditions  affecting  choice  ;  reservoirs  in  steps,  examples  in 
Longdendale,  Furens,  and  Elan  and  Claerwen  valleys  ;  earthen  dams, 
form,  puddle  wall,  construction,  precautions,  central  masonry  wall  in 
Croton  embankment,  selected  material  in  Indian  dams ;  masonry 
dams,  pressures,  lines  of  resultant  pressures  with  reservoir  empty  and 
full,  distribution  of  pressures,  form,  varied  by  maximum  pressure  allowed 
on  masonry,  height  dependent  on  level  of  rock  below  surface ;  bye- 
channel  and  waste  weir,  for  discharge  of  floods,  construction,  waste 
weir  in  masonry  dams,  examples — Outlets  from  reservoirs,  objections  to 
culvert  under  embankment,  culvert  at  side  of  valley,  instances  through 
masonry  dam,  and  also  beyond  dam. 

An  adequate  supply  of  pure  water  is  essential  to  the  healthiness  and 
well-being  of  every  community;  and  it  is  more  particularly  of  vital 
importance  in  the  case  of  the  dense  population  crowded  together,  within 
a  restricted  area,  in  large  cities.  All  water  collected  on  land  is  derived 
in  the  first  instance  from  rain,  due  to  evaporation  by  the  sun's  heat  of 
water  and  moisture  from  the  sea  and  land,  forming  clouds  which  restore 
the  water  to  the  earth  as  rain.  The  water,  accordingly,  descending  as 
rain,  being  distilled  by  the  sun,  is  in  its  purest  form ;  but  rain-water, 
besides  being  insipid  to  the  taste  when  unaerated,  would  be  trouble- 
some, in  most  cases,  to  collect  directly  in  sufificient  quantities  for  a  large 
supply ;  and  therefore  sources  are  generally  sought  where  the  naturally 
collected  rainfall  yields  a  more  abundant  supply  of  water. 

2   L 
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Sources  of  Water-Supply. 

In  addition  to  the  collection  of  rain-water  as  it  falls,  water  may  be 
readily  obtained  in  considerable  quantities  from  streams  and  rivers  fed 
by  the  rainfall  flowing  off  the  basins  which  they  drain,  or  from  springs 
which  constitute  the  outlet  of  rain  which  has  percolated  from  the  surface 
through  permeable  strata;  and  it  can  also  be  raised  from  wells  sunk 
down  so  as  to  tap  underground  supplies  contained  in  water-bearing 
strata  resting  on  impermeable  beds.  The  volume  of  water  which  can 
be  derived  from  such  sources,  depends  upon  the  available  rainfall 
of  the  district,  or  the  actual  rainfall  less  losses  from  evaporation, 
absorption,  and  percolation,  and  the  area  from  which  the  source  draws 
its  supply. 

Tanks  for  collecting  Rain-water. — In  tropical  countries,  where 
the  rainfall  is  practically  confined  to  a  certain  period  of  the  year,  and  is 
generally  considerable  in  volume  during  that  period,  it  is  very  commonly 
collected,  during  the  rainy  season,  in  large  tanks,  excavated  to  some 
depth  in  the  ground,  to  provide  a  supply  of  water  for  the  rest  of  the 
year.  These  storage  tanks  are  an  absolute  necessity  at  a  distance 
from  rivers,  and  where  an  underground  supply  of  water  from  wells  is 
either  not  available,  or  cannot  be  depended  upon.  In  towns,  however, 
these  open  tanks  are  very  liable  to  pollution ;  and  a  considerable 
loss  of  water  from  evaporation  during  the  dry  season  has  to  be 
allowed  for. 

In  temperate  regions  also,  the  rain  flowing  off  the  roofs  of  houses 
and  sheds  in  rural  districts,  can  be  collected  with  advantage  in  under- 
ground brick  or  concrete  tanks,  arched  over  at  the  top,  and  rendered 
watertight  with  an  inside  lining  of  cement,  where  other  sources  of  supply 
are  deficient  or  unsatisfactory.  A  considerable  quantity  of  water  can 
be  stored  up  in  this  way,  for  almost  all  the  rain  falling  on  the  area 
occupied  by  the  buildings  can  be  led  into  the  tanks  by  the  gutters  and 
pipes,  owing  to  the  steep  slope  and  impermeability  of  the  roofs ;  whilst 
loss  from  evaporation  is  also  to  a  great  extent  prevented  by  the  roofing 
over  of  the  tanks.  Dead  leaves  and  other  debris  are  liable  to  be 
brought  into  the  tanks  by  the  rain-water,  and  necessitate  the  periodical 
cleaning  out  of  such  tanks  ;  but  even  if  the  water  from  this  source,  after 
filtration,  and  boiling  when  necessary,  has  not  to  be  relied  upon  for 
drinking  purposes,  it  affords  a  very  serviceable  supply  of  soft  water 
for  washing  and  other  objects.  In  large  towns,  however  the  rain- 
water coming  off  the  roofs  is  subject  to  contamination  by  soot,  dust, 
and  other  impurities,  and  therefore  ceases  to  be  a  suitable  source  of 
supply. 

Springs. — A  very  valuable  source  of  water  for  villages,  or  other 
small,  or  supplemental  supplies,  is  provided  by  springs  issuing  out  of 
the  ground.  Springs  are  derived  from  rain  which,  falling  on  a  permeable 
stratum,  or  flowing  off  an  impermeable  stratum  at  a  higher  level,  perco- 
lates through  the  permeable  stratum  till  it  encounters  an  impermeable 
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bed,  over  which  it  flows  to  the  lower  outcrop  of  these  strata,  where  it 
issues  at  the  lowest  point  of  the  permeable  stratum,  on  the  top  of  the 
impervious  bed,  as  a  spring.  The  volume  of  water  discharged  by  the 
spring  depends  upon  the  rainfall,  and  the  surface  area  drained  by 
the  spring.  Where  the  plane  of  separation  of  the  two  strata  dips,  at 
some  underground  part,  below  the  lowest  level  of  the  dividing  line  at  the 
outcrop,  sufficiently  for  the  level  of  saturation  to  fall  occasionally  in  dry 
weather  below  the  outlet  of  the  spring,  the  water  ceases  to  flow,  and  the 
spring  is  intermittent,  only  commencing  its  discharge  again  when  the 
rain  has  raised  the  plane  of  saturation  once  more  above  the  outlet. 
Such  a  spring  usually  derives  its  supply  from  a  small  area  with  a 
moderate  rainfall,  and  is  unsuited  for  supplying  water,  unless  its  flow 
can  be  stored.  Most  springs,  however,  in  temperate  regions  have  a 
continuous  flow,  though  variable  in  quantity  according  to  the  rainfall 
and  the  season  of  the  year. 

Water  from  springs  is  very  clear  and  free  from  organic  impurities, 
having  been  filtered  by  the  strata  through  which  it  has  passed;  and 
owing  to  its  passage  underground,  it  issues  with  a  very  uniform  tem- 
perature ;  and,  accordingly,  in  these  respects,  spring  water  is  very  suitable 
for  a  domestic  supply.  The  water,  however,  in  i*6  underground  flow, 
dissolves  any  soluble  gases  and  salts  contained  in  the  strata  through 
which  it  percolates ;  and,  consequently,  spring  water  often  contains  some 
inorganic  substances  in  solution,  depending  on  the  nature  of  the  strata 
it  has  traversed  and  the  duration  of  its  flow.  Some  spring  waters, 
indeed,  are  so  impregnated  with  mineral  salts,  such,  for  instance,  as 
salts  of  iron,  sodium,  and  sulphur,  as  found,  for  example,  at  Tunbridge 
Wells,  Homburg,  and  Harrogate,  that  they  are  only  suited  for  medicinal 
purposes ;  but  most  springs  are  either  very  fairly  pure,  as  those  on  the 
Malvern  Hills,  or  coming  for  instance  from  the  chalk,  contain  calcium 
salts  which  are  quite  innocuous.  Though  springs  generally  yield  only 
a  moderate  quantity  of  water  with  a  variable  flow,  some  towns  situated 
at  the  foot  of  hills,  on  whose  slopes  numerous  springs  flow  out, 
are  wholly  supplied  with  water  from  them ;  and  London  has  now  for 
nearly  three  centuries  drawn  a  portion  of  its  water-supply  from  the 
springs  in  the  chalk  at  Amwell  and  Chadwell  in  Hertfordshire,  by  the 
New  River  conduit,  40  miles  in  length,  constructed  early  in  the  seven- 
teenth century. 

Wells. — The  wells  sunk  for  the  purpose  of  procuring  a  supply  from 
the  underground  waters  contained  in  permeable  strata,  are  of  two  kinds, 
namely,  shallow  wells  sunk  nearly  to  the  bottom  of  a  superficial,  per- 
meable stratum,  and  deep  wells  sunk  through  an  upper,  impermeable 
stratum,  some  distance  down  into  an  underlying,  water-bearing, 
permeable  stratum.  In  each  case,  the  wells  tap  the  underground 
flow,  or  subterranean  reservoirs  of  water  derived  from  the  percolation 
of  rainfall,  which  find  a  natural  outlet  in  the  form  of  springs  at  the 
outcrop  of  the  strata,  or,  near  the  seacoast,  through  the  cliffs  direct 
into  the  sea,  or  sometimes  are  permanently  retained  in  the  lower 
portions  of  the  permeable  stratum,  from  the  absence  of  any  outlet  at  a 
low  enough  level  to  drain  off  the  waters  during  dry  weather. 


5l6   SHALLOW  AND   DEEP    WELLS;   STRATA    PIERCED. 

Shallow  wells  afford  access  to  the  rain-water  percolating  through  a 
permeable  surface  stratum,  whose  downward  flow  is  arrested  by  an 
underlying,  impermeable  stratum,  such  as  the  sand  or  gravel  overlymg 
the  London  Clay  in  the  Thames  basin.  Moderate  supplies  of  water 
are  readily  obtained  in  this  manner  at  a  small  cost ;  but  great  caution 
is  needed  to  avoid  contamination,  from  surface  impurities  being  carried 
down  to  the  well  through  the  shallow  stratum ;  and  the  establishment' 
of  cesspools  in  the  neighbourhood  must  be  absolutely  prohibited,  as 
fatal  to  the  use  of  water  from  such  a  source.  Accordingly,  this  source 
of  supply  is  only  admissible  in  country  districts,  where  the  houses  are 
far  apart,  where  the  surface  is  not  exposed  to  pollution,  and  stringent 
regulations  are  enforced  as  regards  sewage  disposal. 

Deep  wells  are  not  open  to  the  same  objections ;  for  the  upper,  im- 
pervious strata  shut  off,  for  the  most  part,  the  surface  impurities ;  and 
the  thickness  of  the  strata  which  have  to  be  traversed  before  the  water 
drawn  into  the  well  is  reached,  protects  the  water  to  a  great  extent  by 
filtration  from  organic  impurities.  These  wells,  when  very  deep,  are 
usually  constructed  by  sinking  an  ordinary  brick -lined  well  for  the  upper 
portion,  and  then  carrying  down  a  steel  tube  considerably  further  by 
boring  to  the  requisite  depth;  but  in  many  instances,  wells  have  been 
bored  and  lined  with  tubes  throughout,  which  is  a  more  economical 
method  of  construction.  The  Chalk,  Oolite,  New  Red  Sandstone,  and 
Lower  Greensand  formations  are  the  strata  in  England  from  which 
supplies  by  sinking  deep  wells  can  be  most  readily  obtained.  Thus 
the  water  supplied  to  parts  of  London  by  the  Kent  Waterworks,  is 
obtained  by  pumping  from  deep  wells  in  the  chalk  underlying  the  London 
Clay ;  and  the  supplies  for  Brighton  and  Southampton  are  wholly  derived 
from  the  same  source ;  whilst  Liverpool  was  formerly  supplied  with  water 
from  wells  in  the  New  Red  Sandstone. 

The  depth  at  which  water  is  found,  and  the  volume  that  can  be 
regularly  obtained  by  deep  wells,  vary  considerably  even  under  apparently 
similar  conditions,  owing  to  local  differences  in  the  state  of  the  stratum, 
and  sometimes  to  the  existence  of  faults,  which  are  liable  to  arrest  the 
underground  flows.  Thus  the  flow  in  the  chalk  takes  place  mainly 
along  fissures,  which  a  well  may  not  happen  to  intersect ;  and,  accord- 
ingly, in  some  cases,  as  at  Brighton,  the  volume  of  water  is  increased  by 
driving  adits  branching  off  horizontally  from  the  bottom  of  the  well  to 
tap  fresh  fissures.  Moreover,  two  wells  have  sometimes  been  sunk 
near  together,  one  yielding  an  abundant  supply,  and  the  other  proving 
almost  dry,  on  account  of  a  barrier  caused  by  a  fault  intervening  between 
the  wells.  Occasionally,  also,  when  a  well  has  been  deepened  to  increase 
the  supply,  the  only  result  has  been  the  loss  of  the  existing  supply,  owing 
to  the  lowering  of  the  well  merely  giving  the  water  an  outlet  into  lower 
unsaturated  strata.  Though  deep  wells  sunk  under  favourable  conditions 
in  water-bearing  strata,  often  yield  an  abundant  supply  of  water,  and 
frequently  merely  intercept  a  portion  of  the  underground  flow,  which 
would  otherwise  have  discharged  into  the  nearest  stream  or  river,  or 
occasionally,  near  the  coast,  straight  into  the  sea,  there  is  a  limit  to  the 
extension  of  this  source  of  supply,  depending  as  it  does  on  the  amount 
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of  rain  falling  on  the  area  draining  into  the  permeable  stratum,  which 
serves  to  replenish  this  underground  reservoir.  Accordingly,  the  sinking 
of  several  fresh  wells  within  a  limited  area,  tends  to  divert  some  of  the 
flow  from  the  older  wells,  and  by  lowering  the  level  of  saturation  of 
the  permeable  stratum  by  the  increased  drain  on  its  supply,  augments 
the  depth  from  which  the  water  has  to  be  raised. 

Artesian  wells  are  those  wells  in  which,  when  carried  down  by  a 
boring  in  a  valley  to  a  water-bearing  stratum  enclosed  between  two  im- 
permeable strata,  the  water  rises  above  the  surface  of  the  ground,  the 
name  being  derived  from  the  French  province  of  Artois,  in  which  the 
earlier  artesian  wells  in  Europe  were  bored  in  the  twelfth  century,  though 
traces  of  more  ancient  borings  for  water  have  been  found  in  Asia  and 
Africa.  The  overflow  of  the  water  from  artesian  wells  is  due  to  the  con- 
fined permeable  stratum  rising  at  the  side  so  much  higher  than  its  level 
where  the  boring  is  made,  that  the  plane  of  saturation  is  higher  than  the 
top  of  the  well;  and,  consequently,  when  the  incumbent,  impervious 
stratum  is  pierced  at  a  lower  level,  the  water  is  forced  up  the  aperture 
by  the  hydTostatic  pressure.  The  well  at  Grenelle,  near  Paris,  bored  to 
a  depth  of  1798  feet  in  1833-41,  discharges  water  to  a  height  of  32  feet 
above  the  surface ;  and  several  deeper  artesian  wells  have  been  formed 
in  the  United  States. 

Well  water,  like  spring  water,  generally  contains  some  inorganic  salts 
in  solution  which  it  has  collected  in  its  course,  though  free  from  organic 
impurities  owing  to  the  filtration  it  has  undergone  in  traversing  the  con- 
siderable thickness  of  the  strata  intervening  between  the  surface  and 
deep  wells.  The  salts  most  commonly  found  in  solution  in  well  water 
are  calcium  bicarbonate  and  sulphate,  constituting  what  is  termed 
"  hardness  "  in  water,  which,  owing  to  its  action  on  soap,  is  unsuitable 
for  washing  and  certain  manufactures,  though  harmless  for  drinking  ; 
these  salts  being  collected  by  the  water  in  its  passage  through  strata 
containing  calcium  deposits,  such  as  the  Oolites  and  New  Red  Sandstone, 
and  more  especially  chalk,  the  wells  in  which  yield  the  hardest  water, 
quite  unsuitable  for  manufacturing  purposes. 

Water-supplies  from  Rivers  and  Streams. — Rivers  and  water- 
courses afford  a  very  convenient  and  accessible  source  of  supply ;  and 
one  of  the  principal  reasons  for  towns  in  olden  times  having  been 
established  by  the  banks  of  rivers,  is  supposed  to  have  been  the  facility 
with  which,  in  such  a  situation,  an  ample  supply  of  water  was  secured. 
Rivers,  however,  become  turbid  in  flood-time ;  and  they  are  subject  to 
contamination  from  the  sewage  of  towns  situated  on  their  banks,  which 
tends  to  augment  with  the  increase  of  population.  The  suspended  matter, 
nevertheless,  can  be  removed  by  passing  the  water  pumped  from  rivers 
through  filter-beds ;  whilst  stringent  legislation  against  the  direct  dis- 
charge of  sewage  into  rivers,  which  lower  down  may  be  utilized  for  water- 
supply,  minimizes  the  liability  to  pollution ;  and  organic  impurities  are 
gradually  oxidized  as  they  are  carried  down  by  a  river,  so  that  the  river 
is  by  degrees  cleansed  by  natural  changes,  provided  the  source  of  pol- 
lution is  at  an  adequate  distance  above  the  place  where  the  water  has  to 
be  drawn  ofif,  for  these  changes  to  be  accomplished. 


5l8      WATER   FROM  HILLY  DISTRICTS  AND  RIVERS. 

The  ideal  source  of  supply  is  found  in  streams  draining  hilly,  unin- 
habited, and  uncultivated  districts,  where  the  sole  impurity,  besides  a 
certain  'turbidity  during  floods  due  to  the  conveyance  of  some  of  the 
loose  soil  into  the  stream  by  the  rapid  flow  off  the  ground,  consists  of  a 
slight  brown  discoloration  when  the  water  has  flowed  through  peat,  often 
met  with  on  moorlands.  The  turbidity  is  readily  removed  by  deposit 
when  the  water  is  at  rest  in  a  reservoir  or  settling  tank ;  and  the  peaty 
discoloration  is  bleached  by  exposure  to  light.  Such  streams,  however, 
being  situated  in  the  upper  part  of  a  river  basin,  are  generally  at  a  con- 
siderable distance  from  large  towns,  which  are  usually  established  on  the 
lower  parts  of  rivers,  where  the  volume  of  the  river  is  greater  and  its  flow 
more  uniform ;  and,  moreover,  the  flow  of  these  mountain  streams  is  too 
irregular,  under  natural  conditions,  to  furnish  a  sufficient,  reliable  supply. 
Cities  and  towns,  accordingly,  situated  on  rivers  possessing  a  sufficiently 
large  constant  flow,  very  commonly  draw  their  principal  supply  from  the 
river  at  a  suitable  point  higher  up.  Thus,  for  instance,  London  obtains 
its  chief  supply  from  the  Thames  at  different  pumping  stations  above  the 
tidal  limit  at  Teddington.  Calcutta  derives  its  water-supply  from  the 
River  Hiigli  about  14  miles  above  the  city,  but  within  the  tidal  portion 
of  the  river ;  and  Paris  formerly  drew  its  supply  from  the  Seine,  which  is 
still  used  for  general  purposes,  such  as  watering  the  streets,  flushing  the 
sewers,  and  extinguishing  fires,  though  the  water  for  domestic  use  is  taken 
from  the  Vanne,  the  Dhuis,  and  the  Avre,  supplying  a  good  potable  water 
derived  in  great  measure  from  springs  in  the  chalk.  Very  often  in 
tropical  countries,  where  rivers  with  a  sandy  bed  appear  to  dry  up  during 
the  dry  season,  there  is  still  an  underground  flow  which  can  be  reached 
by  sinking  wells,  and  utilized  for  water-supply  ;  and  during  floods  in  the 
rainy  season,  the  water  drawn  from  these  wells  is  obtained  in  a  clearer 
state  than  if  it  was  taken  direct  from  the  turbid  river. 

As  the  flow  of  rivers  is  to  some  extent  derived  from  springs,  their 
waters  contain  certain  inorganic  substances  in  solution  in  very  variable 
quantities,  mainly,  in  general,  calcium  carbonate  and  sulphate,  and 
magnesium  carbonate,  depending  upon  the  stratum  constituting  their 
basins,  as  well  as  some  organic  matter ;  whilst  water  drawn  from  a  river 
within  the  tidal  limit  contains  a  varying  quantity  of  sodium  chloride,  or 
common  salt,  from  the  sea-water  mingling  with  the  fresh  water  when  the 
discharge  of  river  water  is  small. 

Lakes  as  Sources  of  Water-supply. — Lakes  in  hilly  districts, 
away  from  habitations,  fed  by  streams  and  rain  flowing  off  steep  mountain 
slopes,  furnish  natural  reservoirs  providing  an  excellent  source  of  water-, 
supply,  from  which  the  water  can  be  conveyed  by  gravitation  to  a  town 
lower  down  the  valley,  or  can  be  carried  by  tunnelling  through  the 
dividing  ridge,  to  a  town  situated  in  an  adjoining  river  basin.  A  lake  is 
formed  by  a  natural  barrier  across  the  valley  at  its  outlet,  so  that  the 
enclosed  hollow  above  the  barrier  has  been  filled  at  some  remote  period 
with  the  water  draining  into  the  valley,  which  had  to  rise  above  the  top 
of  the  barrier  before  the  drainage  of  the  valley  could  commence  to  be 
discharged. 
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Storage  of  Water-supply. 

Lakes  used  for  Storage  of  Water.^ — In  order  to  interfere  as 
little  as  possible  with  vested  interests  in  a  settled  country,  instead  of 
draining  off  the  lake  water  and  thus  lowering  it,  the  customary  course  is 
to  raise  its  level  by  artificially  heightening  the  natural  barrier  by  a  dam, 
to  provide  the  storage  required  in  the  driest  year  to  secure  the  necessary 
supply,  so  that  the  lake  may  never  have  to  be  drawn  down  much  below 
its  original  average  level.  The  extent  to  which  the  lake  has  to  be  raised 
depends  upon  the  area  of  the  surface  of  the  lake,  as  well  as  upon  the 
volume  of  water  required  for  the  supply;  and  in  this  respect,  a  lake 
furnishes  a  very  convenient  and  capacious  reservoir  for  storage,  for  from 
the  very  outset,  any  raising  of  the  water-level  provides  a  large  volume 
when  spread  over  the  area  of  an  extensive  lake,  as  pointed  out  in  the  chapter 
on  "  Irrigation  Works ; "  whereas  the  lower  layers  of  water  in  a  reservoir 
formed  in  a  valley,  are  small  in  area,  and  consequently  in  volume,  they 
often  cannot  be  entirely  drawn  off,  and  they  are  subject  to  reduction  by 
the  accumulation  of  deposit.  The  lake  is  raised  by  impounding  the 
flood-waters  of  the  streams  ilowing  into  it,  till  it  has  reached  the  desired 
level.  The  extent  to  which  such  a  source  can  be  drawn  upon  for  water- 
supply,  depends  upon  the  area  of  land  draining  into  the  lake,  or  the 
gathering  ground  as  it  is  called  in  the  case  of  a  reservoir  in  a  mountain 
valley,  the  rainfall  in  the  driest  years,  and  the  proportion  of  the  rainfall 
which  reaches  the  lake;  for  the  storage  water  should  be  either  fully 
replenished  in  flood-time  each  year,  or  the  amount  of  water  stored  up 
should  at  least  be  made  sufficient  that,  in  spite  of  an  exceptional  drain 
upon  it  during  a  year  of  minimum  rainfall,  it  should  afford  the  requisite 
supply  during  the  three  driest  consecutive  years,  without  the  original 
water-level  of  the  lake  being  unduly  infringed  upon. 

Loch  Katrine  and  Thirlmere  furnish  notable  examples  of  the  use  of 
lakes  as  reservoirs  for  water-supply,  with  the  requisite  storage  provided 
by  raising  their  level.  As  Loch  Katrine  has  an  area  of  srig  acres,  it 
was  possible,  by  merely  raising  the  level  of  the  lake  4  feet,  and  allowing 
for  a  drawing  down  of  the  lake  3  feet  below  its  original  level,  to  obtain 
a  storage  of  5687  million  gallons,  and  provide  a  supply  for  Glasgow  of 
50  million  gallons  per  day  of  the  purest  water ;  and  by  recent  works, 
including  a  second  conduit,  it  has  been  possible  to  double  the  available 
supply.  Though  the  lake  is  about  34  miles  distant  from  Glasgow,  the 
water  can  be  very  easily  conveyed  by  gravitation,  as  the  lake  is  367  feet 
above  sea-level.  Thirlmere  is  about  100  miles  from  Manchester;  but 
as  the  lowest  level  of  the  lake  is  182  feet  above  the  water-level  of  the 
service  reservoir,  situated  4  miles  short  of  Manchester,  there  is  an  avail- 
able fall  of  nearly  2  feet  per  mile,  enabling  the  water  to  be  readily  con- 
veyed by  gravitation.  Thirlmere,  however,  has  an  area  at  its  original 
water-level  of  only  328  acres;  and  as  this  water-level  is  not  allowed  to 
be  lowered,  the  lake  will  eventually  be  raised  50  feet  to  provide  a  storage 
in  this  case  of  8130  million  gallons,  for  securing  a  future  total  supply 
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of  SO  million  gallons  of  water  per  day  delivered  to  Manchester,  and  also 
ci  million  gallons  a  day  of  compensation  water  for  the  stream  flowing 
out  of  the  lake.  This  raising  of  the  level  of  the  lake  has  been  provided 
for  by  a  concrete  dam  across  the  outlet,  faced  with  masonry,  carried 
down  to  the  solid  rock  and  built  up  to  a  height  of  57  feet  above  the 
former  level  of  the  lake,  which,  when  the  water  is  impounded  to  the  full 
height  of  50  feet,  will  have  an  area  of  783  acres. '  It  is  specially  impor- 
tant in  this  instance  to  provide  an  ample  storage,  as  the  total  drainage- 
area  from  which  the  rainfall  will  be  collected,  even  when  some  streams 
outside  the  basin  are  diverted  into  it,  only  amounts  to  11,000  acres  ;  but 
fortunately  the  rainfall  in  this  hilly  district  has  been  found  to  average 
7 1  inches  a  year  in  three  consecutive  dry  years,  whilst  the  steep,  rocky 
nature  of  the  ground  makes  the  proportion  of  rainfall  reaching  the  lake 
exceptionally  large ;  and  the  storage  contemplated  would  be  obtained 
with  an  available  rainfall  of  32f  inches  from  the  whole  drainage-area. 

The  existence  of  lakes  proves  that  the  basin  which  they  fill  is 
enclosed  by  fairly  watertight  strata,  and,  consequently,  that  the  site  is 
suitable  for  storage ;  and  the  lakes  serve  as  settling  reservoirs,  in  which 
the  streams  flowing  into  them  deposit  their  silt,  as  so  strikingly  illustrated 
by  the  turbid  Rhone  flowing  into  the  Lake  of  Geneva,  and  also  provide 
a  space,  in  proportion  to  their  depth,  in  which  the  silt  can  accumulate 
for  an  indefinite  period  without  affecting  their  storage  capacity. 

Impounding  Reservoirs  for  storing  up  Water. — Where  no 
lake  is  available,  water  is  stored  up  in  the  wet  season,  for  use  during 
the  dry  months,  by  forming  an  artificial  lake  by  erecting  a  dam  across 
a  narrow  part  of  the  valley  of  a  mountain  stream,  and  impounding  the 
water  of  the  stream  above  the  dam  in  flood-time.  It  is  important  to 
select  a  site  in  the  valley  where  the  strata  are  impervious,  and  where  a 
considerable  volume  of  water  can  be  impounded  by  a  dam  of  moderate 
length  and  height.  This  can  be  best  effected  where  a  tolerably  wide 
valley  contracts  abruptly  to  a  narrow,  deep  gorge ;  and  it  must  be 
borne  in  mind,  that  an  increase  in  the  height  of  the  dam  augments  the 
capacity  of  the  reservoir  out  of  all  proportion  to  the  ratio  of  the  addition 
to  the  height,  on  the  same  principle  as  the  raising  of  lakes,  especially  with 
an  extensive  reservoir.  Accordingly,  if  practicable,  a  stable,  high  dam  is 
preferable  to  two  or  three  dams  in  steps  down  the  valley  making  up 
altogether  a  similar  height. 

Before  designing  a  storage  reservoir,  the  drainage- area  of  the  stream 
to  be  impounded,  or  gathering  ground,  must  be  ascertained,  and  the 
available  rainfall  over  this  area  must  be  estimated.  The  proportion 
which  the  available  rainfall  bears  to  the  actual  rainfall,  may  be  found 
approximately  by  gauging  the  flow  of  the  stream  and  observing  the 
corresponding  rainfall ;  but  the  rainfall  of  the  three  driest  consecutive 
years  can  only  be  obtained  with  precision  from  a  series  of  rainfall 
observations,  at  several  stations  in  the  district,  extending  over  a  period 
of  at  least  twenty  years.  If  no  such  record  exists,  the  observations 
made  must  be  compared  with  those  of  similarly  situated  stations  where 

'  Proceedings  Inst.  C.E.,  vol.  cxxvi.  p.  2,  plate  i,  and  plate  2,  fig   13, 
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a  long  record  has  been  kept,  and  an  estimate  of  the  required  rainfall 
deduced  from  it.  As  a  general  rule  in  England,  it  has  been  found  that 
the  rainfall  of  the  wettest  year  is  one-half  greater  than  the  mean,  of  the 
driest  year  one-third  smaller  than  the  mean,  and  of  the  three  driest 
consecutive  years  one-fifth,  on  the  average,  less  than  the  mean  ;  and 
the  quantity  of  water  Q,  in  gallons  per  day,  which  can  be  collected 
from  a  gathering  ground  having  an  area  A  in  acres,  with  a  mean  annual 
rainfall  R  in  inches,  and  loss  by  evaporation  E  in  inches,  which  in 
England  amounts  to  from  10  to  18  inches  in  the  year,  is  expressed  by 
the  following  formula  ■^ : — ■ 

Q  =  62-i5A(fR  -  E). 

The  storage  which  has  to  be  provided  for  a  given  daily  supply  must 
be  sufficient,  after  allowing  for  loss  by  evaporation,  to  enable  the  whole 
of  the  supply  to  be  drawn  from  the  reservoir,  for  the  number  of  days 
in  succession  during  which  it  is  possible  that  there  may  not  be  an 
adequate  rainfall  over  the  gathering  ground,  to  have  any  practical 
influence  in  replenishing  the  reservoir.  This  period  varies  according 
to  the  local  conditions,  and  is  less  in  wet  districts,  where  the  variations 
from  the  mean  rainfall  are  less  than  in  dry  districts.  At  Loch  Katrine, 
in  a  wet  district,  the  storage  originally  provided  was  adequate  for  113 
days,  without  allowing  for  loss  from  evaporation ;  and  at  Thirlmere 
there  is  storage  for  156  days,  where,  owing  to  the  restricted  drainage- 
area,  the  fluctuations  of  the  rainfall  are  liable  to  be  greater  than  over  a 
more  extensive  gathering  ground.  After  making  due  allowance  for  loss 
from  evaporation,  which  has  been  estimated  at  a  depth  of  3  feet  in  a 
year  over  the  surface  of  reservoirs  in  England,  and  varies  with  the 
climate,  a  storage  sufficient  for  a  supply  for  100  days  may  be  regarded 
as  a  minimum,  only  suitable  for  a  very  wet  district,  and  a  supply  for 
250  days  in  very  dry  districts  ;  whilst  in  the  parts  of  tropical  countries 
where  the  rains  are  liable  to  fail  sometimes  in  the  rainy  season,  it  may 
be  necessary  to  provide  storage  for  two  successive  dry  seasons.^ 

In  addition  to  the  water-supply  stored  up  in  reservoirs,  it  is  neces- 
sar)-,  in  damming  up  streams  on  which  vested  interests  lower  down 
exist,  to  provide  for  compensation  water  which,  in  consideration  of  the 
abstraction  of  the  flood-waters  of  the  stream,  has  to  be  discharged  from 
the  reservoir  into  the  stream  below,  so  as  to  ensure  that  the  flow  of  the 
stream  shall  never  be  less  than  a  stipulated  amount.  As  this  compen- 
sating volume  has  to  be  discharged  during  the  dry  weather,  when  no 
surplus  water  is  flowing  over  the  waste  weir,  it  has  to  be  stored  up  in 
the  reservoir  in  flood-time,  together  with  the  necessary  storage  for  the 
water-supply ;  and  where  manufactories  are  established  on  the  stream 
below,  compensation  water  equivalent  to  one-third  of  the  total  volume 
impounded  may  have  to  be  allowed.  Storage  reservoirs,  accordingly, 
in  addition  to  their  primary  object,  reduce  the  floods  in  the  river  below 
in  proportion  as  they  impound  the  flood   discharge :   and   they   also 

'  "  The  Theory  and  Practice  of  Hydro-Mechanics,"  Inst.  C.E.,  p.  44. 
^  "Water-Supply  :  Rainfall,  Reservoirs,  Conduits,  and  Distribution,"  2nd  edition, 
A.  R.  Binnie,  Chatham,  1887,  p.  36. 
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ensure,  by  the  enforced  discharge  of  compensation  water,  that  the  flow 
in  the  driest  seasons  shall  never  fall  below  a  definite  volume. 

Reservoir  Dams. — As  previously  stated  with  reference  to  reservoirs 
for  irrigation  in  Chapter  XXVI.,  dams  for  storing  up  water  in  river  valleys 
are  constructed,  either  as  earthen  embankments,  or  in  the  form  of  masonry 
or  concrete  walls.  Earthen  embankments  are  well  suited  and  econo- 
mical for  dams  of  moderate  height,  up  to  about  80  feet ;  and  for  many 
years,  storage-reservoir  dams  in  England  were  exclusively  constructed 
of  earthwork.  Masonry  dams  were,  indeed,  constructed  long  ago  in 
Spain  for  reservoirs,  though,  for  the  most  part,  with  a  very  incorrect 
section ;  but  the  earliest  high  masonry  dam  with  its  section  correctly 
adapted  to  withstand  the  pressures  increasing  with  the  depth,  was  erected 
in  France  across  the  River  Furens,'^  a  tributary  of  the  Loire,  in  1859-66 
(Fig.  344,  p.  528).  The  amount  of  materials  required  for  an  earthen  dam, 
with  its  flat  slopes  on  each  side,  increases  rapidly  with  the  height ;  and  the 
danger  of  percolation  through  the  dam  with  the  increased  water-pressure, 
and  of  slips  on  the  outer  slope,  is  also  augmented,  so  that  though  earthen 
dams  exceeding  100  feet  in  height  have  been  constructed,  they  become 
rather  costly,  and  are  less  reliable  than  solidly-founded  masonry  dams. 
Masonry  dams,  however,  must  be  founded  on  solid  rock ;  for  any  settle- 
ment of  a  masonry  dam  would  result  in  the  formation  of  cracks  in  the 
dam,  endangering  its  stability.  Accordingly,  whilst  both  types  of  dams 
must  rest  on  an  impervious  stratum,  to  guard  against  infiltration  of  water 
under  pressure  underneath  the  dam,  tending  to  undermine  it,  a  masonry 
dam  can  only  be  constructed  with  safety  where  a  foundation  of  compact, 
hard  rock  can  be  reached  at  a  reasonable  depth  below  the  surface. 

In  a  valley  where  a  large  volume  of  water  has  to  be  stored,  and 
earthen  embankments  are  rendered  necessary  from  the  absence  of  a 
rock  foundation,  or  are  preferred  to  masonry,  reservoirs  can  be  formed 
in  a  series  of  steps  down  the  valley  by  dams  of  moderate  height,  as 
illustrated  by  the  six  reservoirs  constructed  down  the  Longdendale 
valley  by  earthen  dams  from  70  to  100  feet  high,  for  supplying 
Manchester  with  water,  the  total  area  of  these  reservoirs  amounting  to 
497  acres,  and  their  combined  capacity  to  4160  million  gallons.  The 
same  course,  moreover,  has  sometimes  to  be  adopted  even  with  high 
masonry  dams  in  a  narrow  valley ;  for  in  spite  of  the  great  height  of  the 
Furens  dam  of  175  feet  above  the  bed  of  the  river,  retaining  a  maximum 
head  of  water  of  164  feet,  the  reservoir  formed  by  it  has  a  capacity  of 
only  353  million  gallons;  and  a  second  masonry  dam,  a  little  higher  up 
the  valley,  supplements  the  storage.  The  works  (opened  in  1904)  for  the 
supply  of  Birmingham  in  the  future,  are  designed  to  include  six  reser- 
voirs, in  the  somewhat  narrow  valleys  of  the  Elan  and  Claerwen  in 
South  Wales,  formed  by  means  of  concrete  dams  from  98  to  128  feet  in 
height,  for  storing  18,000  million  gallons  of  water,  from  a  watershed 
of  45>S6o  acres,  to  secure  a  daily  supply  of  75  million  gallons,  and 
compensation  water  reaching  27  million  gallons  a  day,  the  storage 
provided  being  equivalent  to  the  requirements  for  about  180  days.^ 

'   "Water-Supply,"  Encyclopaedia  Britannica,  gth  edition,  vol.  xxiv.  p.  407. 
''  Proceedmgs  Inst,  C.E.,  vol.  cxxvi.  pp.  71-73. 
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The  advantage,  in  respect  of  storage,  of  a  single  high  masonry  dam, 
over  several  dams  of  moderate  height,  is  exemplified  by  the  Gileppe 
masonry  dam  near  Verviers  in  Belgium,  which  retains  a  head  of  water  of 
i47f  feet,  and  has  formed  a  reservoir  198  acres  in  area,  with  a  capacity 
of  2650  million  gallons,  which  was  constructed  in  1869-75,  instead 
of  four  dams,  95  feet  high,  originally  proposed  for  storing  up  a  similar 
quantity  of  water. 

Earthen  Dams  for  Reservoirs. — An  earthwork  embankment  for 
a  reservoir  dam  should  have  a  width  at  the  top  of  not  less  than  8  to 
1 2  feet,  with  a  3  to  1  slope  on  the  upper  side  facing  the  reservoir,  pro- 
tected by  stone  pitching  or  a  layer  of  concrete  against  the  wash  of  waves 
raised  in  the  reservoir  by  gales ;  and  a  2  to  i  slope  at  least  should  be 
formed  on  the  lower  side,  or  flatter  towards  the  base  if  the  dam  is  high, 

RESERVOIR   EMBANKMENT   WITH    PUDDLE  WALL. 
Fig.  340.— Cross  Section. 
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or  the  available  material  of  inferior  quality.  A  wall  of  puddled  clay  in 
the  centre  of  the  embankment,  carried  down  in  a  trench  to  a  solid, 
impervious  stratum,  or  occasionally  a  narrow  concrete  wall,  is  the  method 
adopted  for  forming  a  watertight  barrier  to  prevent  the  infiltration  of 
water  from  the  reservoir  through  the  embankment  (Fig.  34°);  as  it  would 
be  difficult  to  make  the  inner  slope  watertight  with  a  layer  of  puddled 
clay  or  concrete,  owing  to  the  liability  of  the  embankment  to  unequal 
settlement ;  and,  moreover,  such  a  layer  would  be  more  costly  than  the 
central  wall,  owing  to  the  large  area  of  the  flat  inner  slope  of  a  high  dam. 
Provided  suitable  materials  can  be  obtained  within  the  site  of  the 
reservoir,  the  excavation  of  these  materials  for  the  construction  of  the 
dam  enlarges  at  the  same  time  the  capacity  of  the  reservoir.  The  most 
tenacious,  clayey  materials  should  be  deposited  near  the  puddle  trench, 
so  as  to  avoid  any  abrupt  change  in  the  nature  of  the  adjoining  earth- 
work, tending  to  irregular  settlement;  and  the  harder  and  looser 
materials  should  be  reserved  for  the  outer  portions.  The  central 
puddle  wall  is  kept  moist,  and  preserved  from  cracking,  by  the  materials 
close  against  it  on  each  side  ;  and  the  construction  of  the  outer  portion 
of  a  dam  with  comparatively  dry,  loose  material  well  drained,  renders 
the  outer  slope  far  less  liable  to  slips  than  it  would  be  if  the  dam  was 
constructed  entirely  of  clay,  which  would  crack  on  the  exposed  face  in 
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hot  weather,  and  be  disintegrated  by  rain.  The  embankment  must  be 
raised  high  enough  to  be  in  no  danger  of  bemg  overtopped  by  waves 
in  the  reservoir,  and  more  especially  by  any  rise  of  the  water  in  the 
reservoir ;  for  if  once  water  begins  to  flow  over  an  earthen  bank,  its 
destruction  rapidly  follows  ;  and  therefore  any  undue  settlement  must  be 
most  carefully  guarded  against. 

Before  the  dam  is  commenced,  all  loose  material  should  be  removed 
from  its  site,  and  the  excavation  for  the  puddle  trench  taken  down  to  a 
sound  and  impervious  stratum  ;  and  after  the  trench  has  been  filled  in 
with  puddled  clay,  the  embankment  must  be  slowly  carried  up  by 
spreading  the  materials  in  a  succession  of  thin,  horizontal  layers,  con- 
solidated by  punning  and  rolling,  with  the  aid  of  water  in  dry  weather. 


RESERVOIR  EMBANKMENT  WITH  MASONRY  WALL. 
Fig.  341. 
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Earthen  dams  with  a  puddle  wall,  having  the  outer  portion  on  the  down, 
stream  side  of  the  wall  well  drained,  and  in  some  cases  provided  with 
berms  on  the  outer  slope  as  an  additional  safeguard  against  slips,  have 
been  constructed  to  a  height  of  about  125  feet.  The  southern  portion 
of  the  New  Croton  dam,  forming  a  reservoir  for  extending  the  water- 
supply  of  New  York,  was  originally  intended  to  be  of  the  type  shown  in 
Fig.  341,^  having  a  watertight  wall  along  the  centre  line  of  the 
embankment  founded  on  rock  and  carried  up  to  the  highest  water-level. 
A  desire  for  greater  security  led,  however,  to  the  substitution  of  a  solid 
masonry  wall,  and  the  entire  dam  was  ultimately  constructed  of  the 
type  shown  in  Fig.  345,  having  a  total  length  of  11 68  feet  exclusive  of 
the  spillway.  The  dam  is  297  feet  high  from  the  lowest  foundations, 
206  feet  wide  at  base,  18  feet  wide  at  summit,  which  is  16  feet  above 
water-level.     The  spillway,  1000  feet  long,  is  constructed  with  granite 

'  "  The  Water-Supply  of  the  City  of  New  York,"  E,  Wegmann,  plate  132. 
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steps,  crossed  by  a  steel  arch  200  feet  span.  The  face  of  the  dam 
is  of  granite  ashlar  with  rubble  masonry  backing,  there  being  about 
855,000  cubic  yards  of  masonry  in  the  structure.  Similar  dams  at 
Olive  Bridge,  forming  with  the  Beaver  Kill  dykes,  the  proposed 
Ashokan  reservoir  are  under  constructioHj  and  will  with  the  Catskill 
aqueduct  further  augment  the  New  York  supply. 

In  places  where  clay  for  puddle  cannot  be  obtained,  as  in  parts  of 
India,  a  larger  mass  of  the  most  retentive  material  available  is  placed 
in  the  central  part  of  the  dam,  with  the  looser  material  for  the  outer 
portion  on  each  side^  (Fig.  342).  The  Gatun  earthen  dam,  which, 
with  its  spill-ways,  diversion  channels,  and  adjacent  locks,  forms  so 
important  a  feature  of  the  Panama  Lock  Canal,  is  now  in  course  of 
construction,  and  will  retain,  when  completed,  the  waters  of  the 
artificial  Galun  Lake  at  the  level  of  85  feet  above  mean  sea  level 
(Fig.  262). 

RESERVOIR    EMBANKMENT    WITH    SELECTED    MATERIAL. 
Fig.  342. — Culvert  with  Valve  Tower, 

*8  r.Ta 


Masonry  Dams  for  Reservoirs. — In  earthen  dams,  the  mass  of 
the  embankment  is  always  ample  for  withstanding  the  pressure  of  the 
water  in  the  reservoir ;  and  these  dams  only  fail  owing  to  infiltration  of 
water,  settlement,  and  slips.  Masonry  dams,  on  the  contrary,  can  be 
exactly  proportioned  in  thickness  at  the  different  levels  to  the  pressures 
they  have  to  support,  which  vary  with  the  depth  below  the  surface  of 
the  water ;  and  such  dams,  if  well  and  solidly  built,  are  only  liable  to 
fail  on  account  of  standing  on  yielding  or  fissured  foundations,  or  from 
being  given  an  inadequate  thickness  at  any  part,  producing  tension 
at  the  inner  face,  or  an  excessive  pressure  on  the  masonry  at  the  outer 
toe.  So  long,  however,  as  the  dam  is  made  adequately  thick  to 
resist  the  pressures,  any  further  addition  to  its  width  merely  increases 
the  weight  on  the  masonry  below,  and  on  the  foundations,  to  no 
purpose. 

A  reservoir  dam  is  subjected  to  two  distinct  pressures,  namely,  a  vertical 
pressure  due  to  the  weight  of  the  dam,  with  its  resultant  passing  through 

'  Proceedings  Inst.  C.E.,  vo].  cxxxii.  plate  3,  fig.  25. 
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the  centre  of  gravity  of  the  mass,  and  a  horizontal  pressure,  or  a  pressure 
at  right  angles  to  the  inner  face  of  the  dam,  due  to  the  pressure  of  the 
water  in  the  reservoir  against  the  inner  face.  When  the  reservoir  is  empty, 
the  only  pressures  on  the  dam  are  those  due  to  its  own  weight ;  and  the  line 
of  resultant  pressures,  with  thereservoir  empty,  may  be  obtained  by  dividing 
up  the  cross  section  of  the  dam  by  a  series  of  horizontal  lines,  finding 
the  centre  of  gravity  of  each  portion  comprised  between  each  line  and 
the  top,  and  then  drawing  vertical  lines  from  the  centres  of  gravity  to  the 
corresponding  base  lines,  and  joining  the  several  points  of  intersection  of 
these  lines  by  a  line,  which  represents  the  resultant  pressures  (Fig.  344, 
p.  528).  The  total  pressures  on  each  base  line  correspond  to  the  weight 
of  the  portion  of  the  dam  above  it ;  and  the  pressures  are  necessarily 
equal  on  each  side  of  the  resultant  line,  since  it  represents  the  mean 
position  of  all  the  pressures  on  any  horizontal  line  across  the  dam. 

The  pressures  on  the  dam  with  the  reservoir  full,  are  compounded  of 
the  weight  of  the  dam  and  the  pressure  of  the  water  on  the  inner  face, 
which  latter  is  equal  to  the  weight  of  a  triangular  prism  of  water  having 

DIAGRAM   OF   PRESSURES   IN    MASONRY   DAM. 
Fig.  343.— Reservoir  Empty  and  Full. 


a  height  equal  to  the  depth  of  the  dam  below  the  water,  a  base  of  the 
same  length,  and  a  unit  of  width  along  the  dam,  usually  taken  as  a  foot ; 
and  the  resultant  of  the  pressures  over  the  inner  face  may  be  regarded  as 
acting  at  the  centre  of  pressure,  which  is  two-thirds  of  the  depth  below  the 
water-level.  _  The  resultant  of  these  pressures  can  be  obtained  graphically, 
on  the  principle  of  the  parallelogram  of  forces,  by  drawing  a  line  vertically 
through  the  centre  of  gravity  G,  of  the  portion  of  the  cross  section  of 
the  dam  situated  above  the  horizontal  line  AB  (Fig.  343),  making  the 
length  of  the  line  GK  represent  the  weight  of  the  dam  above  AB  in  tons 
on  the  square  foot  to  a  given  small  scale,  drawing  the  line  KL>  at  right 
angles  to  the  inner  face,  representing  approximately  the  water-pressure  in 

'  The  water-pressure  is  assumed,  for  the  sake  of  simplicity,  to  act  also  at  G, 
though,  owing  to  the  form  given  to  these  masonry  dams,  the  centre  of  gravity  is  a 
liltle  higher  up  than  the  centre  of  pressure. 
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tons  to  the  same  scale,  and  joining  GL.  The  Hne  GL  represents  the 
resultant  pressure  in  tons  per  square  foot  to  the  given  scale,  and  also  its 
direction.  The  line  of  resultant  pressures  with  the  reservoir  full,  can  be 
obtained  by  joining  the  intersections  of  the  lines  corresponding  to  GL 
in  each  portion  of  the  section  of  the  dam,  with  their  respective  base  lines, 
when  the  line  joining  these  intersections  will  be  the  required  line.  In 
this  case  also,  the  pressures  are  equally  divided  on  each  side  of  the  line 
of  resultant  pressures,  in  regard  to  the  line  at  right  angles  to  the  direction 
of  the  resultant  with  the  reservoir  full.  Accordingly,  in  the  diagram  (Fig. 
343).  the  pressure  on  EN  with  the  reservoir  full,  is  equal  to  the  pressure 
on  NF;  and  with  the  reservoir  empty,  the  weight  on  AM  is  equal  to  the 
weight  on  MB.  The  actual  pressure,  however,  per  unit  of  surface  at 
any  point,  depends  on  the  length  of  these  lines,  and  also  on  its  position 
owing  to  the  pressure  varying  along  the  lines.  The  maximum  and  mini- 
mum pressures  on  any  base  lines  with  the  reservoir  empty  and  full,  such 
as  AB  and  EF,  can  be  obtained  graphically  in  the  following  manner. 
Let  W  and  P  represent  the  total  pressures  in  tons  on  AB  and  EF,  with 

the  reservoir   empty  and   full  respectively;   and   dividing    —  by  the 

lengths  in  feet  of  AM  and  MB,  and  -  by  the  lengths  in  feet  of  EN  and 

2 

NF,  the  average  pressures  on  these  portions  of  the  dam  are  obtained  in 
tons  per  square  foot,  with  the  reservoir  empty  for  the  first  two,  and  full 
for  the  second  two.  Then  selecting  a  suitably  large  scale  to  represent 
tons  on  the  square  foot,  perpendicular  lines  are  drawn  from  the  centre 
of  each  line  AM,  MD,  EN,  and  NF,  having  lengths  corresponding  to 
the  tons  per  square  foot  obtained  above  on  the  selected  scale ;  and  the 
ends  of  these  pairs  of  lines,  representing  by  their  lengths  the  respective 
average  pressures,  are  joined  by  the  straight  lines  CD  and  HI  prolonged 
to  the  faces  of  the  dam,  forming  two  bands  whose  widths  indicate  the 
variations  in  pressure  across  the  dam  along  the  lines  AB  and  EF,  with 
the  reservoir  empty  and  full  respectively,  so  far  as  the  rigidity  of  the 
masonry  may  not  modify  this  distribution  (Fig.  343).  The  actual  pres- 
sure in  tons  per  square  foot  can  be  measured  at  any  point  along  AB  and 
EF,  by  the  width  of  the  band  to  the  given  scale;  and  the  diagram  shows 
that  with  the  reservoir  empty,  the  maximum  pressure  is  at  the  inner  face 
and  the  minimum  at  the  outer  face,  and  the  reverse  with  the  reservoir 
full,  and  that  there  is  no  tension  so  long  as  the  lines  of  resultant  pressures 
are  within  the  middle  third  of  the  cross  section  of  the  dam,  which  tension 
would  be  indicated  by  the  crossing  of  the  pairs  of  lines  forming  the 
bands,  namely  AB,  CD,  and  EF,  HI,  respectively. 

As  the  total  water-pressure  on  the  inner  face  of  the  dam  increases 
with  the  head  of  water  retained,  in  proportion  to  half  the  square  of  the 
depth  below  the  surface,  this  pressure  augments  rapidly  with  the  depth ; 
and  whereas  the  pressures  are  small  in  the  upper  part  of  a  masonry  dam, 
and  it  is  only  necessary  to  provide  a  sufficient  width  to  prevent  the  lines 
of  resultant  pressures  passing  outside  the  middle  third,  the  pressures  in 
the  lower  part  of  a  high  dam  become  so  great,  that  the  dam  has  to  be 
widened  out  rapidly  towards  its  base  by  a  curved  or  very  sloping  batter 


FORM    OF   HIGH    MASONRY  DAM. 
Fig.  344.— Furens  Dam,  France. 
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on  its  outer  face,  to  avoid  excessive  pressures  on  this  face  with  the 
reservoir  full  (Fig.  344).  The  width,  indeed,  of  the  upper  part  of  a  high 
masonry  dam  has  to  be  regulated  by  the  condition  of  keeping  the  result- 
ant pressures  within  the  middle  third,  though  the  top  width  is  generally 
enlarged  sufficiently  for  a  road  ;  whilst  the  width  of  the  lower  portion  is 
determined  by  the  pressure  which  it  is  considered  may  be  safely  imposed 
on  the  masonry.i 

The  rational  form  for  high  masonry  dams,  with  widths  varying  in  pro- 
portion to  the  pressures  which  have  to  be  borne  at  different  depths, 

having  an  inner  face  deviating 
only  slightly  from  the  verti- 
cal, and  an  outer  face  sloping 
out  rapidly  towards  the  base, 
is  indicated  by  the  section  of 
the  Furens  dam,  retaining  a 
maximum  head  of  water  of 
164  feet,  with  the  moderate 
maximum  pressure  on  the 
masonry  of  6  tons  on  the 
square  foot  (Fig.  344) ;  and 
the  general  correctness  of 
this  form  for  a  given  pressure, 
has  been  proved  by  the  test 
of  experience.  By  allowing, 
however,  a  greater  pressure 
on  the  masonry,  it  has  been 
possible  to  make  the  width 
towards  the  base  somewhat 
less  in  proportion  to  the  depth 
than  at  Furens,  as  exempli- 
fied by  the  slighter  Ban 
dam  erected  subsequently  in 
France,  in  which  the  maxi- 
mum pressure  on  the  masonry 
was  increased  to  6'6  tons,  and  also  by  the  New  Croton  masonry  dam 
in  the  United  States  (Fig.  345). 

The  Furens  dam,  though  in  a  very  narrow  valley,  gains  at  any  rate 
the  full  benefit  of  its  height,  as  a  solid  rock  foundation  has  been  met 
with  close  to  the  surface  (Fig.  344) ;  whereas  both  the  New  Croton  and 
Vyrnwy  dams,  though  more  favourably  situated  for  impounding  water, 
have  had  to  be  carried  to  considerable  depths  below  the  surface  to  reach 
a  rock  foundation  (Figs.  345  and  346).  Thus  the  New  Croton  dam  has 
a  maximum  height  to  the  surface  of  the  reservoir  of  281  feet,  though  the 
depth  of  the  reservoir  alongside  it,  when  full,  is  only  157  feet;  and  the 
Vyrnwy  dam,''  with  a  maximum  height  to  the  water-level  of  the  full  reser- 
voir of  144  feet,  retains  a  maximum  depth  of  water  of  only  84  feet  in  the 

'  The  student  should  refer  to  the  papers  on  the  experimental  and  mathematical  deter- 
minations of  the  stresses  in  dams  contained  in  vol.  clxxii.  of  the  Proceedings  Inst.  C.E. 
^  Proceedings  Inst.  C.E.,  vol.  cxxvi.  p.  2g. 
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reservoir ;  whilst  the  masonry  and  concrete  dam  at  Thirlmere  has  been 
carried  58^  feet  down  below  the  surface  of  the  rock.^ 

The  reservoir  formed  by  the  New  Croton  dam  has  a  capacity  of 
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Fig.  345.— New  Croton,  _.„    „.„      ,,  ,.,  , 
"■    ■               '               Fig.  346. — Vyrnwy,  Wales. 


32,000  million  gallons,  and  is  supplied  from  a  drainage-area  of  240,840 
acres,  with  an  average  rainfall  of  about  48|-  inches  in  the  year,  half  of 
which  reaches  the  Croton  River ;  and  the  Vyrnwy  reservoir,  with  an  area 
of  1121  acres  and  an  available  capacity  of  12,130  million  gallons,  is  fed 
from  a  drainage-area  of  23,500  acres,  with  an  average  annual  rainfall  of 
about  68  inches.  The  Vyrnwy  reservoir  is  capable  of  providing  Liverpool 
eventually  with  a  water-supply  of  40  million  gallons  a  day,  as  well  as 
compensation  water  to  the  River  Vyrnwy,  equivalent  during  the  drier 
months  to  an  average  daily  discharge  of  isJ  million  gallons;  and  the 
reservoir,  accordingly,  will  afford  sufficient  storage  for  about  220  days. 

Bye-channel  and  Waste  Weir  for  Reservoirs. — The  forma- 
tion of  a  bye-channel  in  cutting,  round  the  side  of  a  reservoir,  for 
conveying  away  the  flood  discharge  of  the  stream  supplying  the 
reservoir,  is  very  advantageous  during  the  construction  of  an  earthen 
dam,  and  also  very  useful  for  diverting  the  turbid  and  discoloured  flood- 
water  away  from  a  reservoir  which  has  been  already  filled.  These  bye- 
channels,  controlled  by  gates  or  sluices,  and  leading  the  flood  discharge 


'  Proceedings  Inst.  C.E.,  vol.  cxxvi.  plate  2,  fig.  13. 
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from  the  stream  above  the  reservoir  into  the  stream  below  the  dam, 
have  to  be  protected  along  their  bed  and  sides  with  puddle,  pitching, 
or  a  lining  of  masonry  or  concrete,  according  to  the  velocity  of  flow 
through  them,  and  the  erosive  nature  of  the  stratum  through  which  they 
are  constructed.  A  small  settling  reservoir  is  also  sometimes  provided 
above  the  storage  reservoir,  in  which  the  sediment  brought  down  by  a 
flood  is  deposited  before  the  water  passes  on  to  the  bye-channel  or  into 
the  storage  reservoir,  and  from  which  the  deposit  can  be  readily 
removed  at  intervals. 

A  waste  weir  is  formed  at  a  suitable  place  at  the  side  of  a  reservoir, 
with  its  sill  level  with  the  surface  of  the  water  of  the  full  reservoir,  so 
that  the  surplus  water  discharging  into  a  full  reservoir  in  flood-time,  may 
escape  over  the  weir ;  and  the  width  of  the  weir  is  made  sufficient  for 
the  maximum  influx  into  a  full  reservoir  to  be  discharged  over  the  weir, 
without  raising  the  water-level  above  the  limit  allowed  for  in  designing 
the  dam.  Where  the  reservoir  is  formed  by  an  earthen  dam,  the  waste 
weir  should  be  formed  in  cutting  at  one  side,  beyond  the  end  of  the 
dam ;  and  the  channel  leading  from  the  weir  into  the  stream  below, 
with  a  fall  equivalent  to  the  head  of  water  retained  by  the  dam,  must  be 
effectually  protected  against  the  scour  of  the  overflow  from  the  reservoir. 
The  velocity  of  this  discharge  is  best  checked  by  forming  the  escape 
channel,  below  the  waste  weir,  with  a  succession  of  very  long,  shallow 
steps  constructed  so  as  to  retain  a  pool  of  water  on  the  top  of  each  step, 
resembling  a  series  of  diminutive  weirs  separated  by  pools  which  deaden 
the  impact  of  the  falling  water. 

When  the  water  is  retained  in  the  reservoir  by  a  masonry  dam,  a 
portion  of  the  dam  itself  may  serve  as  the  waste  weir  by  having  its 
crest  terminated  at  the  requisite  level.  Thus  for  instance  at  the 
Vyrnwy  dam,  the  spaces  under  the  nineteen  central  arches  between 
the  piers  carrying  a  roadway  across  the  top  of  the  dam,  form  the  main 
waste  weir,  having  lower  sills  than  the  spaces  under  the  side  arches,  and 
affording  a  total  length  of  weir  of  456  feet;  and  as  the  surplus  water 
flows  down  the  outer  face  of  the  dam,  a  sharp  curve  has  been  given  to 
this  face  near  the  level  of  the  stream  below  the  dam,  to  receive  the 
shock  of  the  falling  water  (Fig.  346,  p.  529).  At  the  New  Croton 
dam,  the  waste  weir  is  provided  by  a  special  masonry  dam,  1000  feet 
long,  extending  from  the  high  central  masonry  dam  to  one  side  of  the 
valley,  with  its  top  level  with  the  surface  of  the  full  reservoir,  and  its 
outer  face  constructed  with  a  series  of  steps  from  top  to  bottom  to 
break  the  fall  of  the  overflowing  water. 

Outlets  for  Reservoirs. — Provision  has  to  be  made  for  drawing 
off"  the  water  stored  in  the  reservoir  for  water-supply,  and  also  for 
compensation  water.  Formerly,  the  outlet  culvert  for  drawing  off  the 
supply  was  laid  across  the  base  of  earthen  dams,  and  usually  at  their 
lowest  point,  as  by  this  means  the  culvert  could  be  readily  constructed, 
or  the  line  of  pipes  laid,  before  the  embankment  was  carried  up,  and 
served  to  convey  the  water  away  during  the  progress  of  the  dam ;  and 
by  placing  it  at  the  lowest  point,  the  drainage  was  most  effectually 
provided  for  during  construction,  and  the  reservoir  most  fully  drawn 
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down  when  in  regular  use.  Culverts  and  pipes,  however,  so  placed  are 
liable  to  be  injured  by  the  unequal  settlement  of  the  embankment  over 
them,  and  particularly  where  they  pass  through  the  puddle  wall  and  rest 
on  the  puddle  trench ;  and  the  leakage  of  water  under  pressure  through 
the  fractures  thus  formed,  may  lead  to  the  subsidence,  and  eventual 
destruction  of  the  dam,  especially  when  the  valves  controlling  the  dis- 
charge are  placed  at  the  outer  end,  or  in  the  centre  of  the  embankment, 
precluding  access  to  the  culvert  for  repairs.  A  culvert  or  pipe  under 
an  embankment  must  be  commanded  throughout  its  whole  length  by  a 
valve  tower  at  its  inner  end  in  the  reservoir,  thereby  rendering  the 
conduit  accessible  for  repairs  (Fig.  342,  p.  525).  Even  if  this  essential 
precaution  is  adopted,  and  the  culvert  is  firmly  bedded  in  a  trench 
excavated  in  the  solid  ground,  a  leakage  of  water  under  pressure  is  liable 
to  take  place  along  the  line  of  the  culvert  or  pipes,  impairing  the 
stability  of  the  embankment.  Accordingly,  where  a  reservoir  is  formed 
by  an  earthen  dam,  the  outlet  culvert  should  be  carried  to  one  side 
of  the  valley  beyond  the  end  of  the  dam ;  and  by  controlling  the  flow 
into  the  conduit  by  a  valve  tower  erected  in  the  reservoir,  with  inlets  at 
different  levels,  the  water  can  be  drawn  from  the  reservoir,  with  its 
variable  water-level,  where  it  is  least  turbid  or  discoloured,  which  is 
generally  close  to  the  surface. 

The  outlet  culvert  from  a  reservoir  closed  by  a  masonry  dam,  is 
sometimes  carried  through  the  dam  at  a  low  level,  with  the  valve 
chamber  formed  in  the  dam,  of  which  arrangement  the  Villar  dam, 
storing  up  the  flow  of  the  River  Lozoya  for  the  supply  of  Madrid,  and 
the  New  Croton  dam  furnish  examples.  It  is,  however,  preferable  to 
avoid  the  construction  of  a  large  culvert  through  a  masonry  dam,  by 
carrying  it  in  tunnel  at  one  side  of  the  valley  beyond  the  dam,  as 
resorted  to  at  the  Vyrnwy  reservoir,  where  the  outlet  supply  culvert, 
carried  from  the  side  into  a  tunnel,  has  its  flow  controlled,  and  the 
inflowing  water  strained  through  copper  wire  gauze,  in  a  masonry  tower 
erected  in  the  lake ;  but  the  culverts  for  the  compensation  water  have 
been  carried  through  the  dam,  as  the  most  direct  course  to  the  river 
channel  below  the  dam.  At  Thirlmere,  it  was  possible  to  provide  a 
direct  course  for  the  compensation  water  outside  the  dam,  owing  to  the 
existence  of  a  projecting  rock  in  the  centre  of  the  line  of  the  dam, 
through  which  the  discharge  culvert  has  been  constructed ;  whilst,  as 
the  upper  end  of  the  lake  is  nearest  to  Manchester,  the  outlet  for  the 
supply  is  situated  at  the  opposite  end  of  the  lake  to  the  dam,  the  flow 
into  the  conduit  being  controlled  by  valves  in  a  shaft,  and  strained  in  a 
well,  sunk  65  feet  into  the  rock. 


CHAPTER   XXXIII. 

CONVEYANCE,  PURIFICATION,  AND  DISTRIBUTION 
OP   WATER-SUPPLY. 


Aqueduct  required  from  storage  reservoir — Conveyance  of  Water-supply : 
extended  meaning  of  aqueduct ;  hydraulic  gradient  for  aqueducts, 
definition,  uniform  or  variable  ;  aqueducts  from  impounding  reservoirs 
in  tunnel,  cutting,  and  pipes  laid  as  inverted  siphons,  following  hydraulic 
gradient,  or  mainly  in  pipes  under  pressure,  relative  merits  of  the  two 
systems,  instances  ;  arrangement  and  sizes  of  aqueducts,  Thirlmere  and 
Elan  aqueducts  described,  sections  of  Loch  Katrine  and  New  Croton 
aqueducts,  Vyrnwy  aqueduct  described  ;  service  reservoirs,  arrange- 
ments, construction,  objects — Purification  of  Water:  methods,  im- 
purities ;  separating  weirs,  description  ;  settling  reservoirs,  settlement 
in  impounding  reservoirs,  for  clearing  river  water  by  subsidence ; 
filtration,  object,  description  of  filter  bed,  suitable  rate  of  flow  for 
purification,  reduction  of  organic  matter  ;  purification  by  contact  with 
iron,  through  spongy-iron  filters,  by  iron  borings,  resulting  chemical  re- 
action ;  softening  of  hard  water,  definition  of  term  "  hard,"  disadvantages 
of  hard  water,  methods  of  softening,  scale  of  hardness,  instances  of  hard 
river  waters — Distribution  of  Water  :  methods  of  distribution  ;  supply 
per  head  of  population,  measure  of  requirements,  average  consumption ; 
intermittent  and  constant  supply,  methods  described  and  contrasted ; 
prevention  of  waste,  requirements,  means  of  detection  of  waste,  impor- 
tance ;  water-meters,  charge  by  rental,  charge  by  meter  the  fair  system, 
objections  urged,  methods  of  obviating  them,  positive  and  inferential 
meters  described  _;  different  supplies  for  special  purposes,  increasing 
difficulty  of  obtaining  pure  water,  impure  supply  could  be  used  for 
municipal  purposes,  purest  water  for  domestic  use,  adopted  in  Paris, 
might  be  resorted  to  in  London. 

Water  stored  up  in  a  lake,  or  in  a  river  valley,  by  a  dam  across  the 
outlet,  is  usually  a  long  distance  away  from  the  town  for  which  the 
supply  is  required;  and  an  aqueduct  has  to  be  constructed  from 
the  storage  reservoir,  for  the  conveyance  of  the  water  to  a  service 
reservoir,  in  the  neighbourhood  of  the  town,  formed  at  a  sufficient 
elevation  for  the  water  collected  in  it  to  be  readily  distributed  through- 
out the  town  at  an  adequate  pressure.  Fortunately,  an  impounding 
reservoir  is  always  situated  in  a  hilly  district,  towards  the  upper  end  of 
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a  river  basin,  and  therefore  at  a  sufficient  height  above  the  town  which 
it  is  formed  to  supply,  for  the  water  to  flow  down  an  aqueduct  from  it 
into  the  service  reservoir  under  the  action  of  gravity. 


Conveyance  of  Water-Supply. 

The  term  "  aqueduct,"  though  formerly  applied  to  the  magnificent 
masonry  bridges  erected  by  the  Romans  for  the  conveyance  of  water 
across  deep  valleys,  and  consequently  to  all  bridges  carrying  a  channel 
containing  water,  whether  for  navigation,  irrigation,  or  water-supply, 
properly  denotes  any  form  of  channel  serving  for  the  conveyance  of 
water.  An  aqueduct  in  this  more  extended  sense  may,  in  addition  to 
bridges,  comprise  open  and  covered  channels  or  conduits,  tunnels,  and 
metal  pipes. 

Hydraulic  Gradient  for  Aqueducts. — The  hydraulic  gradient 
is  the  vertical  fall  between  two  points  on  an  aqueduct  divided  by  the 
length,  and  is  generally  expressed  in  feet  or  inches  per  mile ;  and  this 
gradient  determines  the  size  to  be  given  to  a  conduit  for  the  con- 
veyance of  a  definite  volume  of  water.  The  hydraulic  gradient  can  be 
maintained  uniform  throughout,  provided  the  aqueduct  is  constructed 
of  the  same  form  and  dimensions  along  its  whole  length,  or  if  its 
dimensions  are  merely  varied  so  as  to  compensate  for  an  increased 
resistance  to  flow  due  to  a  modification  in  its  form,  as  for  instance  in 
changing  from  a  channel  to  pipes.  On  the  other  hand,  it  may  be 
sometimes  expedient  to  vary  the  hydraulic  gradient  at  different  parts 
of  the  same  aqueduct,  in  order  to  adjust  the  level  of  the  aqueduct  more 
nearly  to  the  configuration  of  the  ground,  or  so  as  to  modify  the  size  of 
the  tunnel,  conduit,  or  pipes  at  certain  places,  for  the  sake  of  economy 
in  construction. 

Aqueducts  from  Impounding  Reservoirs.  —  An  aqueduct 
either  consists  of  a  channel  formed  to  the  inclination  of  the  hydraulic 
gradient,  carried  through  ridges  in  tunnel,  and  traversing  fairly  level 
ground,  or  contouring  the  slopes,  in  cutting,  in  which  the  water  flows 
freely;  or  where  the  ground  in  a  valley  dips  below  the  hydraulic 
gradient,  it  is  formed  by  one  or  more  lines  of  pipes,  constituting 
inverted  siphons,  through  which  the  water  is  conveyed  under  pressure, 
instead  of  continuing  the  channel  along  the  hydraulic  gradient  by  carry- 
ing it  on  the  top  of  a  high,  arched  bridge  across  the  valley,  like  the 
Roman  works.  Long  aqueducts  leading  the  water  from  impounding 
reservoirs  in  hilly  districts,  having  generally  to  traverse  irregular  ground 
and  some  river  valleys,  are  usually  formed  in  part  by  tunnels  and 
cuttings,  and  partly  by  pipes ;  but  this  combination  of  the  two  systems 
of  aqueducts  is  effected  on  two  different  principles,  according  to  the 
local  conditions.  Where  the  configuration  of  the  ground  is  fairly 
favourable,  the  hydraulic  gradient  is  followed  for  considerable  distances 
by  contouring  the  slopes  in  a  somewhat  circuitous  course,  as  well  as  by 
tunnelling  through  high  ridges ;  and  pipes  are  only  resorted  to  where 
the  land  along  the  line  selected  for  the  aqueduct,  dips  considerably  in 
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descending  the  valleys  of  the  streams  and  rivers  which  have  to  be 
traversed.  When,  on  the  contrary,  the  land  along  the  route  of  the 
aqueduct  lies  for  the  most  part  below  the  hydraulic  gradient,  the 
aqueduct  is  mainly  formed  by  pipes  following  closely  the  irregularities 
of  the  ground,  and  taking  a  fairly  straight  course ;  whilst  the  hydraulic 
gradient  is  only  followed  in  the  tunnels,  and  is  reached  elsewhere  at 
points  where  balancing  reservoirs  can  be  introduced  for  reducing  the 
pressure  of  the  water  on  the  lowest  part  of  the  pipes,  by  dividing  the 
aqueduct  into  sections. 

The  first  system,  following  the  hydraulic  gradient  as  far  as  practicable, 
involves  a  greater  amount  of  cutting  for  constructing  the  conduit  with 
a  uniform  gradient,  and  also  a  more  circuitous  course  in  contouring  the 
slopes  to  avoid  abrupt  changes  in  the  level  of  the  ground;  but  it 
dispenses  with  balancing  reservoirs,  as  each  inverted  siphon  constitutes 
an  independent  section  of  the  aqueduct,  with  the  pressure  at  the  lowest 
point  proportionate  to  the  depth  of  the  dip  below  the  upper  end  of  the 
siphon.  The  second  system,  on  the  other  hand,  affords  the  advantages 
of  a  straighter,  and  therefore  shorter  course,  increasing  the  available 
gradient,  and  a  uniform  depth  of  cutting  merely  sufficient  to  protect  the 
pipes  from  injury  and  frost ;  but  a  pipe  aqueduct  requires  a  steeper 
gradient,  or  a  larger  water  section,  than  a  free  channel,  to  pass  the  same 
volume  of  water ;  and  the  pressure  at  the  lowest  point  of  a  long  line  of 
pipes  would  be  unduly  great  during  any  stoppage  of  the  flow,  if  not 
relieved  at  intervals  by  balancing  reservoirs.  Long  lengths  of  charmel 
with  a  free  flow  at  the  hydraulic  gradient,  have  been  adopted  for  the 
Loch  Katrine,  Thirlmere  (Fig.  347),^  and  Elan  aqueducts  :  whilst  the 
Longdendale  and  Vyrnwy  ^  aqueducts  (Fig.  348)  are  formed  with  lines 
of  pipes  and  tunnels. 

Arrangements  and  Sizes  of  Aqueducts. — The  Thirlmere 
aqueduct  has  a  length  of  nearly  96  miles,  of  which  45  miles  consist  of 
48-inch,  40-inch,  and  36-inch  cast-iron  pipes  laid  as  inverted  siphons 
down  the  valleys,  36f  miles  of  covered  conduits,  and  \6,\  miles  of 
tunnels.  The  conduits  formed  of  concrete  on  the  cut-and-cover  system, 
and  crossing  small  streams  on  masonry  bridges,  and  the  tunnels,  lined 
for  the  most  part  with  concrete,  are  constructed  of  the  same  internal 
section  (Fig.  349,  p.  536),^  which,  with  a  uniform  hydraulic  gradient  of  20 
inches  in  a  mile,  are  capable  of  conveying  the  maximum  proposed  supply 
of  50  million  gallons  a  day;  one  line  of  cast-iron  pipes  as  at  first  laid, 
followed  by  a  second  line  which  has  been  laid  subsequently,  affording 
the  supplemental  supply  at  present  required  for  Manchester.  Only  three 
lines  of  pipes,  48  inches  in  diameter,  are  to  be  laid  in  the  Lake  district 
for  the  full  supply,  to  reduce  the  disfigurement  of  the  country  in  laying 
them  ;  but  five  lines  of  the  smaller  pipes  will  be  required  elsewhere.  A 
uniform  hydraulic  gradient  of  20  inches  in  a  mile  is  maintained  throughout 
for  about  83!  miles  from  Thirlmere ;  but  in  the  last  13!  miles,  there  is  an 
available  fall  for  the  continuous  line  of  pipes,  of  about  32  inches  in  a 

'  Proceedings  Inst.  C.E.,  vol.  cxxvi.  plate  I,  fig.  4. 
^  Ibid.,  vol.  cxxvi.  plate  4,  fig.  2.  =  Md.,  vols,  cxxvi.,  clxvii. 
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mile,  which  enabled  the  diameter  of  this  line  of  pipes  to  be  reduced  to 
36  inches.     Each  siphon  has  a  rectangular  chamber  or  well  at  either 


end,  to  connect  it  with  the  adjacent  conduit ;  and  a  valve  in  the  upper 
well  closes  automatically  on  the  bursting  of  a  pipe  in  the  siphon,  from 
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the  fall  of  a  float  in  the  well,  owing  to  the  resulting  lowering  of  the 
water-level.  The  most  important  siphon,  9I  miles  long,  crosses  the 
valley  of  the  Ribble ;  but  the  siphon  across  the  Lune  valley  has 
the  greatest  dip,  in  which  the  head  of  water  reaches  a  maximum  of 
427  feet  (Fig.  347,  p.  535).  The  pipes  are  in  most  cases  carried  over 
the  rivers,  at  the  bottom  of  the  valleys,  on  bridges,  thereby  reducing  the 
amount  of  dip,  and  rendering  them  readily  accessible  for  repairs. 

The  Elan  aqueduct  is  very  similar  in  general  character  to  the 
Thirlmere  aqueduct ;  but  the  conduits  and  tunnels,  with  a  hydraulic 
gradient  of  only  15 '84  inches  per  mile,  and  having  to  provide  for  a 
larger  eventual  discharge,  have  had  to  be  given  a  greater  section 
(Fig.  350);^  whilst  by  allowing  a  gradient  of  36   inches   in   a   mile 

SECTIONS   OF   AQUEDUCTS. 

Fig.  349.                       Fig.  350.                       Fig.  351.  Fig.  352. 

Tliirlmere,  for                     Eian,                      Loch  Katrine,  New  Croton, 

IVIanchester.           for  Birmingham,           for  Glasgow.  for  New  Yorlt. 


for  the  siphons,  pipes  very  similar  in  diameter  to  those  of  the  Thirlmere 
aqueduct,  possess  the  requisite  increased  discharging  capacity.  The 
siphons  in  the  Elan  aqueduct  will  eventually  consist  of  six  lines  of 
42 -inch  iron  or  steel  pipes;  but  only  two  lines  of  pipes  have  been  laid 
in  the  first  instance,  to  provide  for  the  present  needs  of  Birmingham. 
The  longest  siphon  on  this  aqueduct  has  a  length  of  17  miles;  and  the 
greatest  dip  of  the  pipes  of  550  feet  below  the  hydraulic  gradient,  is 
where  the  River  Severn  is  crossed  by  a  bridge  near  Bewdley. 

A  section  of  the  new  Loch  Katrine  aqueduct,^  for  augmenting 
the  Glasgow  supply,  is  given  in  Fig.  351,  and  of  the  New  Croton 
aqueduct  in  Fig.  352.  When  an  aqueduct  passes  through  an  unlined 
tunnel  in  hard  rock,  the  section  provided  is  slightly  increased,  to  allow 
for  the  increased  friction  of  flow  in  a  channel  with  a  rough  bed  and 
sides.  In  all  cases,  the  conduits  and  tunnels  along  an  aqueduct  are 
alone  constructed  to  the  full  dimensions  at  the  outset ;  and  the  siphons 
are  restricted  to  the  lines  of  pipes  needed  to  supply  the  immediate 
requirements,  additional  lines  of  pipes  being  laid  as  the  demands  for 
"water  increase. 


'  Proceedings  Inst.  C.E.,  vol.  cxl,  p.  243, 


Ibid.,  vol.  cxxiii.  jj.  410. 
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The  Vymwy  aqueduct,  nearly  68^  miles  long,  is  divided  into  six 
distinct  sections  by  balancing  reservoirs,  four  of  these  reservoirs  having 
been  formed  at  places  where  the  land  attains  the  level  of  the  hydraulic 
gradient;  but  as  there  was  no  land  high  enough  along  the  last  2o\  miles 
of  the  course  of  the  aqueduct  to  reach  the  hydraulic  gradient,  it  was 
necessary,  in  order  to  make  a  break  in  this  long  line  of  pipes  under 
pressure,  to  construct  the  fifth  balancing  reservoir  on  the  top  of  a  high 
tower  built  on  the  summit  of  Norton  Hill,  so  as  to  raise  the  reservoir  to 
the  hydraulic  gradient,  no  feet  above  the  surface  of  the  ground 
(Fig.  348,  p.  535).  The  water  for  this  reservoir  is  contained  in  a 
circular  basin  or  tank,  80  feet  in  diameter,  formed  of  steel  plates  afford- 
ing a  central  depth  of  31  feet.  The  sections  into  which  the  aqueduct 
is  thus  divided  up,  vary  in  length  from  6|-  miles  up  to  i7f  miles,  in 
which  latter  length  the  maximum  head  of  water  of  480  feet  occurs  in 
passing  under  the  Wych  Brook ;  and  the  hydraulic  gradient  ranges 
in  general  between  2  feet  per  mile  in  the  three  tunnels,  7  feet  in 
diameter,  and  having  a  total  length  of  four  miles,  up  to  6-87  feet  in  a 
mile  for  the  long  siphon  between  Oswestry  and  Malpas,  the  ordinary 
gradient  for  the  other  siphons  being  4-5  to  4"8  feet  per  mile,  with  sharper 
gradients  where  steel  pipes  are  introduced  for  deep  crossings  difficult  of 
access,  to  reduce  the  size  of  the  pipes.  Only  one  line  of  pipes  has 
hitherto  been  laid ;  but  eventually  the  siphons  will  consist  of  three  lines 
of  pipes,  42  inches  in  diameter  for  the  normal  gradients  of  4^5  to 
4-8  feet  per  mile,  39  inches  for  the  long  siphon  with  the  gradient  of 
6-87  feet  per  mile,  and  reduced  to  36  inches,  and  32  inches  diameter 
where  steel  pipes  are  used  for  passing  under  the  Manchester  Ship-Canal, 
and  the  River  Mersey  respectively,  with  a  sharper  gradient.  Automatic 
valves,  in  suitable  positions,  begin  to  gradually  close  the  pipes  directly 
the  velocity  of  flow  is  considerably  increased  by  the  bursting  of  a  pipe ; 
and  air-valves  at  all  the  summits  of  the  siphons,  and  on,  some  of  the 
falling  lengths,  provide  for  the  escape  of  the  air  which,  if  allowed  to 
accumulate  in  the  pipes,  would  arrest  the  flow  of  the  water. 

Water  pumped  up  from  a  river,  or  a  deep  well,  is  conveyed  in  a  line 
of  cast-iron  pipes  to  the  service  reservoir  for  distribution ;  whilst  water 
collected  from  springs  issuing  at  a  good  elevation,  is  carried  by  an 
aqueduct  similarly  to  the  supply  from  a  storage  reservoir. 

Service  Reservoirs. — The  supply  of  water  conveyed  by  an 
aqueduct  from  an  impounding  reservoir,  or  pumped  up  from  a  river  or 
wells,  or  collected  from  the  flow  from  springs,  is  delivered  into  one  or 
more  service  reservoirs,  situated  at  a  sufficient  height  above  the  town  to 
be  supplied,  to  be  carried  by  gravitation  through  cast-iron  mains  to  the 
top  of  the  houses  in  every  part  of  the  town,  and  at  an  adequate  distance 
if  possible  from  the  town,  to  be  free  from  contamination  by  smoke,  fumes 
from  manufactories,  and  other  sources  of  pollution.  Where  a  town  is 
built  on  land  varying  considerably  in  level,  and  the  water  has  to  be 
pumped  up  into  the  service  reservoirs,  the  town  is  advantageously 
divided  into  two  or  more  high-level  and  low-level  districts  served  by 
reservoirs  at  different  elevations,  to  avoid  lifting  the  supply  higher  than 
necessary  for  securing  the  requisite  head  for  distributing  the  water  at  the 
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different  levels.  When  these  reservoirs  have  to  be  placed  close  to  a 
town,  they  must  be  covered,  to  secure  them  from  the  introduction  of 
soot,  dust,  and  dirt ;  and  the  covering  over  of  the  reservoirs,  commonly 
effected  by  brick  arches,  possesses  the  further  advantages,  of  keeping  the 
water  at  a  more  uniform  temperature,  cooler  in  summer,  and  less 
exposed  to  frost  in  winter,  and,  together  with  a  depth  of  water  of  not 
less  than  15  feet,  of  impeding  the  growth  of  aquatic  plants,  the  germs  of 
which  exist  in  some  waters. 

Service  reservoirs  are  formed  by  excavating  them  in  the  ground,  or 
by  surrounding  them  with  watertight  embankments  or  retaining  walls ; 
and  they  are  lined,  if  necessary,  with  puddle,  concrete,  or  brickwork 
coated  with  cement.  Their  chief  objects  are  to  equalize  the  pressure, 
which  cannot  be  secured  by  pumping  directly  into  the  mains ;  to  provide 
for  the  variable  consumption  of  water  at  different  periods  in  the 
24  hours,  without  varying  the  influx  or  the  rate  of  pumping;  and  to 
supply  adequate  storage  to  meet  sudden  emergencies,  such  as  a  fire,  the 
bursting  of  a  main,  an  accident  to  the  aqueduct,  or  a  breakdown  of 
the  pumps.  The  consumption  is  largest  in  the  morning  hours  from 
about  7  o'clock,  reaching  a  maximum  between  9  and  10 ;  and  it  falls  to 
a  minimum  in  the  middle  of  the  night.  The  storage  available  should 
evidently  not  be  less  than  about  a  couple  of  days'  ordinary  consumption, 
and  might  have  to  be  extended  to  a  week's  supply,  or  even  more,  if  the 
conveyance  of  the  water  to  the  reservoir  is  liable  to  occasional  interrup- 
tions, owing  to  injuries  of  the  aqueduct  or  other  causes.       I 

The  reservoirs  recently  formed  by  embankments  near  the  Thames  at 
Hampton  and  Staines,  resemble  service  reservoirs  in  their  construction, 
and  in  being  filled  by  water  pumped  up  from  the  river;  but  in  reality 
they  fulfil  the  functions  of  storage  reservoirs,  by  being  filled  whilst  the 
river  has  a  large  discharge,  in  order  to  store  up  water  for  supplementing 
the  supply  of  London  when  the  flow  of  the  river  becomes  very  low 
during  a  dry  summer. 


Purification   of  Water. 

Water  is  very  liable  to  contain  impurities,  both  in  suspension  and 
in  solution,  composed  of  inorganic  and  organic  matters.  The  heavier 
particles  carried  along  by  a  current  readily  settle  when  brought  to  rest 
in  a  settling  tank,  or  in  an  impounding  reservoir ;  whilst  the  finer  and 
floating  matter,  with  the  exception,  in  some  cases,  of  organic  matter  in 
an  extremely  fine  state  of  division,  can  be  removed  from  the  water  by 
straining  it  through  fine  wire  gauze,  and  by  filtration.  Calcium  bicarbo- 
nate, generally  found  in  solution  in  spring  and  river  waters,  is  easily 
removed ;  and  other  inorganic  salts  usually  existing  in  solution  in  much 
smaller  quantities,  which  cannot  be  separated  by  any  practicable  process, 
are  harmless ;  but  organic  matter  in  a  very  fine  state,  or  in  solution,  is 
difficult  to  deal  with,  and  being  very  objectionable  even  in  minute 
quantities,  has  led  to  special  care  being  exercised  in  the  selection  of  the 
sources  of  supply,  to  avoid  its  introduction  into  the  water  as  far   as 
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possible.  Water  collected  in  a  reservoir  from  a  hilly,  uninhabited 
watershed,  spring  water,  and  water  from  deep  wells  are  usually 
adequately  free  from  organic  impurities  j  but  river  water,  which  some- 
times constitutes  the  only  available  source  of  supply  for  towns  situated 
on  flat,  alluvial  plains,  generally  contains  some  organic  matter. 

Separating  Weirs. — -When  water  from  mountain  streams  crossing 
an  aqueduct,  is  admitted  into  the  aqueduct,  provision  has  to  be  made 
to  prevent  the  influx  of  these  streams  in  flood-time,  when  liable  to  be 
turbid,  and  discoloured  by  peat.  This  is  effected  by  erecting  a  separating, 
or  leaping  weir  across  the  stream  where  it  crosses  the  aqueduct ;  and 
the  clear,  tranquil  stream,  falling  gently  over  this  weir,  drops  through 
an  aperture  at  the  foot  of  the  weir,  into  the  aqueduct ;  but  when  in  flood 
and  turbid,  and  consequently  flowing  rapidly  over  the  weir,  the  stream 
leaps  over  the  opening  and  is  discharged  beyond  the  aqueduct. 

Settling  Reservoirs.  —  The  water  drawn  from  impounding 
reservoirs  is  free  from  the  heavier  particles  in  suspension  which,  if 
not  previously  intercepted  in  a  subsiding  reservoir,  or  carried  away 
along  a  bye-channel  when  the  river  supplying  the  reservoir  is  in  flood, 
are  deposited  in  the  reservoir  itself  before  reaching  the  intake  of  the 
aqueduct;  and  the  floating  debris,  and  any  light,  flocculent  matter,  are 
arrested  by  the  strainers  at  the  entrance  to  the  aqueduct.  River  water, 
however,  even  when  drawn  from  the  upper  layers  of  the  stream,  which 
always  contain  the  smallest  amount  of  suspended  matter,  and  especially 
when  the  river  is  in  flood,  contains  a  considerable  amount  of  materials 
in  suspension,  which,  though  too  fine  to  be  caught  on  strainers,  deposit 
to  a  considerable  extent  when  left  perfectly  still  for  a  time  in  a  settling 
reservoir.  The  amount  of  purification  thus  effected  from  the  heavier 
and  coarser  matter,  depends  upon  the  general  nature  of  the  sediment 
brought  down  by  the  river ;  but  generally  a  certain  proportion  of  the 
finer  and  lighter  imptjrities  are  not  removed  by  this  process  of  subsi- 
dence, as  well  as  the  substances  in  solution. 

Filtration. — It  is  the  general  practice  in  this  country  to  pass  water 
destined  for  domestic  supply,  through  filter  beds  before  discharging  it 
into  the  service  reservoirs,  thereby  removing  the  fine,  light  particles 
which  do  not  separate  by  subsidence.  This  process  of  purification, 
which  is  essential  for  rendering  most  river  waters  suitable  for  supplying 
towns,  more  especially  in  very  unfavourable  instances,  such  for  example 
as  the  turbid  River  Hiigli,  affording  the  only  available  supply  for 
Calcutta,  is  usually  advisable  even  for  the  comparatively  pure  waters 
collected  in  impounding  reservoirs,  owing  to  the  possibility  of  their 
contamination  at  some  part  of  their  course,  and  the  greater  liability  of 
the  purest  waters  to  be  affected  by  pollution  than  waters  already  im- 
pregnated with  mineral  salts.  Thus  the  water  from  the  Vyrnwy 
reservoir  passes  from  the  aqueduct  through  filter  beds  at  Oswestry  (Fig. 
348,  p.  535),  before  being  conveyed  to  the  Prescot  service  reservoirs, 
7,\  miles  from  the  Town  Hall  of  Liverpool;  whilst  straining  wells  have 
been  relied  upon  for  clearing  the  water  from  Thirlmere,  on  issuing 
from  the  Prestwich  service  reservoir  of  ^\  acres,  on  its  way  to  Man- 
chester, 4  miles  distant. 
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Filter  beds  are  placed  in  shallow  reservoirs,  usually  lined  with  brick- 
work, from  the  bottom  of  which  drains  lead  the  filtered  water  into  the 
pure-water  tank,  from  which  the  water  is  conveyed  to  the  service 
reservoir.  The  filtering  materials  are  laid  in  successive  horizontal 
layers  over  the  floor  of  the  reservoir ;  and  the  top  layer  consists  of 
6  inches  or  more  of  sharp  sand,  which  constitutes  the  actual  filtering 
medium,  arresting  the  impurities  contained  in  the  water,  and  the  surface 
portion  of  which  has  to  be  periodically  scraped  off,  and  washed  by  a  jet 
of  water  before  being  replaced.  Below  this  sand  comes  a  layer  of 
coarse  sand  or  fine  gravel,  then  a  layer  of  coarse  gravel,  and,  lastly, 
about  a  foot  of  rubble  at  the  bottom,  or  sometimes  bricks  laid  loose 
and  dry,  or  tile  drains,  the  whole  of  the  layers  occupying  a  thickness  of 
about  4  feet,  through  which  the  water  is  passed  gradually,  to  ensure 
which,  the  depth  of  water  over  the  filter  bed  described  should  not 
exceed  about  one  foot.  If,  however,  a  thicker  layer  of  sharp  sand  is 
adopted,  the  head  of  water  may  be  augmented,  owing  to  the  slower 
passage  of  the  water  through  a  somewhat  fine,  thick  layer.  A  flow  of 
2\  to  3  gallons  of  water  an  hour  per  square  foot  of  filter  bed,  has 
proved  efficient  for  the  purification  of  river  water  such  as  that  of  the 
Thames,  necessitating  a  provision  of  about  16,500  to  14,000  square  feet 
of  filter  bed  for  each  million  gallons  per  day  of  supply.  To  this,  how- 
ever, must  be  added  an  extra  area  to  allow  for  some  filter  beds  being 
out  oi  use  for  cleansing  or  repairs,  depending  mainly  on  the  amount  of 
impurities  in  the  water  supplied. 

Filtration  appears  not  merely  to  remove  the  suspended  impurities  in 
the  water,  but  also  to  reduce  the  organic  pollution.  This  may  be  traced 
to  the  aeration,  and  consequent  oxidation  of  the  nitrogenous  compounds 
contained  in  the  water,  just  as  storage  for  some  time  in  a  reservoir,  or 
a  prolonged  flow  in  a  river,  has  been  found  to  reduce  the  organic 
impurities.  Moreover,  the  slower  the  rate  of  filtration,  and  the  thicker 
the  top  layer  of  sand,  the  more  perfect  is  the  purification  effected.  The 
aeration  which  results  from  the  ordinary  process  of  filtration,  is  some- 
times increased  by  causing  the  water  flowing  into  the  reservoir  for 
filtration,  to  fall  down  a  series  of  steps  formed  at  the  side,  or  to  be 
discharged,  like  a  fountain,  from  a  pipe  rising  some  feet  above  the  water- 
level  in  the  centre  of  the  reservoir. 

Purification  of  Water  by  Contact  with  Iron. — Very  impure 
river  waters  have  been  efficiently  purified  by  using  spongy  iron  mixed 
with  gravel,  or  in  some  instances  carbide  of  iron,  as  the  filtering 
medium.  The  iron,  however,  is  costly,  and  becomes  rapidly  clogged 
with  deposit,  necessitating  frequent  breaking  up  of  the  hard  top  crust 
and  renewals.  A  more  economical  and  rapid,  as  well  as  an  equally 
efficient  system,  subsequently  introduced,  consists  in  causing  the  water 
to  flow  through  long,  horizontal,  revolving  cylinders,  provided  along 
the  mside  with  projecting,  curved  plates  fastened  at  intervals  round  the 
cylinder,  which,  as  they  revolve,  scoop  up  the  cast-iron  borings  and 
turnmgs  mtroduced  into  the  cylinder,  which  have  fallen  to  the  bottom, 
and  discharge  them  into  the  water  on  reaching  the  top,  so  that  these 
particles  of  iron  are  constantly  falling  through  the  flowing  water.* 
'  Proceedings  Inst.  C.E.,  vol.  Ixxxi.  p.  279,  and  plate  12. 
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The  iron,  being  brought  in  contact  with  the  water,  is  first  converted 
into  ferrous  oxide,  FeO,  which  is  partially  dissolved  as  bicarbonate,  and 
then  by  a  further  oxidation  into  ferric  oxide,  Ye^O^,  which  is  readily 
precipitated,  and  can  be  easily  removed  by  filtration  through  sand,  only 
a  small  portion  of  the  oxide  remaining  in  solution.  This  combination 
of  the  iron  with  the  oxygen  of  the  water  purifies  the  water  from  organic 
matter,  partly  in  consequence  of  the  presence  of  iron  being  prejudicial 
to  the  growth,  or  even  existence  of  bacteria,  and  partly  owing  to  the 
precipitate  of  ferric  oxide,  in  settling,  dragging  down  with  it  the 
finely  divided  organic  matter  in  suspension. 

Softening  of  Hard  Water. — Water  derived  from  limestone 
formations,  or  from  springs  or  deep  wells  in  the  chalk,  is  termed  hard, 
owing  to  its  property  of  decomposing  or  curdling  soap,  which  is  due  to 
inorganic  salts  in  solution,  mainly  salts  of  lime,  and  especially  calcium 
bicarbonate.  This  hardness,  though  not  apparently  at  all  prejudicial  to 
health,  is  very  disadvantageous  for  washing,  and  for  manufactures  neces- 
sitating the  use  of  soap ;  and  boilers,  hot-water  pipes,  and  kettles  become 
encrusted  with  lime  deposits,  owing  to  the  soluble  calcium  bicarbonate 
being  converted  into  the  insoluble  calcium  carbonate  by  the  driving  oif  of 
carbonic  acid  gas  in  boiling.  Hard  water,  accordingly,  is  to  some  extent 
softened  by  boiling ;  but  the  most  efficient  softening  process  consists  in 
adding  lime-water  or  caustic  lime,  CaO,  in  a  suitable  proportion  to  the 
water,  so  as  to  combine  with  half  of  the  carbonic  acid,  CO2,  in  the 
calcium  bicarbonate,  Ca02C02,  in  solution  in  the  water,  thereby  forming 
a  double  portion  of  insoluble  calcium  carbonate,  CaOCOa,  which  con- 
sequently is  precipitated,  and  can  be  removed.  The  actual  reaction 
which  takes  place  in  this  softening  process  is  represented  by  the 
formula  CaO  +  Ca02C02  =  zCaOCOa.  The  fine  precipitate  of  calcium 
carbonate  requires  some  time  to  settle  and  leave  the  softened  water 
clear ;  and,  consequently,  in  certain  softening  powders,  some  alumina 
is  mixed  with  the  lime  to  hasten  the  settling  of  the  precipitate.  Water 
after  being  softened  has  been  found  to  contain  less  organic  matter  than 
before,  which  must  be  due  to  the  precipitated  calcium  carbonate 
carrying  down  with  it  the  very  finely  divided  organic  matter  in  sus- 
pension in  the  water. 

In  order  to  compare  the  relative  hardness  of  different  waters,  a 
scale  has  been  adopted  in  which  each  grain  of  calcium  salts  contained 
in  a  gallon  of  water,  is  represented  by  1°  of  hardness;  and  all 
waters  containing  more  than  5°  on  this  scale,  or  over  five  grains  of 
calcium  salts  in  a  gallon,  are  denoted  as  hard.  The  waters  of  some 
rivers  from  which  supplies  are  obtained,  are  decidedly  hard,  such  for 
instance  as  the  Thames  with  15°,  or  even  more,  of  hardness,  and  the 
Trent  with  27°;  whilst  the  water  from  chalk  wells  usually  exceeds  20°, 
and  is  occasionally  much  harder.  Where  the  hardness  is  mainly  due  to 
calcium  bicarbonate,  as  in  Thames  water  and  wells  from  the  chalk,  it 
can  be  for  the  most  part  removed  by  the  softening  process,  by  which 
water  of  22°  has  been  reduced  to  5°  ;  but  so  far  as  the  hardness  consists 
of  calcium  sulphate,  it  cannot  be  reduced,  so  that  the  Trent  water,  with 
21°  of  its  hardness  due  to  this  salt,  must  remain   permanently  hard. 
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The  composition  of  river  water  varies  with  the  discharge  of  the  river, 
being  mainly  derived  from  springs  in  dry  weather,  and  from  the  flow  of 
rainfall  off  the  ground  in  flood-time ;  whilst  the  matter  carried  down  in 
suspension  increases  with  the  velocity  of  the  current,  and  the  flow  off 
the  ground. 

DiSTRTBUTION   OF   WATER. 

The  distribution  of  the  water  from  the  service  reservoirs  is  effected 
by  cast-iron  mains,  which,  on  reaching  the  town,  branch  off  along  each 
street,  from  which  the  service  pipes  to  the  several  houses  diverge.  The 
mains  and  service  pipes  should  be  laid  at  least  3  feet  below  the  surface 
of  the  ground,  to  be  secure  from  injury  by  the  passing  traffic,  and  to 
be  protected  from  frost,  especially  in  the  event  of  any  stoppage  of  the 
flow,  which,  in  very  severe  weather,  may  result  in  the  freezing  of  the 
water  in  shallow-laid  mains,  thereby  cracking  them,  and  causing  the 
cutting  off  of  the  water-supply  from  a  whole  district  for  a  long  period ; 
and  each  service  pipe  should  be  controlled  by  a  stop-cock  before 
entering  the  house,  so  that  the  water  may  be  shut  off  in  the  event  of 
an  accident  in  the  house,  or  for  repairs,  without  interfering  with  the 
general  supply.     The  discharge  through  pipes  can  be  calculated  with 
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accuracy  by  the   simplified  formula,  D  =  AV  =  ,     AvRS 

where  D  is  the  discharge  in  cubic  feet  per  second,  A  the  sectional  area 
of  the  flow  in  square  feet,  V  the  velocity  in  feet  per  second,  n  the  co- 
efficient of  roughness,  varying  between  o'oog  and  0^04,  R  the  hydraulic 
radius  in  feet,  and  S  the  slope.  Tables,  moreover,  have  been  calculated 
from  this  formula  for  the  most  ordinary  sizes  of  pipes  and  falls,  which 
greatly  facilitate  the  determination  of  the  requisite  sizes  of  pipes  and 
culverts  under  the  conditions  usually  met  with  in  practice.'^ 

Supply  of  Water  required  per  Head  of  Population. — The 
volume  of  water  required  for  supplying  any  town  or  district  is  reckoned 
in  gallons  per  head  per  day,  so  that,  having  determined  the  quantity  to 
be  supplied  per  head,  it  is  only  necessary  to  multiply  it  by  the  population 
to  be  supplied  to  obtain  the  daily  volume  which  has  to  be  provided ; 
whilst  the  future  probable  increase  in  the  demand  which  has  to  be  taken 
into  consideration  in  selecting  a  source  of  supply,  depends  upon  the 
estimated  growth  of  population  during  the  period  to  be  provided  for 
in  the  scheme.  The  estimated  supply  per  head,  which  necessarily 
varies  with  the  habits  of  the  population,  does  not  merely  deal  with 
domestic  supply,  which  depends  largely  on  the  frequency  of  water-closets 
and  baths,  but  also  includes  watering  the  streets  and  roads,  flushing  the 
sewers,  water  for  stables  and  gardens,  and  special  supplies  for  trade  and 
manufacturing  purposes,  fountains,  and  extinguishing  fires,  mainly 
determined  by  the  conditions  of  each  locality. 

'  "Canal  and  Culvert  Tables,"  2nd  edition,  L.  D'A.  Jackson,  pp.  129-179. 
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The  actual  consumption  in  different  towns  exhibits  a  very  wide 
range,  being  very  small  in  the  absence  of  water-closets  and  baths,  and 
with  a  careful  administration,  and  large  where  baths  are  very  common, 
the  demand  for  public  purposes  or  trade  requirements  is  considerable, 
and  where  waste  is  not  kept  under  control.  An  average  consumption 
with  a  plentiful  supply  kept  under  supervision  as  regards  waste,  and 
under  normal  conditions,  may  be  estimated  at  from  25  to  35  gallons  per 
head  per  day.  The  consumption  is  lowest  during  the  cold  winter 
months,  and  reaches  a  maximum  in  the  hottest  summer  months. 

Intermittent  and  Constant  Supply. — Formerly,  with  the 
object  of  preventing  waste,  a  cistern  in  each  house  adapted  to  its  size 
was  filled  with  water  from  the  main,  by  turning  on  the  water  for  a  short 
period  once  or  twice  a  day ;  and  by  this  means  the  consumption  was 
limited  to  the  contents  of  the  cistern  between  the  periods  of  turning  on 
the  water ;  and  the  supply  to  be  provided  could  be  very  closely  estimated, 
and  was  only  required  at  fixed  periods.  These  open  cisterns,  however, 
were  exposed  to  various  sources  of  contamination,  and  were  rarely 
cleaned  out ;  water  might  not  be  available  in  an  emergency ;  and  in  the 
event  of  a  fire,  perilous  delay  was  occasioned  by  having  to  summon  the 
turncock  before  water  could  be  procured.  Accordingly,  though  the 
old  system  is  still  in  existence  in  several  places,  the  constant  system  of 
supply  is  being  generally  adopted. 

A  constant  supply  is  obtained  by  drawing  the  water  through  the 
service  pipe  direct  from  the  main,  under  the  pressure  due  to  the  head 
provided  by  the  elevation  of  the  service  reservoir,  so  that  the  water  is 
always  obtainable  fresh  from  the  main,  without  being  exposed  to 
pollution,  and  to  any  extent  required.  The  increased  pressure,  however, 
involved  in  changing  from  an  intermittent  to  a  constant  service,  neces- 
sitates careful  overhauling  and  modification  of  the  house  fittings,  to 
prevent  leakage,  which,  in  a  constant  service,  if  unchecked,  may  greatly 
raise  the  general  consumption,  and  impose  extravagant  demands  upon 
the  water-supply. 

Prevention  of  Waste. — AVaste  can  only  be  prevented  with  a 
constant  supply,  by  insisting  upon  the  provision  of  suitable  screw-down  taps, 
and  proper  ball-cocks  for  the  flushing  cisterns,  with  the  overflow  pipe  so 
placed  that  any  escape  of  water  cannot  fail  to  be  observed;  and  the 
sources  of  waste  and  the  need  for  repairs  can  be  detected  at  night,  when 
the  flow  is  mainly  due  to  waste,  by  measuring  the  flow  with  a  waste- 
water meter  temporarily  attached  at  a  suitable  point  on  the  main  where 
waste  is  suspected,  and  by  further  locating  the  escape  by  a  sounding  bar, 
which,  when  put  in  contact  with  a  pipe,  renders  any  flow  audible  in 
applying  the  ear  to  the  upper  end  of  the  bar.^  Having  thus  localized  the 
origin  of  the  waste,  an  inspection  of  the  houses  to  which  the  waste  has 
been  traced,  enables  the  cause  to  be  detected,  and  the  waste  to  be 
stopped  by  repairs  or  other  measures.  Leakage  and  careless  waste  of 
water,  if  unattended  to,  are  liable  to  become  so  great  in  the  aggregate, 
that  their  prevention  serves  to  reduce  notably  the  annual  cost  of  the  supply, 

'  Proceedings  Inst.  C.E.,  vol.  xlii.  p.  143;  and  vol.  cxvii.  p.  147. 
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and,  moreover,  by  enabling  the  supply  to  be  extended  to  a  larger  area, 
defers  the  period  when  additional  capital  has  to  be  expended  in  providing 
an  increase  in  the  supply. 

Water-Meters. — Large  supplies  of  water  for  trade  purposes  are 
commonly  measured  by  meter,  and  charged  for  according  to  the  quantity 
supplied;  but  domestic  supplies  in  England  are  usually  paid  for  in 
proportion  to  the  rateable  value  of  the  house,  and  are  charged  for  even 
when  a  breakdown,  or  a  fracture  of  the  mains  prevents  the  proper  supply 
being  deUvered.  This  convenient  arrangement  for  the  water  companies 
may  be  one  of  the  reasons  why  the  system  of  payment  by  meter  has 
been  so  little  extended  in  this  country ;  but  payment  according  to  the 
actual  quantity  of  water  supplied,  is  evidently  the  fair  system,  and  would 
powerfully  conduce  to  the  prevention  of  waste.  Two  objections  have 
been  raised  against  the  use  of  meters  for  domestic  water-supply,  namely, 
the  cost  of  supplying  meters  to  all  the  small  houses,  and  the  inexpediency 
of  encouraging  the  poorer  population  in  large  towns  to  restrict  their  use 
of  water.  Water-meters,  however,  can  now  be  supplied  at  a  moderate 
cost,  and  have  been  successfully  introduced  into  some  large  cities,  as 
for  instance  in  Berlin  in  1878;  and  it  would  be  easy  to  get  over  the 
objections  brought  against  the  system  of  payment  by  meter,  either  by 
retaining  the  existing  system  for  houses  below  a  certain  rental,  or  by 
making  a  fixed  minimum  charge  for  the  quantity  of  water  considered 
requisite  in  small  tenements,  and  only  beginning  to  charge  by  meter,  in 
such  cases,  for  any  excess  of  water  beyond  the  sanitary  allowance 
provided  for. 

There  are  two  kinds  of  water-meters,  namely,  positive  or  piston 
meters,  and  inferential  or  turbine  meters.  Positive  meters  measure  the 
actual  quantity  of  water  supplied,  by  admitting  the  water  into  a  cylinder 
of  a  known  capacity,  at  the  bottom  and  top  alternately,  thereby  moving 
a  piston  up  and  down  the  cylinder,  the  strokes  of  which  are  recorded  by 
suitable  wheel-work.  Inferential  meters  contain  a  small  turbine  which 
is  turned  by  the  flow  of  the  current  passing  through  the  meter ;  and  the 
rate  of  rotation,  varying  with  the  velocity  of  influx,  affords  a  measure  of 
the  quantity  of  water  supplied,  as  recorded  on  an  index.  Positive 
meters  are  the  most  accurate,  and  record  correctly  very  small  flows  of 
water;  whereas  turbine  meters  are  cheaper,  and  though  sometimes 
liable  not  to  revolve  under  a  small  flow  turned  on  very  slowly,  they  are 
sufficiently  correct  in  recording  supplies  under  ordinary  conditions,  if 
periodically  inspected. 

Different  Supplies  for  Special  Purposes. — Whilst  a  higher 
standard  of  purity  is  being  required  for  the  water  supplied  for  domestic 
use,  water  of  unquestionable  purity  is  becoming  year  by  year  more 
difficult  to  obtain  in  very  populous  countries ;  and  therefore  pure  water 
has  often  to  be  procured  at  a  large  cost  from  long  distances ;  or  a 
considerable  expenditure  has  to  be  incurred  in  the  adequate  purification 
of  river  water,  generally  much  nearer  at  hand,  but  gradually  becoming 
more  liable  to  pollution,  owing  to  the  constant  increase  of  population 
along  the  valley  of  the  river.  Much  of  the  water  thus  supplied  at  a 
large  cost,  is  used  for  purposes  for  which  pure  water  is  not  at  all  needed  ; 
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and  the  problem  of  procuring  an  adequate  supply  of  pure  water  for  a 
rapidly  increasing  population,  would  be  greatly  simplified  if  any 
unpurified  sources  of  supply  in  the  neighbourhood  could  be  utilized 
for  watering  the  streets,  flushing  the  sewers,  extinguishing  fires,  and 
manufacturing  purposes,  reserving  the  more  costly  pure  supply  of  water 
for  domestic  use.  This  system  has  already  been  to  some  extent  resorted 
to  in  Paris,  where  the  streets  are  watered  and  the  sewers  flushed  with 
water  drawn  direct  from  the  Seine;  whilst  water  for  supplying  the 
houses  is  obtained  from  the  purest  tributaries  in  the  higher  part  of  the 
Seine  basin,  deriving  a  considerable  part  of  their  flow  from  springs 
in  the  chalk.  In  the  event  of  London  obtaining  the  proposed  supply 
of  pure  water  from  the  Welsh  hills,  the  water  drawn  from  the  Thames 
and  the  Lea  might  be  used  unfiltered  for  ordinary  municipal  purposes, 
and  the  extinction  of  fires ;  whilst  the  pure  Welsh  supply  would  very 
advantageously  replace  the  river  water  for  domestic  consumption.  A 
duplicate  system,  indeed,  necessitates  two  lines  of  mains ;  but  a  large 
extension  of  the  water-supply,  to  meet  the  demands  of  a  rapidly  increasing 
population,  might  be  secured  by  laying  down  a  second  line  of  mains 
for  the  municipal  supply,  and  restricting  the  old  mains  to  the  increasing 
domestic  consumption,  instead  of  providing  a  line  of  larger  mains  to 
convey  the  extended  supply. 
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CHAPTER    XXXIV. 

SEWERAGE    WORKS. 

Enhanced  importance  and  difficulty  of  sewage  disposal — Primitive  methods, 
objections,  in  rural  districts — Precautions  to  be  adopted  in  houses,  traps, 
ventilation,  disconnection,  flushing — Sewers,  conveniently  carried  along 
roads,  materials  used  ;  forms,  object  of  egg-shape,  circular  form  suitable 
for  very  small  and  large  sewers,  ordinary  typical  sections,  Paris  sections 
with  bench,  importance  of  uniformity  of  current  in  sewers,  inadequate 
fall  rectified  by  pumping — Outfall  sewers,  object,  large  size  necessary  ; 
arrangement  of  London  northern  outfall  sewer ;  Clichy  outfall  sewer, 
section,  object,  methods  of  construction  with  shield  and  centerings  ; 
Clichy  to  Herblay  outfall,  construction,  description,  pumping  stations, 
siphons,  capacity — Removal  of  deposit  from  sewers,  methods  of  tem- 
porary flushing,  reservoirs  for  flushing — Storm  overflows,  to  relieve 
sewers,  arrangement — Ventilation  of  sewers,  importance,  openings  in 
roadway,  shafts,  manholes,  inlets  for  fresh  air,  artificial  methods — 
Hydro-pneumatic  ejector  for  lifting  sewage,  description,  advantages — 
Separation  of  rain-water  from  sewage,  advantages,  interception  of  foul 
water  from  streets,  objection  to  cost  of  double  system  of  sewers, 
conditions  for  adoption  of  the  separate  system. 

The  increase  of  population  and  its  concentration  in  large  towns,  the 
growing  demands  for  improved  sanitary  conditions,  and  the  urgent 
necessity  of  preventing  the  pollution  of  rivers  and  streams  which  may 
be  required  for  water-supply,  have  greatly  enhanced  the  importance 
and  augmented  the  difficulties  of  providing  efficient  systems  of  sewage 
disposal. 

Primitive  Methods  of  Sewage  Disposal.— The  midden  system, 
in  which  the  crude  sewage  was  collected  in  a  heap,  sometimes  for 
considerable  periods,  and  only  occasionally  removed  and  placed  on  the 
land,  is  no\y  universally  condemned.  Earth,  or  dry-ash  closets  provide 
a  less  offensive  system,  and  one  in  which  the  sewage  is  more  conveniently 
disposed  of  on  the  land,  and  furnish  a  suitable  method  of  disposal  in 
rural  districts.  The  pail  system  has  also  been  extensively  employed  in 
some  towns  in  the  north  of  England,  notably  in  Rochdale,  and  supplies 
a  mode  of  readily  removing  undiluted  sewage.  The  objection,  however, 
to  these  systems  in  towns  consists  in  their  not  dealing  with  the  whole 
of  the  sewage;  and  the  polluted  water  from  sinks,  sculleries,  and 
stables,  has  to  be  collected  in  sewers  and  dealt  with. 
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Where  water-closets  are  used,  the  whole  of  the  liquid  refuse  from  each 
house  and  stables  is  often,  in  country  districts,  led  by  drains  into  a 
brick-lined  underground  cesspool,  where  the  solids  settle  at  the  bottom, 
and  the  overflow  is  occasionally  discharged  into  a  ditch,  or  is  more 
commonly  led  into  an  underground  tank,  from  which  it  is  periodically 
pumped  up  and  led  by  troughs  to  different  parts  of  a  garden  or  field ; 
and  when  the  solids  have  nearly  filled  the  cesspool,  they  are  removed 
at  night  to  manure  land  in  the  neighbourhood.  This  system,  however, 
though  suitable  and  economical  for  the  disposal  of  the  sewage  of  houses 
standing  in  fair-sized  gardens,  which  can  be  thus  irrigated  and  manured 
by  the  liquid  refuse,  is  not  expedient,  even  in  country  villages,  for 
cottages  with  little  or  no  gardens. 

Precautions  to  be  adopted  in  Houses. — Every  pipe  in  a  house 
leading  to  a  drain,  should  be  efficiently  trapped  by  an  adequate  seal  of 
water  provided  by  a  suitable  bend  in  the  pipe,  so  that  there  may  be  no 
danger  of  sewer  gas  penetrating  into  the  house.  Each  closet  should  be 
connected  as  directly  as  possible  with  the  soil  pipe  on  the  outside  of  the 
house  ;  and  the  soil  pipe  should  be  ventilated  by  being  itself  carried  up 
about  4  feet  above  the  roof  and  left  open  at  the  top,  or  by  a  separate 
smaller  pipe,  protected  from  being  blocked  up  with  leaves  by  a  wire 
covering  over  its  outlet ;  and  the  scullery  sink  outlet  pipe,  and  all  other 
outlet  pipes,  should  discharge  freely  outside  into  an  open  gully  trap  near 
the  ground-level,  connected  with  the  drain.  Flushing  cisterns  of  from 
2  to  3  gallons  capacity  should  be  provided  for  the  water-closets,  and 
a  larger  flushing  cistern  in  the  scullery,  for  periodically  scouring  out 
the  drain  where  the  sink  gully  discharges  its  contents,  which  is  liable  to 
be  blocked  by  accumulations  of  grease  and  become  very  foul. 

Sewers.^ — In  cities  and  towns,  and  also  in  large  villages  where  a 
general  system  of  drainage  is  adopted,  sewers  have  to  be  constructed 
for  collecting  the  flow  from  the  house  drains,  and  conveying  the  sewage 
to  the  place  of  discharge,  whatever  method  of  disposal  may  be  resorted 
to.  The  sewers  are  generally  carried  along  under  the  streets  and  roads, 
where  they  receive  the  sewage  from  the  houses  on  each  side,  can  be 
readily  inspected  by  providing  manholes  in  convenient  places,  can  be 
efficiently  ventilated,  and  can  be  repaired  or  enlarged  by  merely  taking 
up  the  road.  The  4-inch  house  drains,  and  small  6-inch  to  18-inch 
sewers,  are  made  of  glazed  stoneware  pipes,  except  where  having  to  be 
carried  near  the  surface,  and  therefore  subjected  to  the  shocks  of  heavy 
vehicles,  iron  pipes  have  to  be  adopted ;  but  masonry,  brickwork,  and 
concrete  are  used  for  the  larger  sewers,  iron  pipes  being  only  substituted 
in  exposed  positions,  and  for  siphons  and  river  and  other  crossings. 

The  forms  commonly  adopted  for  the  principal  sewers,  are  the  egg- 
shaped  section  for  the  branch  sewers,  and  a  circular  section  for  the 
larger  main,  collecting,  and  outfall  sewers.  The  flow  through  sewers  is 
very  variable,  the  sewage  from  houses  being  largest  in  the  morning, 
decreasing  towards  midday,  increasing  again  somewhat  in  the  evening, 
and  falling  very  low  during  the  night;  the  influx  of  refuse  from 
manufactories  is  more  regular,  but  introduces  great  variations  in  the 
chemical  composition  of  the  sewage ;  whilst  the  greatest  fluctuations  in 
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the  flow  occur  when  the  rainfall  is  conveyed  away  by  the  sewers.  The 
resulting  irregularities  in  the  discharge,  combined  with  the  small  amount 
of  fall  obtainable  in  flat,  low-lying  districts,  render  it  very  important  to 
provide  a  channel  which  shall  offer  the  least  possible  hindrance  to  a 
small  flow,  and  thereby  avoid  an  undue  checking  of  the  current  leading 
to  the  deposit  of  the  sediment.  This  is  most  effectually  accomplished 
by  an  egg-shaped  sewer,  which,  with  its  narrow  channel  at  the  bottom 
(Fig.  353),  offers  less  frictional  resistance  to  the  flow  than  a  circular 
sewer  having  the  same  sectional  area,  owing  to  the  smaller  extent  of  the 
sides  wetted  by  the  current,  resulting  in  a  superior  hydraulic  mean  depth, 
so  that  the  velocity  of  the  current  is  better  maintained.  In  house  drains 
and  small  sewers,  the  small  radius  renders  the  curvature  adequate  at 
the  bottom,  and  the  fall  can  generally  be  made  larger  for  the  short 
distances  traversed  ;  whilst  in  the  larger  main  and  intercepting  sewers, 
and  particularly  in  large  outfall  sewers,  the  larger  and  more  uniform 
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Fig.  353.-ES1;- 
shaped  Sewer. 


Fig.  354.— IVIain 
Sewer, 


Fig.  355.— Brancli 
Sewer,  Parts. 


Fig.  356. — Main  Sewer,  Rue 
de  Rivoli,  Paris. 


flow   makes   the   simpler   and  more   economical   circular   form   quite 
satisfactory. 

Typical  sections  of  branch  and  main  sewers  are  given  in  Figs.  353 
to  356.  The  first  section  shows  the  form  of  egg-shaped  sewer  very 
commonly  adopted  at  the  present  day,  with  a  bottom  block  or  invert  of 
glazed  stoneware  or  blue  brick,  having  a  flat  bed,  which  simplifies  the 
construction,  and  renders  the  bottom  more  stable  and  easier  to  lay.  In 
soft  or  treacherous  ground,  a  bedding  of  concrete,  enclosing  the  lower 
half  of  the  sewer,  secures  the  work  from  disturbance  and  strengthens  it 
(Fig.  353).  The  ordinary  form  for  the  larger  main  sewers  is  circular, 
with  a  thickness  proportional  to  the  size  of  the  sewer  and  the  pressure 
of  earth  on  it;  and  the  sewer  is  bedded  in  concrete  where  the 
ground  is  soft,  and  the  foundation  unreliable'  (Fig.  354).     In  Paris, 

'  Proceedings  Inst.  C.E.,  vol.  xxiv.  plate  20. 
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provision  has  long  been  made  for  facilitating  the  inspection  of  the 
large  sewers,  by  constructing  flat  benches  at  the  side  along  which  men 
can  walk ;  and  this  plan  has  been  more  recently  extended  to  the  egg- 
shaped  branch,  sewers,  by  forming  a  bench  along  the  bottom  at  one 
side,  and  the  channel  suitable  for  a  small  flow  on  the  other  side 
adjacent  to  the  bench  ^  (Fig.  355).  The  usual  form  of  sewer  laid  under 
the  main  streets  in  Paris,  is  shown  in  Fig.  356,  where  between  the 
benches  a  comparatively  narrow  channel  is  provided,  with  a  well-curved 
[invert  at  the  bottom,  to  facilitate  small  discharges.  The  Paris  sewers 
are  made  of  very  ample  section,  as  they  are  utilized  as  subways  for  the 
water-pipes  placed  on  brackets  high  up  at  the  sides,  and  also  for  under- 
'ground  telegraph  and  telephone  wires. 

The  size  of  the  sewers  must  be  proportional  to  the  maximum 
estimated  discharge  with  the  available  fall.  To  prevent  the  accumula- 
tion of  sediment  in  the  sewers,  the  current  should  be  as  uniform  as 
practicable,  which  necessitates  a  larger  fall  being  given  to  the  branch 
sewers  with  their  very  variable  flow  ;  whilst  the  main  sewers,  collecting 
the  discharge  of  the  branch  sewers  leading  into  them,  as  well  as  that  of 
the  house  drains  of  the  street  along  which  they  pass,  can  be  given  a 
smaller  fall  on  account  of  their  greater  and  more  uniform  discharge. 
The  available  fall,  and  consequently  the  size  of  the  sewers  for  a  given 
maximum  discharge,  depends  upon  the  conditions  of  the  locality 
drained,  and  the  distance  and  relative  level  of  the  outfall  sewer  into 
which  the  sewage  is  eventually  discharged.  In  low-lying  districts, 
where  the  fall  is  inadequate  in  relation  to  the  distance  to  which  the 
sewage  has  to  be  conveyed,  an  artificial  fall  has  to  be  created  by 
raising  the  sewage  at  a  suitable  place,  by  pumping  or  an  ejector,  from 
its  low-level  sewer  to  another  constructed  at  a  higher  level.  Where  a 
town  is  built  at  different  elevations,  it  is  divided  into  districts,  which  are 
served  by  sewers  laid  at  suitable  levels. 

Outfall  Sewers. — Where  the  sewage  of  a  town  has  to  be  conveyed 
some  distance  off  to  the  place  of  discharge,  an  intercepting  and  outfall 
sewer  has  to  be  constructed  to  receive  the  collected  sewage  of  the  town 
and  carry  it  to  its  destination.  These  outfall  sewers  have  necessarily  to 
be  made  of  large  capacity,  in  proportion  to  the  maximum  flow  of  sewage 
they  may  have  to  receive  ;  but  owing  to  the  large  area  from  which  they 
collect  the  sewage,  the  volume  of  liquid  passing  through  them  is 
generally  sufficient  to  keep  them  tolerably  free  from  deposit  with  a 
moderate  fall,  which  is  often  all  that  can  be  provided. 

The  section  of  the  outfall  sewer  conveying  the  London  sewage,  on 
the  north  side  of  the  Thames,  from  the  Abbey  Mills  Pumping  Station 
to  the  sewage  reservoir  at  Barking,  whence,  after  precipitation  of  the 
solids  and  purification,  it  is  discharged  into  the  river  during  the  earlier 
part  of  the  ebb-tide,  is  shown  in  Fig.  357,  p-  550.^  The  sewage  of  London 
along  the  north  side  of  the  Thames  is  collected  into  five  lines  of  sewers, 

'  "  Salubrite  urbaine,  Distributions  d'Eau,  Assainissement,"  G.  Bechmann,  Paris, 
1888,  p.  572  ;  and  Annates  des  Fonts  et  Chaussks,  1895  (l),  plate  3,  fig.  3. 

'  "  Metropolitan  Main  Drainage  and  Intercepting  Worlcs.  Contract  Drawings,'' 
Sir  J.  W.  Bazalgette,  London,  1859-73. 
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a  high-level,  middle-level,  and  low-level  sewers,  converging  together 
to  Abbey  Mills,  where  the  sewage  of  the  low-level  sewers  and  the 
Isle  of  Dogs  branch,  is  raised  36  feet  by  pumps  to  the  level  of  the  three 
other  sewers  ;  and  the  whole  of  the  sewage  is  conveyed  to  Barking  by  the 
outfall  sewer,  formed  of  five  similar  culverts  running  side  by  side.  These 
culverts  are  built  within  a  single  structure  of  brickwork  laid  with  a  fall 
of  2  feet  per  mile,  founded  for  the  most  part  on  a  thick  bed  of  concrete, 
taken  down  through  the  peat  of  the  marshes  to  a  solid  stratum  of  gravel 
(Fig.  357) ;  but  for  about  i^  miles  near  Barking,  where  the  layer  of  peat 
has  a  considerable  thickness,  it  is  carried  on  brick  arches  supported  on 
concrete  piers,  2 1  feet  apart,  founded  upon  the  gravel ;  and  the  whole 
structure  is  encased  in  an  earthen  embankment  with  side  slopes,  being 
raised  above  the  low-lying  marshes,  and  carries  a  roadway  on  the  top. 
The  outfall  sewer  near  Abbey  Mills  is  conveyed  over  two  railways,  a 
road,  and  a  watercourse,  by  cast-iron  culverts  similar  in  dimensions  to 
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Fig.  357.— Northern  Outfall  Sewer,  London        Fig.  358.— Clichy  Outfall  Sewer,  Paris, 
(with  two  additional  culverts). 


10  5  O 

I  '  I II 


*  C  R  E  T  e.    ■      '    I 

SCAUE      aoo 
lo 


the  brick  culverts ;  but  further  on,  the  roads  are  crossed  by  the  brick 
culverts  on  bridges. 

The  new  Clichy  collecting  and  outfall  sewer,  of  which  a  cross  section 
is  given  in  Fig.  358,  is  built,  like  most  of  the  Paris  sewers,  of  rubble 
masonry  with  an  inside  lining  of  Portland  cement,  and  with  a  protecting 
lining  on  the  upper  outside  part  of  a  thin  layer  of  cement  concrete  or  of 
Portland  cement,  and  with  side  benches  after  the  usual  Paris  type,  to 
facilitate  inspection  and  clearance  from  deposits ;  ^  and  it  has  been  laid 
with  a  fall  of  i  in  2000,  equivalent  to  2f  feet  per  mile.  This  sewer  has 
been  rendered  necessary  by  the  increased  discharge  involved  in  the 
decision  of  1894  to  suppress  all  cesspools  in  Paris,  and  remove  every- 
thing by  the  sewers.  The  Clichy  sewer  derives  its  supply  from  some  of 
the  large  collecting  sewers  on  the  right  bank  of  the  Seine,  and  thus  has 
relieved  the  Asniferes  collecting  and  outfall  sewer  on  the  right  bank, 
and  enabled  it,  by  a  siphon  under  the  Seine  a  little  above  the  Pont  de 
la  Concorde,  in  its  turn  to  relieve  the  Alma  Bridge  siphon,  and  the 

'  Annaks  des  Fonts  el  Chaussies,  1895  (i),  p.  305,  and  plate  3. 
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Marceau  outfall  sewer  going  from  this  siphon  to  Clichy,  which  was 
previously  overcharged  (Fig.  360,  p.  552).  These  three  large  outfalls 
unite  their  discharges  at  Clichy,  whence  the  sewage  is  lifted  by  pumps 
and  conveyed  across  the  Seine  for  irrigating  the  permeable,  alluvial  lands 
bordered  by  bends  of  the  Seine  at  Gennevilliers  and  Acheres.  A  portion 
of  the  Clichy  sewer  was  constructed  under  the  Boulevard  National  by 
the  process  of  tunnelling  with  a  shield,  where  the  cover  overhead  was 
only  from  10  feet  down  to  2\  feet,  in  order  to  avoid  the  great  incon- 
venience involved  in  the  complete  stoppage  of  a  large  traffic  converging 
into  Paris,  in  constructing  such  a  large  culvert  in  open  cutting  in  a  com- 
paratively narrow  roadway.^  Thirty-eight  cast-iron  centres,  bolted 
together  3^  feet  apart,  were  erected  immediately  behind  the  shield,  and 
not  merely  enabled  the  masonry  to  be  carried  forward  almost  directly 
after  the  completion  of  a  length  of  excavation  under  the  shelter  of  the 
shield,  but  also  served  as  a  support  for  the  hydraulic  presses  in  pushing 
forward  the  shield,  and  kept  the  superincumbent  earth  and  roadway  in 
place  after  the  withdrawal  of  the  shield  from  under  them  in  its  advance. 
This  portion  of  the  sewer,  near  the  surface,  has  a  length  of  5752  feet ; 
whilst  the  remainder,  lying  within  the  Paris  fortifications,  constructed  under 
a  second  contract  and  8450  feet  long,  was  similarly  executed  by  tunnel- 
ling, under  shelter  of  a  shield,  through  higher  ground,  so  that  the  invert 
of  the  sewer  attains  a  maximum  depth  of  i28f  feet  below  the  surface. 
In  the  first  length,  the  arch  was  built  first,  and  the  lower  half  of  the 
sewer  was  subsequently  constructed  by  underpinning  as  the  work  pro- 
ceeded ;  whereas  in  the  second  length,  the  cast-iron  frames  were-made 
annular  to  the  full  elliptical  size  of  the  excavation  for  the  sewer,  braced 
together  only  2  feet  apart,  by  aid  of  which  the  whole  ring  of  the  sewer 
was  simultaneously  Constructed. 

The  land  at  Gennevilliers  serves  only  for  the  purification  by  irriga- 
tion of  a  portion  of  the  sewage  formerly  delivered  at  Clichy  and  by  the 
Northern  outfall ;  and,  consequently,  in  order  to  cease  polluting  the 
Seine  below  Clichy,  and  to  provide  for  the  increased  discharge  resulting 
from  the  decree  of  1894,  it  was  necessary  to  extend  the  irrigated  area  to 
lands  lower  down  the  Seine  valley.  This  has  been  provided  for  by  the 
construction  of  a  new   outfall  sewer  from   Clichy  to  Herblay,  about 

9  miles  long,  from  which  a  branch  passing  under  the  Seine,  leads  the 
sewage  on  to  the  lands  of  Achferes ;  whilst  a  prolongation  of  this  outfall 
in  the  future,  with  branches,  will  enable  further  lands  to  be  brought 
under  irrigation  for  the  disposal  of  an  increased  volume  of  sewage^ 
(Fig.  360,  p.  552).  A  longitudinal  section  of  this  outfall  sewer  to  its  present 
termination  at  Herblay,  and  of  its  branch  to  Achferes,  is  shown  in  Fig.  359, 
p.  552 .  This  sewer  is  constructed  for  the  greater  part  of  its  length,  namely 
from  Asniferes,  on  the  left  bank  of  the  Seine  opposite  Clichy,  to  the  Seine 
at  Colombes,  and  from  near  Argenteuil  to  Herblay,  as  a  circular  culvert, 

10  feet  in  diameter,  formed  of  masonry,  or  of  concrete  or  cement  mortar 
strengthened  by  interlaced  iron  bars  or  bands  embedded  in  it,  laid  with 

'  Annates  des  Fonts  et  Chaussies,  1897  (i,  i.),  p.  270,  and  plate  7. 
'  Ibid.,  1897  (I,  ii.),  p.  14,  and  plate  9. 


<  (0 

U-  _ 

o  ^ 

""  CO 


■""J. 


PARIS  OUTFALL  SEWERS  FOR  IRRIGATING  LAND.      553 

a  fall  of  2f  feet  per  mile,  in  which  the  sewage  flows  freely  under  the 
action  of  gravity.  The  culvert  was  constructed  in  open  cutting  between 
Asniferes  and  Colombes,  of  an  annular  form  in  the  deeper  cutting  (Fig. 
362),  and  with  a  flat  base  in  lower,  very  soft  ground  (Fig.  361) ;  and 
between  Argenteuil  and  Herblay,  it  was  constructed  for  rather  over  half 
the  distance  in  tunnel,  and  the  remainder  in  cutting  and  embankment, 
on  arches,  and  over  a  bridge.  The  sewage  is  raised  1 9|-  feet  at  Clichy  by 
pumping  it  into  a  tank,  from  which  it  passes  under  pressure  through  a 
siphon,  1520  feet  long,  formed  by  a  cast-iron  pipe,  7-5-  feet  in  diameter, 
laid  in  a  tunnel  constructed  under  the  Seine  by  means  of  a  shield  and 
compressed  air,  and  discharged  into  the  culvert,  through  which  it  flows 
freely  from  Asnieres  to  Colombes  (Fig.  359).  At  Colombes  there  is  a 
second  pumping  station,  where  the  sewage  is  raised  under  pressure  a 
height  of  1 1 1  feet,  so  as  to  discharge  into  the  culvert  conveying  it  with 
a  free  flow  to  Herblay ;  and  the  sewage  is  carried  from  Colombes  over 
the  Seine,  under  the  roadway  of  a  bridge,  in  four  steel  pipes,. 3f  feet  in 
diameter,  and  thence  by  two  pipes,  5  feet  1 1  inches  in  diameter,  formed 
for  part  of  their  length  of  steel,  and  the  remainder  of  cement  strength- 
ened by  iron  framing.  The  branch  from  the  end  of  the  outfall  sewer  at 
Herblay  to  the  Achferes  domain,  consists  of  two  cast-iron  pipes,  3^  feet 
in  diameter,  dipping  down  to  the  Seine,  and  conveying  the  sewage  under 
pressure  to  the  siphon  crossing  under  the  Seine,  671  feet  long,  composed 
of  two  wrought-iron  pipes  of  the  same  diameter,  which  were  weighted 
with  old  rails  and  lowered  into  a  trench  dredged  in  the  bed  of  the  river, 
and  then  protected  by  a  layer  of  cement  concrete ;  and  the  sewage  is 
led  from  the  siphon  right  on  to  the  land  at  Achferes,  about  2470  acres  in 
extent,  by  two  pipes  of  cement  strengthened  by  iron,  1755  feet  long. 
This  outfall  sewer  would  be  capable  of  conveying  a  flow  of  344  cubic 
feet  per  second ;  whereas  the  present  discharge  from  the  Paris  sewers 
is  only  about  half  that  amount,  so  that  a  good  provision  has  been 
made  for  future  increase.  Access  to  the  sewer  has  been  provided  for 
by  about  six  manholes,  on  the  average,  per  mile,  two  types  of  which, 
where  the  sewer  is  near  the  surface,  and  at  some  depth  below, 
respectively,  are  shown  in  Figs.  363  and  364. 

Removal  of  Deposit  from  Sewers. — The  heavier  matters  carried 
into  the  sewers,  especially  from  the  streets,  are  liable  to  deposit  when 
the  flow  is  small,  and  impede  the  discharge.  The  sand  and  crushed 
stone  from  the  streets  is  to  some  extent  kept  from  reaching  the  sewers 
by  providing  catchpits  under  the  gullies ;  and  the  amount  of  this  heavy 
matter  which  finds  its  way  into  the  sewers,  has  been  considerably 
reduced  by  the  substitution  of  asphalt  and  wood  paving  for  macadam. 
Occasionally,  in  the  small  sewers,  the  sediment  has  to  be  removed  by 
hand;  but  generally  flushing  is  resorted  to,  sometimes  by  placing  a 
temporary  barrier  across  the  sewer,  and  suddenly  removing  it,  or  allow- 
ing the  pent-up  water  to  rush  out  underneath  it,  which  barrier  is  moved 
by  hand,  by  a  trolley,  or  in  the  large  sewers  by  a  boat.^  The  siphon 
crossing  the  Seine  at  the  Alma  Bridge  in  Paris,  is  scoured  out  by  intro- 

'  "  Salubrite  urbaine,  Distributions  d'Eau,  Assainissement, "  G.  Bechmann,  p.  576 
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ducing  at  its  upper  end  a  wooden  ball  a  little  smaller  in  diameter  than 
the  pipe,  so  that  as  the  ball  is  carried  through  the  siphon  by  the  flow  of 
sewage,  a  strong  sluicing  current  is  produced  underneath  the  floating 
ball,  forcing  forward  the  sediment  as  it  advances.  The  clearance,  how- 
ever, is  most  conveniently  effected,  especially  in  small  sewers,  by  pro- 
viding flushing  tanks  at  suitable  places,  filled  with  water,  which  by 
being  rapidly  emptied  create  a  powerful  scouring  current.  The  requisite 
sluicing  is  also  sometimes  carried  out  by  pouring  down,  through  an 
opening  into  the  sewer,  a  stream  of  water  from  a  large  hose  connected 
with  the  hydrant  of  a  water-main. 

Storm.  Overflows. — Where  the  rainfall  in  a  town,  as  well  as  the 
sewage,  passes  down  the  sewers,  the  flow  in  the  sewers  may  become 
very  large  on  the  occurrence  of  a  very  heavy  fall  of  rain  during  a  brief 
period,  which  runs  rapidly  off  roofs,  pavements,  and  roads,  into  the 
sewers.  When  a  sewer  becomes  overcharged,  the  water  rises  in  the 
manholes  or  any  other  exits  it  may  find,  and  is  liable  to  flood  the  streets 
and  basements  of  the  houses ;  but  excessive  falls  of  rain  occur  so  rarely, 
that  it  would  be  unduly  onerous  to  have  to  construct  larger  sewers 
throughout,  in  order  to  provide  a  sufficient  capacity  to  cope  with  these 
exceptional  cases.  Accordingly,  these  unusual  discharges  are  afforded 
a  vent  through  storm  overflows,  which  furnish  a  direct  channel  for  the 
surplus  discharge  into  the  sea,  estuary,  river,  or  neighbouring  water- 
course, reached  by  an  aperture  at  the  side  of  the  sewer  as  soon  as  the 
water  in  the  sewer  rises  above  the  height  at  which  the  sill  of  the  aperture 
is  placed.  By  this  means,  the  sewers  are  preserved  from  being  over- 
charged during  the  short  periods  of  excessive  rainfall  at  long  intervals 
apart ;  whilst  the  chance  of  pollution  by  the  influx  of  some  of  the  dis- 
charge from  the  sewers  direct  into  the  river,  is  minimized  by  the  large 
volume  of  rain-water  with  which  the  sewage  is  diluted,  as  well  as  by  the 
circumstance  that  this  connection  only  occurs  during  a  period  when  the 
river  is  likely  to  be  in  flood,  and  therefore  for  a  time  unfitted  by  its 
condition  to  serve  as  a  source  from  which  to  draw  water  for  the  supply 
of  towns. 

Ventilation  of  Sewers. — The  fluctuations  in  the  flow  in  a  sewer, 
causing  variations  in  its  liquid  contents,  would  produce  corresponding 
variations  in  the  pressure  on  the  air  in  a  closed  sewer,  so  that  the  air 
inside  would  be  liable  to  force  a  passage  through  the  traps,  and  intro- 
duce sewer  gas  into  the  houses.  Moreover,  it  is  very  important  to  get 
rid  of  the  noxious  emanations  from  decomposing  sewage  as  rapidly  as 
possible,  so  that  they  may  not  collect,  and  eventually  find  a  vent  into 
places  where  they  might  prove  very  deleterious  to  health.  The  necessary 
change  of  air,  accordingly,  in  sewers  has  to  be  accomplished  by  pro- 
viding openings  for  the  escape  of  the  foul  gases  at  frequent  intervals, 
depending  on  the  volume  and  nature  of  the  sewage,  and  the  con- 
ditions of  the  locality.  These  openings  are  sometimes  made  at  the 
surface  in  the  centre  of  the  street,  in  which  case  it  is  expedient  to  make 
the  issuing  gas  come  in  contact  with  some  deodorizing  material  below 
the  roadway ;  but  it  is  preferable  to  provide  special  ventilating  shafts 
emitting  the  gases  above  the  traffic  in  the  streets,  and  away  from  houses. 
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HYDRO-PNEUMATIC   EJECTOR. 
Fig.  365 Cross  Section. 


as  for  instance  at  shelters  or  lamps  in  the  centre  of  the  streets,  and  in 
open  spaces  at  the  side  of  the  roads  in  suburban  districts.  Manholes 
also  are  sometimes  utilized  as  ventilators  (Fig.  364,  p.  552).  Inlets  for 
the  admission  of  fresh  air  have  to  be  provided  at  a  lower  level  than  the 
outlet  shafts ;  but  as,  under  the  variable  conditions  in  a  sewer,  and 
alterations  in  atmospheric  influences,  an  inlet  is  liable  occasionally  to 
become  an  outlet,  if  it  is  unadvisable  for  this  change  to  occur  at  any- 
special  place,  a  flap-valve  must  be  provided  to  close  the  inlet  against  an 
outgoing  current  of  air. 

Artificial  ventilation  can  be  obtained  by  producing  a  continuous 
current  of  air  through  a  sewer,  by  drawing  air  out  from  the  oudet  at  its 
upper  end  by  the  draught  of  a  furnace  with  a  high  chimney ;  or  an 
upward  current  can  be  created  in  a  high  shaft  by  the  revolution  of  a 
fan,  as  in  the  ventilation  of  tunnels.  A  simple  expedient  for  promoting 
ventilation  up  small  shafts  in  streets,  is  by  making  the  shaft  furnish  the 
necessary  supply  of  air  to  a  gas  lamp  placed  above  its  outlet. 

Hydro-pneumatic  Ejector  for  lifting  Sewage. — In  place  of 
centrifugal  and  lift  pumps,  an  ejector,  worked  by  compressed  air,  is 
sometimes  used  for  raising  sewage 
from  a  low-level  sewer  to  another 
at  a  higher  elevation,  in  order  to 
compensate  for  a  deficiency  in  fall 
in  low-lying  districts.  The  sewage 
flows  into  the  cast-iron  ejector  E, 
through  the  inlet  pipe  A  (Fig.  365), 
and  filling  the  ejector  up  to  the 
underside  of  the  bell  B  at  the  top, 
encloses  the  air  in  this  bell ;  and 
in  continuing  to  rise  outside  the 
bell,  it  finally  compresses  this  air 
sufficiently  to  lift  the  bell  and 
spindle,  so  as  to  open  the  valve  V, 
admitting  compressed  air  into  the 
ejector.  The  compressed  air  rush- 
ing in,  drives  the  sewage  out  at 
the  bottom  of  the  ejector,  into  the 
rising  outlet  pipe  D,  through  which 
itpassesto  the  higher  level  required.' 
Directly  the  sewage  in  the  ejector  has  fallen  below  the  full  cup  C 
sufficiently  to  leave  it  unsupported,  the  cup  descending  by  its  own 
weight,  pulls  down  the  bell  and  spindle  to  their  original  position, 
closing  the  compressed-air  valve,  and  enabling  the  compressed  air  in 
the  ejector  to  escape.  As  soon  as  the  pressure  in  the  ejector  is 
removed,  the  valve  F  at  the  bottom  of  the  outlet  pipe  closes,  and  the  valve 
G  at  the  bottom  of  the  inlet  pipe  opens,  and  admits  a  fresh  charge 
of  sewage,  to  be  raised  similarly  to  a  higher  level  by  a  repetition  of  the 
cycle  of  operations  just  described.     The  main  advantages  claimed  for 


'The  Shone  Hydro-pneumatic  Ejector,"  Illustrated  description,  Chester,  1892. 
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the  ejector  are,  that  there  are  no  parts  liable  to  be  injured  by  the  action 
of  the  sewage  or  of  grit  upon  them,  or  to  get  out  of  order ;  there  is  a  free 
passage  provided  throughout  for  the  solids  in  the  sewage ;  the  heavier 
solids,  falling  to  the  bottom  of  the  receptacle,  are  first  ejected  into  the 
ourtet  pipe  by  the  compressed  air;  a  powerful  flush  of  liquid  is 
discharged  into  the  upper  sewer  at  each  emptying  of  the  ejector ;  and 
the  ejector  forms  a  complete  severance  between  the  lower  and  upper 
sewers.  Several  ejectors  can  be  worked  from  one  central  compressing- 
air  station,  enabling  a  town  to  be  readily  divided  into  several  minor, 
independent  drainage  districts. 

Separation  of  Rain-water  from  Sewage. — The  addition  of 
rain-water  to  the  sewage  produces  great  irregularities  in  the  flow, 
necessitates  considerably  larger  sewers  and  the  provision  of  storm 
overflows,  increases  the  difficulties  of  sewage  disposal  by  the  augmented 
volume  to  be  dealt  with,  and  though  diluting  the  effluent,  renders  any 
process  of  purification  more  costly  and  tedious.  Accordingly,  it  is  very 
advantageous  to  keep  the  rainfall  and  subsoil  waters  out  of  the  sewers ; 
but  in  many  cases,  especially  in  large  towns  where  the  volume  to  be 
provided  for  is  the  greatest,  as  for  instance  in  London  and  Paris,  the 
separation  of  the  rainfall  from  the  sewage  has  been  considered 
impracticable.  In  the  smaller  towns,  however,  and  in  suburban 
districts,  the  separation  has  often  been  satisfactorily  effected ;  and  the 
problem  of  dealing  with  the  sewage  has  been  thereby  much  simplified. 

The  objection  has  been  raised  against  the  separate  system,  that  it 
involves  the  discharge  of  foul  water  from  the  streets  direct  into  the  nearest 
river  or  watercourse ;  but  this  difficulty  has  been  obviated  by  allowing 
the  dirty  water  from  the  first  washing  of  a  street  by  a  shower,  to  drop 
straight  through  an  opening  into  the  sewer,  which,  as  the  flow  increases 
in  volume  and  velocity,  the  current  leaps  over  when  the  water  has 
become  much  purer  after  the  initial  cleansing.  Moreover,  the  rainfall 
falling  off  the  cleansed  street,  and  passing  down  the  gullies  direct  to  the 
river,  is  not  liable  to  contain  impurities  nearly  so  dangerous  to  health, 
as  certain  infected  matters  often  carried  down  in  the  sewage,  which, 
though  much  diluted,  may  find  an  exit  into  the  river  during  heavy 
rainfalls,  through  the  storm  overflows. 

In  large  towns,  the  cost  and  inconvenience  of  laying  a  second 
system  of  drains  and  sewers  throughout,  so  as  to  separate  the  rainfall 
from  the  sewage,  offer  a  very  serious  obstacle  to  the  introduction  of 
this  method ;  but  in  smaller  towns,  especially  when  a  large  extension  or 
reconstruction  of  the  sewers  has  to  be  effected,  it  may  be  possible  to 
utilize  the  old  sewers  for  the  rainfall,  and  to  construct  a  complete 
network  of  new  sewers  for  the  sewage,  on  the  most  approved  modern 
principles.  In  suburban  and  rural  districts,  moreover,  particularly  when 
a  system  of  sewerage  is  being  introduced  for  the  first  time,  the  rain-water 
may  be  left  to  its  former  means  of  efflux,  and  be  excluded  from  the 
sewers,  which,  under  these  conditions,  need  only  be  made  of  adequate 
size  for  the  conveyance  of  the  sewage ;  and  thus  the  Drainage  Boards 
are  relieved  from  the  unnecessary  burden  of  having  to  provide  for  the 
disposal  of  the  rainfall. 
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DISPOSAL    OF    SEWAGE. 

Methods  of  disposal,  direct  into  a  tidal  estuary  or  the  sea,  irrigation,  precipi- 
tation of  solids,  bacterial  purification — Discharge  of  sewage  into  a  tidal 
estuary  or  the  sea,  arrangements  of  outfall,  discharge  aided  by  pump- 
ing ;  outfall  sewers  for  discharge  of  sewage  at  a  distance,  for  Torquay 
and  Brighton,  inadequate  for  London,  clarification  adopted ;  object  of 
system — Irrigation  of  land  with  sewage,  difficulties,  requirements ;  Uvo 
systems— Broad  irrigation,  conditions,  methods  of  distribution,  volumes 
of  sewage  used  for  Berlin  and  Paris  sewage  farms,  rest  essential,  crops 
— Intermittent  irrigation,  with  limited  areas  of  land,  ridge  and  furrow 
system  of  distribution,  rest  and  digging  up  required — Chemical  processes 
for  the  treatment  of  sewage,  clarification  by  precipitation  of  solids, 
sludge  and  effluent ;  lime  process,  merits,  objections  ;  ferrous  sulphate 
and  lime  used  at  Barking  and  Crossness,  ferric  salts  preferable  ;  the 
A.  B.C.  process ;  ferrozone  and  polarite  process,  mode  of  action ;  no  system 
universally  applicable,  owing  to  great  differences  in  sewage  and  local 
conditions — Electrolytic  processes,  similarity  to  chemical  processes  ; 
sewage  decomposed  by  electrical  currents,  mode  of  action ;  decomposition 
of  sea-water  by  electricity,  used  as  disinfectant — Settling  and  pre- 
cipitation tanks,  ordinary  open  tanks,  construction,  method  of  working  ; 
cylindrical  tanks,  description,  method  of  working  ;  modified  cylindrical 
tank  with  series  of  chambers,  mode  of  working — Disposal  of  sewage 
sludge,  pumped  into  vessels  for  deposit  in  the  sea  ;  drying  of  sludge  by 
evaporation,  absorption  of  moisture,  or  heat ;  filter  press  forming  solid 
cakes  of  sludge,  value  of  sludge,  difficulty  of  disposal,  occasionally 
burnt  in  destructor — Bacterial  purification  of  sewage,  varieties  of 
bacteria,  anaerobic  and  aerobic  bacteria  in  sewage  decomposition, 
changes  effected  in  three  stages,  nature  of  changes  ;  best  conditions 
not  complied  with  in  irrigation ;  septic  tank  and  filtration,  upward 
filtration— Concluding  remarks. 

With  the  increase  of  population  and  the  growth  of  towns,  the  simple 
plan  of  discharging  sewage  direct  into  the  nearest  river,  stream,  or 
watercourse,  so  that  it  may  be  carried  seawards  by  the  current,  has  had 
to  be  abandoned  in  many  parts.  In  very  populous  countries,  only 
towns  situated  on  a  tidal  estuary  or  the  seacoast  can,  without  danger  to 
health  or  of  polluting  a  possible  source  of  water-supply,  discharge  their 
sewage  direct  into  the  adjacent  estuary  or  the  sea ;  and  even  towns  so 
situated  have  generally  been  obliged,  for  their  own  sakes,  to  prolong 
their  outfall  sewers  to  low  water  or  beyond,  at  points  where  the  ebbing 
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tide  carries  the  sewage  well  away  from  their  neighbourhood,  and  in 
some  cases,  with  this  object,  to  construct  an  intercepting  and  outfall 
sewer  conveying  the  sewage  to  a  distant  outlet. 

Inland  towns  and  large  villages  in  the  centre  of  populous  districts, 
being  debarred  from  any  direct  discharge  of  their  sewage,  have  been 
obliged  to  resort  to  preliminary  methods  of  purification,  and,  more 
particularly  in  the  neighbourhood  of  rivers,  to  some  system  furnishing  an 
innocuous  effluent.  Three  principal  methods,  varying  largely  in  details, 
have  been  applied  to  the  purification  of  sewage  discharged  from  sewers, 
namely,  (i)  Irrigation  of  land,  or  sewage  farms;  (2)  Precipitation  of 
organic  matters  by  various  chemical  processes,  thereby  separating  the 
sewage  into  deposited  sludge  and  a  purified  effluent ;  and  (3)  Bacterial 
purification  of  sewage  by  septic  tanks,  or  by  upward  filtration. 

Discharge  of  Sewage  into  a  Tidal  Estuary  or  the  Sea. — 
This  system  merely  consists  in  carrying  the  sewage  by  one  or  more 
outfalls,  at  suitable  points,  to  an  estuary  or  the  sea,  and  discharging  it 
if  possible  during  the  earlier  portion  of  the  ebb,  so  that  it  may  not  be 
brought  back  by  the  returning  flood  tide;  and  a  hinged  flap  at  the 
extremity  of  the  outlet,  closes  the  opening  as  soon  as  the  outside 
pressure  of  the  water,  with  a  rising  tide,  exceeds  that  of  the  issuing 
current,  and  thus  prevents  the  tidal  water  flowing  up  the  sewer.  In  a 
large  estuary  or  the  sea,  the  discharge  of  the  sewage  is  often  allowed  to 
proceed  unchecked  so  long  as  the  level  of  the  tide  outside  permits, 
trusting  to  the  mixture  of  the  sewage  with  the  tidal  water,  or  the  distance 
of  the  outlet,  to  prevent  the  creation  of  a  nuisance.  This  plan  has  the 
advantage  of  prolonging  considerably  the  period  of  discharge,  and  thus 
reducing  the  reservoir  space  needed  to  receive  the  flow  when  the  outlet 
is  closed  by  the  tide.  A  reservoir  has  to  be  provided,  or  the  sewer  has 
to  be  enlarged  towards  its  outlet,  to  afford  sufficient  capacity  for  the 
collection  of  the  sewage  during  the  closure  of  the  outlet,  depending  upon 
the  level  of  the  outlet,  the  rise  of  the  tide,  and  the  volume  of  sewage 
brought  down.  Where  the  outfall  sewer  is  at  a  low  level,  the  direct 
discharge  of  the  sewage  may  be  impracticable,  or  the  available  tidal 
period  of  too  short  duration  to  complete  the  discharge ;  and  pumping 
must  then  be  employed  for  effecting  or  completing  the  discharge,  as 
exemplified  by  the  London  Southern  Outfall  sewer  at  Crossness,  ii^ 
feet  in  diameter  and  having  a  fall  of  2  feet  per  mile,  where,  owing  to 
the  requirement  of  discharging  the  sewage  during  the  first  two  hours  of 
the  ebb,  the  sewage  has  to  be  pumped  up  into  a  reservoir,  6i  acres  in 
area,  with  a  lift  of  from  10  to  30  feet,  from  which  it  is  discharged  into 
the  Thames  within  the  requisite  period. 

Where  a  seaside  town  is  situated  in  a  bay,  the  conditions  are  un- 
favourable for  a  direct  outfall,  as  the  sewage  is  not  effectually  carried 
away  by  the  sea  in  a  sheltered  position,  and  therefore  is  liable  to  pollute 
the  beach.  Accordingly,  the  sewage  of  Torquay  has  been  carried  by 
an  outfall  sewer  to  an  outlet  into  the  open  sea  beyond  Torbay,  within 
the  shelter  of  which  bay  Torquay  is  situated.'     Moreover,  where  the 

'  Proceedings  Inst.  C.E.,  vol.  Ixi.  p.  144,  and  plates  4  and  5. 
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sea  bordering  a  large  town  is  much  frequented  by  pleasure  boats,  direct 
outfalls,  even  if  quite  unobjectionable  as  regards  the  town,  may  lead  to 
unpleasant  appearances  in  the  sea  near  the  shore  on  calm  days.  On 
this  account,  the  eight  Brighton  outfall  sewers  which  formerly  discharged 
into  the  sea  in  front  of  the  town,  were  intercepted  some  years  ago  by  a 
main  outfall  sewer,  'j\  miles  long,  which  conveys  the  sewage  of  Brighton 
and  Hove  to  Rottingdean,  about  three  miles  to  the  east  of  the  town, 
where  the  run  of  the  tides  and  the  prevailing  westerly  winds  prevent 
its  return  in  front  of  the  town."^ 

The  main  drainage  of  London,  which  in  1864  and  1865  diverted 
the  sewage  of  the  metropolis  from  the  Thames  within  the  metropolitan 
area,  to  northern  and  southern  outfalls  in  the  river,  about  11  and  r3 
miles  respectively  below  London  Bridge,  effected  a  great  purification  of 
the  river  in  the  neighbourhood  of  London,  and  appeared  for  a  time  to 
have  solved  the  problem  of  the  disposal  of  the  sewage  of  London. 
Before  long,  however,  it  became  evident  that  the  pollution  had  been, 
to  a  considerable  extent,  only  transferred  to  a  more  remote  and  wider 
part  of  the  river  nearer  the  sea.  Eventually,  in  1887,^' works  were 
undertaken  for  the  clarification  of  the  sewage  by  precipitation  with 
chemicals,  so  that  only  the  liquid  products  are  discharged  into  the 
river  J  whilst  the  sludge,  which  settles  in  tanks,  is  pumped  into  special 
vessels  which  convey  it  out  to  sea  for  deposit.  Consequently,  the 
disposal  of  the  London  sewage  is  no  longer  a  simple  discharge  of 
sewage  direct  into  a  tidal  river,  as  originally  arranged ;  but  it  furnishes 
an  instance  of  the  treatment  of  sewage  by  chemical  means  on  a  very 
large  scale. 

The  only  aim  of  the  system  of  discharging  sewage  into  an  estuary 
or  the  sea,  is  to  get  rid  of  an  insanitary  nuisance  in  the  cheapest 
possible  way  consistent  with  health  ;  and  this  forms  the  sole  justification 
for  such  a  system.  The  system  often  involves  large  expenses  to  render 
it  perfectly  safe ;  it  requires  a  favourable,  open  situation,  with  tidal 
currents  and  prevalent  winds  tending  to  promote  the  removal  of  the 
discharge ;  and  the  opportunities  for  its  application  are  comparatively 
limited. 

Irrigation  of  Land  vvith  Sewage. — The  restoration  to  the  land 
of  the  constituents  which  have  in  a  large  measure  been  derived  from 
it,  appears  to  conform  to  natural  laws ;  but  various  obstacles  present 
themselves  at  the  outset.  Land  near  a  town  for  a  sewage  farm  is  liable 
to  be  costly;  and  the  price  is  enhanced  by  the  opposition  generally 
offered  by  adjoining  landowners,  for  fear  that  land  used  for  such  a 
purpose  would  depreciate  the  value  of  the  contiguous  property.  Land 
at  some  distance  might  be  cheaper;  but  it  involves  more  extensive 
works  for  bringing  the  sewage  to  the  land,  and  renders  the  produce  of 
the  farm  more  difficult  to  dispose  of.  Such  land,  moreover,  should  be 
permeable  and  somewhat  loamy,  for  soils  of  this  nature  oxidize  and 
purify  the  effluent  more  readily,  and  can  bear  a  greater  dose  of  sewage 
without  becoming  swampy  and  sour,  than  impermeable  soils  like  clay, 

'  Proceedings  Inst.  C.E.,  vol.  xliii.  p.  193,  and  plate  8. 
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which  is  liable  to  pass  sewage  through  its  cracks  without  purification, 
and  requires  considerable  preparation  to  fit  it  for  irrigation.  The  land 
also  should,  if  possible,  be  at  such  a  level  in  relation  to  the  town,  that 
the  sewage  can  be  conveyed  by  gravitation,  as  pumping  necessarily 
adds  considerably  to  the  yearly  cost. 

Sewage  irrigation  would  be  very  valuable  for  certain  crops  if  the 
sewage  could  be  applied  in  a  somewhat  concentrated  form,  in  the  exact 
quantities,  and  at  the  particular  periods  required ;  but  this  is  not  the 
way  in  which  a  sewage  farm  of  limited  extent  can  be  conducted.  The 
sewage  must  be  disposed  of  over  the  land  with  regularity,  and,  if 
combined  with  the  rainfall,  in  larger  quantities  in  wet  weather,  when 
the  land  could  dispense  with  it,  than  in  fine  weather.  By  the  adoption, 
however,  of  the  separate  system,  the  supply  of  sewage  corresponds 
approximately  to  the  consumption  of  water,  and  is  consequently  larger 
in  hot,  dry  weather  than  in  the  winter,  and  corresponds,  therefore,  more 
nearly  to  irrigation  requirements ;  but  the  difficulty  of  disposal  is  not 
thereby  entirely  removed,  owing  to  the  unsuitability  of  surface  irrigation 
for  certain  plants  at  particular  stages  of  their  growth.  t 

Two  systems  of  irrigation  have  been  commonly  adopted,  namely, 
Broad  Irrigation,  and  Intermittent  Irrigation,  or  Intermittent  Downward 
Filtration. 

Broad  Irrigation  with  Sewage. — Broad  irrigation  is  adopted 
where  an  ample  area  of  sloping  land  is  available  for  surface  irrigation ; 
and  the  sewage  is  gradually  distributed  over  the  land.  On  very  sloping 
ground,  a  series  of  contour  drains  are  formed,  into  which  the  flow 
from  the  land  above  is  successively  received  and  distributed  by  over- 
flow to  the  land  below;  and  on  flat  land,  the  main  distributing  channels,' 
formed  of  brickwork,  concrete,  or  stoneware,  are  carried  at  intervals  of 
about  40  feet,  on  somewhat  raised  parallel  ridges,  from  which  the  liquid 
is  distributed  down  the  gently  sloping  ground  on  each  side.  The 
amount  of  sewage  that  can  be  advantageously  distributed  over  the  land 
necessarily  depends  on  the  nature  of  the  soil.  On  the  Berlin  sewage 
farms,  where  there  is  a  moderate  depth  of  light  soil,  the  volume  of 
sewage  that  can  be  disposed  of,  consistently  with  due  purification,  is 
equivalent,  on  the  average,  to  between  2000  and  3000  gallons  per  acre 
per  day,  though  larger  volumes  have  been  often  applied ;  and  on  the 
Paris  sewage  farms,  the  regulation  quantity  is  about  1000  gallons  per 
acre  per  day,  applied  at  intervals  of  three  to  five  days  according  to 
the  crops.  Unless  the  soil  consists  of  a  thick  layer  of  permeable  soil, 
under-draining  is  necessary  to  prevent  the  land  becoming  waterlogged. 
It  is  important,  moreover,  to  avoid  the  formation  of  a  layer  of  slime  on 
the  surface,  resulting  from  excessive,  and  too  constant  sewage  irrigation ; 
and  the  land  is  preserved  in  the  best  condition,  and  the  most  satisfactory 
results  are  obtained,  when  the  waterings  are  alternated  with  good 
intervals  of  rest,  allowing  time  for  the  production  of  the  requisite 
chemical  changes,  and  the  final  aeration  of  the  sewage.  Various  kinds 
of  market-garden  produce,  small  fruit  such  as  strawberries,  and  certain 
grasses  and  root  crops  have  been  very  successfully  cultivated  on  this  system. 

Intermittent  Irrigation  with  Sewage. — Often  the  amount  of 
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suitable  land  obtainable  is  limited,  or  the  cost  of  an  adequate  area  for 
broad  irrigation  is  too  great,  or  the  land  is  too  flat  to  allow  of  a  regular 
surface  flow  over  it;  and  in  such  cases,  intermittent  irrigation,  with 
thorough  under-drainage,  is  adopted.  This  is  practically  a  process  of 
filtration  through  land,  the  chief  object  being  to  pass  as  much  sewage 
on  to  the  restricted  area  of  land  as  possible,  consistently  with  an 
adequate  purification  of  the  effluent,  the  benefit  of  the  crops  being 
quite  a  secondary  consideration  in  this  case ;  though  certain  special 
crops  are  cultivated  successfully  under  this  system.  The  sewage  is 
sometimes  spread  over  the  land  as  in  3,  tank,  which  thus  serves  as  a 
simple  filter ;  but  as  this  course  is  liable  to  injure  the  leaves  of  the  crops 
at  certain  periods,  a  preferable  system  consists  in  laying  out  the  land  in 
broad,  flat  ridges  directly  over  the  lines  of  drains,  with  wide  furrows 
between.  The  sewage  is  then  admitted  to  the  furrows,  which  resemble 
wide,  shallow  ditches,  till  they  are  nearly  filled,  causing  the  liquid  to 
percolate  laterally  to  the  roots  of  the  vegetables  and  root  crops  grown 
on  the  ridges,  on  its  way  to  the  under-drains,  and  thus  irrigates  the 
crops  without  injuriously  affecting  them  during  their  growth.  This 
irrigation  must  be  conducted  intermittently,  so  that  ample  periods  of 
rest  may  prevent  the  land  becoming  choked  with  sewage;  and  the 
ground  should  be  frequently  dug  up  or  ploughed,  so  as  to  break  up 
the  slimy  layer  which  forms  on  the  top  as  a  result  of  the  filtration  of 
the  liquid,  and  to  enable  the  soil  to  recover  from  the  effects  of  its 
large  dose  of  sewage  by  being  well  aerated.  When  the  soil  is  some- 
what ill-adapted  for  irrigation,  it  may  be  necessary  to  resort  to  some 
treatment  of  the  sewage  with  chemicals  before  applying  it  to  the  land ; 
but  in  such  a  case,  the  purification  is  really  a  chemical  process,  with 
merely  a  further  improvement  of  the  effluent  by  irrigation. 

Chemical  Processes  for  the  Treatment  of  Sewage. — A  great 
variety  of  processes  have  been  tried  for  purifying  sewage  by  mixture 
with  one  or  more  chemical  reagents.^  The  results  attained  by  the 
most  successful  processes,  consist  in  a  more  or  less  efficient  clarification 
of  the  sewage  by  the  precipitation  of  the  suspended  solids,  and  a  certain 
reduction  in  the  organic  matters  contained  in  the  effluent,  mainly  owing, 
no  doubt,  to  the  effect  of  the  precipitation  (as  in  the  process  of  softeriing 
water)  in  drawing  down  the  very  fine  organic  particles  in  suspension, 
and  in  some  cases  perhaps  on  account  of  a  slight  chemical  action  on 
the  liquid.  In  all  the  processes,  the  sewage  is  separated  into  two 
portions,  namely,  the  solid  precipitate  known  as  sludge,  which  settles 
to  the  bottom  of  the  tank  in  which  the  process  is  applied,  and  has 
generally  to  be  dried  and  pressed  before  it  can  be  disposed  of,  and  the 
effluent,  which  is  drawn  off  from  the  tank  in  a  purified  condition  in 
proportion  to  the  efficacy  of  the  process  employed,  and  is  discharged 
into  the  nearest  watercourse,  or  in  some  cases  is  further  purified  by 
irrigation  on  land.  As  chemicals  can  do  little  more  than  clarify  the 
sewage,  and  they  increase  the  bulk  to  be  dealt  with,  the  quantities  used 

>  "Sewage  Disposal  Works,"  2nd  Edition,  W.   Santo  Crimp,   pp.   67  to  104; 
and  "  Sanitary  Engineering,"  3rd  Edition,  Mocre  and  Silcock. 
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for  purification  should  be  kept  down  as  low  as  is  consistent  with  the 
requisite  precipitation. 

Lime  has  been  extensively  used  for  the  precipitation  of  sewage, 
either  alone  as  milk  of  lime  well  stirred  up  with  the  liquid,  or  preferably 
as  lime  water,  or  in  conjunction  with  other  inorganic  substances.  Lime 
is  efficient  as  a  precipitant,  and  cheap ;  but  unless  the  sewage  is  very 
acid  from  the  refuse  products  of  certain  manufactures,  the  lime  renders 
the  effluent  alkaline,  favouring  decomposition  of  organic  matters  when 
discharged  into  rivers,  and  injurious  to  fish.  Accordingly,  though  the 
alkahnity  may  be  reduced  by  ample  aeration,  in  being  made  to  flow 
down  a  series  of  steps  in  its  course  to  the  river,  the  effluent  from  the 
lime  process  is  liable  to  prove  a  nuisance  in  rivers  during  hot  weather ; 
and  generally  hme  should  only  be  used  in  conjunction  with  some  other 
salts.  The  addition  of  a  small  proportion  of  choride  of  lime,  or  bleach- 
ing powder,  has  been  found  beneficial  in  the  lime  process ;  and  salts  of 
aluminium  and  iron  have  often  been  used  in  conjunction  with  lime. 
Ferrous  sulphate,  or  copperas,  and  lime  are  used  for  precipitating  the 
solids  in  the  London  sewage  at  Barking  and  Crossness,  before  dis- 
charging the  effluent  into  the  Thames.^  Ferric  salts  are  superior  to 
ferrous  salts,  both  as  precipitants  and  in  oxidizing;  but  copperas 
possesses  the  advantage  of  cheapness.  The  A.B.C.  process  was  at 
one  time  much  advocated,  its  title  being  derived  from  the  first  letters 
of  its  original  constituents,  namely,  alum,  blood,  and  clay,  though  the 
blood  has  been  abandoned  and  charcoal  substituted;  and  in  this 
process,  the  alum  acts  as  the  clarifier,  and  the  charcoal  and  clay  as 
deodorizers.  In  a  somewhat  recently  introduced  process,  ferozone, 
consisting  mainly  of  ferrous  sulphate,  magnetic  oxide  of  iron,  and  some 
silica,  is  the  precipitant,  and  the  resulting  effluent  is  filtered  through 
polarite,  composed  chiefly  of  magnetic  oxide  of  iron  with  silica;  and 
good  results  are  obtained  by  the  ferrous  sulphate  precipitant  being  aided 
in  producing  rapid  subsidence  by  the  heavy  magnetic  oxide,  which  oxide 
of  iron,  moreover,  forming  the  main  constituent  of  the  filter,  acts  as  a 
powerful  oxidizer  of  the  organic  impurities  in  the  effluent. 

Amongst  the  numerous  chemical  processes  which  have  been  tried 
for  the  purification  of  sewage,  some  of  them  with  satisfactory  results 
in  particular  instances,  not  one  of  them  has  been  found  universally 
applicable,  or  so  superior  to  the  rest  as  to  be  undoubtedly  the  best. 
This  may  be  traced  to  the  variable  conditions  and  dilution  of  sewage, 
the  differences  introduced  by  manufacturing  refuse  and  other  extraneous 
sources  of  pollution,  the  relative  cost  of  the  clarifying  substances  at 
different  places  and  their  influence  on  the  effluent,  the  standard  of 
purity  required  for  the  effluent,  depending  on  the  special  circumstances 
of  the  locality,  the  volume  of  sewage  requiring  treatment,  the  plant 
and  method  of  working  adopted,  and  the  care  and  skill  exercised  in 
conducting  the  process. 

Electrolytic  Processes.—  Chemical  changes  produced  by  electrical 
action  have  been  used  in  two  ways  for  the  purification  of  sewage ;  and 

'  Proceedings  Inst.  C.E.,  vol.  cxxix.  p.  80. 
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these  processes  differ  only  from  chemical  processes  in  the  purifying 
agents  being  produced  by  electrolysis,  instead  of  being  applied  directly, 
with  the  advantage  generally  attributed  to  salts  or  gases  in  a  nascent 
state,  of  entering  more  readily  into  combination  with  substances  they 
may  come  in  contact  with  in  this  state,  than  under  ordinary  conditions. 

In  one  electrolytic  process,  the  sewage  is  made  to  flow  between  iron 
or  aluminium  electrodes.  The  electric  current  decomposes  the  liquid 
sewage,  causing  chlorine  and  oxygen  to  be  liberated  at  the  positive 
pole,  thereby  deodorizing  and  purifying  the  sewage;  and  when  iron 
plates  are  used,  the  iron  salts  formed  by  the  electrolysis  precipitate  the 
solids.  When,  however,  the  much  more  costly  aluminium  plates  are 
adopted,  the  aluminium  hydrate  produced  acts  as  the  precipitant.  An 
objection  has  been  raised  against  this  system,  that  some  of  the  sewage 
is  liable  to  pass  the  electrodes  without  being  brought  under  the  action  of 
the  electric  current.^ 

In  the  second  process,  sea-water,  or  a  solution  of  magnesium  and 
sodium  chlorides,  is  decomposed  by  electricity,  the  magnesium  chloride 
being  converted  into  magnesium  hydrate,  which  is  deposited,  and 
hypochlorous  acid,  which  acts  as  a  disinfectant.  The  liquid  thus 
produced  is  either  added  to  the  sewage  at  the  head  of  the  sewer,  or 
is  used  to  flush  the  water-closets  and  drains. 

Settling  and  Precipitation  Tanks. — The  sewage  to  be  clarified 

SETTLING   AND    PRECIPITATING   TANK. 
Fig.  3G6. — Longitudinal  Section. 


by  some  chemical  process,  is  discharged  from  the  sewer  into  a  tank 
either  by  gravitation,  or,  if  necessary,  by  the  aid  of  pumps,  though  it 
appears  expedient,  if  practicable,  to  dispense  with  pumping,  as  it  has 
been  found  to  retard  the  precipitation  by  subdividing  and  introducing 
air-bubbles  into  the  solids.  The  tanks  are  usually  rectangular  and  oblong 
in  shape,  and  a  few  feet  in  depth,  open  at  the  top,  and  with  the  bottom 
dipping  down  towards  the  inlet,  lined  with  brickwork  faced  with  a 
coating  of  cement  or  with  concrete  (Fig.  366);  and  they  are  generally 
constructed  above  ground,  so  that  they  may  be  emptied  by  gravitation, 
and  the  outer  walls  protected  by  an  embankment  against  them.     At  some 

'  "  Sewage  and  the  Bacterial  Purification  of  Sewage,"  S.  Rideal,  p.  150. 


564    SETTLING    TANKS   FOR   PRECIPITATED   SEWAGE. 

places,  however,  as  for  instance  at  Frankfort  on  the  Main,  they  are 
placed  underground  and  covered  over,  enabling  the  sewage  to  flow  into 
the  tanks  direct,  but  necessitating  the  pumping  up  of  the  effluent  for 
discharging  it  into  the  river.  By  means  of  cross  walls,  over  which 
the  liquid  has  to  flow,  and  intermediate,  floating  scum  boards,  under 
which  it  has  to  pass,  a  due  circulation  of  the  liquid  in  its  flow  along 
the  tank  is  ensured;  and  the  heavier  parts  of  the  sewage,  and  the 
precipitate  formed  from  the  other  solids  by  chemical  reagents,  settle 
gradually  to  the  bottom  of  the  tank.  During  the  influx,  the  excess 
of  clarified  liquid  flows  out  at  the  far  end;  and  at  intervals,  when  an 
adequate  quantity  of  sludge  has  been  collected,  the  liquid  above  it  is 
drawn  off  at  the  far  end,  through  a  hinged,  sloping  pipe  in  connection 
with  the  outlet,  which  is  so  attached  to  a  float  at  its  upper  end,  that  its 
orifice  is  always  kept  a  little  below  the  surface  as  the  liquid  is  drawn 
off,  thereby  avoiding  the  influx  of  the  scum  floating  on  the  top.  When 
the  liquid  has  been  removed,  the  sloping  bottom  enables  the  sludge 
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Fig.  367.— Cross  Section. 


CIRCULAR    PRECIPITATING    TANK 
WITH    CHAIVIBERS. 

Fig.  368.— Sections. 
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to  be  readily  drawn  off  through  a  pipe  at  the  inlet  end  of  the  tank. 
Sufficient  tanks  must  be  provided  to  receive  the  sewage  during  the 
drawing  off  of  the  liquid,  and  removal  of  the  sludge,  from  one  or  more 
tanks,  and  to  allow  for  occasional  cleaning  out. 

Where  the  space  available  for  tanks  is  very  limited,  cylindrical  tanks 
sunk  down  into  the  ground,  with  an  inverted  conical  bottom  for  receiving 
and  concentrating  the  sludge,  have  been  adopted  (Fig.  367).  This 
system  was  first  resorted   to  at  Dortmund,  where  the  sewage  rapidly 
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becomes  very  foul,  owing  to  the  fermenting  of  large  quantities  of  the 
refuse  from  numerous  breweries ;  and  the  ordinary  precipitating  tanks 
proved  unsatisfactory  from  the  nuisance  caused  by  the  putrefying  sludge, 
and  are  now  only  used  as  settling  tanks  previously  to  the  treatment  of 
the  sewage.  After  being  mixed  with  the  precipitating  chemicals,  the 
sewage  is  passed  down  a  pipe  in  the  centre,  to  the  bottom  of  the 
cylinder,  where  it  is  distributed  through  the  whole  area  of  the  cylinder 
by  wooden,  radial  arms,  and,  gradually  rising  through  the  suspended 
flocculent  matter,  effects  a  thorough  admixture  of  the  chemicals  with 
the  solids  of  the  sewage,  which  finally  accumulate  at  the  bottom  of  the 
inverted  cone.  The  purified  effluent,  rising  to  the  top,  passes  off  through 
overflow  channels  to  its  destination ;  and  the  sludge,  whose  settlement 
is  promoted  by  the  conical  form  of  the  lower  part  of  the  tank,  is 
periodically  drawn  off  by  suction  into  exhausted  receivers,  through  a 
central  pipe  dipping  down  nearly  to  the  bottom  of  the  tank,  and 
communicating  with  the  receivers  at  the  top,  from  which  the  sludge 
is  readily  forced  out  by  merely  placing  them  in  communication  with 
the  open  air.  Each  cylinder  at  Dortmund  is  about  30  feet  deep  and 
2ii  feet  in  diameter;  and  the  cone  gives  an  additional  depth  to  the 
tank  of  about  18  feet.  The  sludge  is  said  to  tend  to  adhere  to  the 
sides  of  the  cone,  and  diminish  the  purity  of  the  effluent;  but  it  is 
evident  that,  provided  these  very  sloping  sides  are  made  smooth  and 
of  material  unaffected  by  sewage,  the  sludge  must  be  much  less  likely  to 
remain  on  them,  than  on  the  comparatively  flat  bottom  of  an  ordinary 
precipitation  tank. 

Another  form  of  cylindrical  tank  with  an  inverted  conical  bottom,  is 
shown  in  Fig.  368.  This  arrangement,  which  was  first  adopted  at 
Nuneaton,^  consists  of  a  series  of  chambers,  into  which  the  treated 
sewage  passes  in  succession,  so  arranged  at  each  outlet  that  the  sewage 
has  to  pass  under  one  wall  and  over  the  next,  thereby  leaving  a  portion 
of  its  suspended  solids  in  each  chamber,  so  that  finally  it  passes  out  of 
the  last  chamber  to  the  outlet  as  a  duly  purified  effluent.  The  solids 
left  behind  by  the  sewage  in  each  side  chamber,  settle  to  the  bottom, 
and  are  periodically  discharged  through  sluiceways  into  the  central 
conical  receptacle,  in  which  the  sludge  accumulates,  and  from  which 
it  is  eventually  removed  by  pumping  or  other  means. 

Disposal  of  Sewage  Sludge. — The  sludge,  as  drawn  off  from  the 
precipitating  tanks,  is  too  liquid  to  be  dealt  with,  unless  it  merely  has 
to  be  pumped  into  vessels  and  taken  out  to  sea  for  deposit,  as  resorted 
to  at  Barking,  Crossness,  Manchester,  and  Salford,  or  deposited  on  land 
and  buried,  as  adopted  at  Birmingham.  In  other  methods  of  disposal, 
the  drying  of  the  sludge  is  a  necessary  preliminary  process.  This  may 
be  effected  in  dry  countries,  partly  by  absorption,  and  partly  by 
evaporation,  by  discharging  the  liquid  sludge  into  a  wide  trench  ex- 
cavated in  porous  soil,  or  wholly  by  evaporation  in  tanks.  In  moist 
countries,  the  evaporation  may  be  accomplished  by  artificial  heat ;  but 
the  method  is  costly,  and  liable  to  create  a  nuisance  by  the  fumes  driven 

'  "  Sanitary  Engineering,"  3rd  Edition,  Moore  and  Silcock. 
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off.  The  most  convenient  means,  however,  of  making  the  sludge  port- 
able, and  capable  of  being  utilized  as  manure,  is  by  pressing  out  the 
liquid,  and  forming  the  sludge  into  solid  cakes,  by  putting  the  sludge 
between  a  series  of  flat  plates  enclosed  within  jute  canvas,  or  other 
filtering  medium,  to  prevent  any  solids  passing  out  with  the  liquid,  and 
then  applying  pressure,  which  is  gradually  increased,  till  the  moisture 
has  been  forced  out,  and  only  the  solid  cakes  of  sludge  remain.  These 
cakes  can  then  be  employed  as  manure  on  the  land  ;  and  in  some  cases, 
the  solid  sludge  has  a  manurial  value  equivalent  to  ordinary  farmyard 
manure,  and  is  readily  disposed  of.  The  value  of  the  sludge,  however, 
as  manure  depends  upon  the  original  nature  of  the  sewage,  and  the 
chemical  process  used  for  its  precipitation ;  and  very  often  it  is  difficult 
to  get  rid  of  the  cakes  of  sludge,  sometimes  even  if  given  away. 
Accordingly,  in  some  instances,  the  dried  sludge  has  been  burnt  in 
the  furnace  of  a  destructor,  together  with  the  other  town  refuse ;  and 
under  such  conditions,  the  sludge  is  merely  a  waste  product  formed  in 
the  purification  of  the  effluent,  at  a  considerable  expense. 

Bacterial  Purification  of  Sewage.— Certain  occult  chemical 
changes,  such  as  fermentation,  have  been  somewhat  lately  found  to  be 
due  to  the  action  of  innumerable  living  micro-organisms,  known  under 
the  general  name  of  bacteria ;  and  the  decomposition  of  sewage  has 
been  recently  discovered  to  result  from  a  similar  cause.  Bacteria  are 
now  known  to  exist  in  a  variety  of  forms  ;  and  whereas  certain  bacteria, 
generated  by  disease,  furnish  the  most  insidious  forms  of  infection,  and 
niust  be  kept  out  of  any  water-supply  by  every  possible  means,  many 
kinds  of  bacteria  are  not  merely  innocuous,  but  actually  produce 
berieficial  changes  in  decomposing  matter,  such  as  sewage ;  and  their 
action  should  therefore  be  promoted,  by  placing  them  under  the  most 
favourable  conditions  for  their  growth. 

Two  distinct  kinds  of  bacteria  are  concerned  in  the  purifying 
changes  produced  in  sewage,  namely,  anaerobic  bacteria,  which  flourish 
best  in  the  absence  of  air,  and  aerobic  bacteria,  which  need  air  to 
perform  their  functions.  The  first  decomposition  of  the  sewage  as  it 
is  discharged  from  the  sewers,  after  having  undergone  a  slight  oxidation 
in  its  passage  through  the  sewers,  should  be  effected  by  the  anaerobic 
bacteria,  and  therefore,  as  far  as  possible,  out  of  contact  with  air.  In 
this  first  stage,  albuminous  matters,  cellulose,  and  fats  are  acted  upon 
by  the  anaerobic  bacteria,  with  the  production  of  soluble  nitrogenous 
compounds,  phenol  derivatives,  gases,  and  ammonia,  resulting  in 
anaerobic  liquefaction  of  the  solids  of  the  sewage.  There  is  then  a 
second  stage,  in  which  aerobic  bacteria  begin  partially  to  act  in  con- 
junction with  a  partial  continuation  of  the  anaerobic  action,  so  that  the 
presence  of  a  moderate  amount  of  air  is  necessary ;  and  ammonia, 
nitrites,  and  gases  are  produced.  In  the  third  and  final  stage,  thorough 
aeration  is  essential,  so  that  the  aerobic  bacteria  may  act  with  their  full 
effect  in  the  nitrification  of  the  sewage ;  and  the  ammonia  and  carbo- 
naceous residues  are  converted  into  carbonic  acid,  water,  and  nitrates,^ 

'  "  Sewage  and  the  Bacterial  Purification  of  Sewage,"  S.  Rideal,  pp.  75  and  207. 


CHANGES   IN  SEWAGE   BY  BACTERIAL   ACTION.       567 

thereby  completing  the  purification  of  the  liquefied  sewage  without  the 
deposition  of  sludge. 

As  the  bacteria  in  the  sewage  are  competent,  when  placed  under 
suitable  conditions,  to  effect  the  necessary  purifying  changes,  it  is 
unadvisable  to  attempt  to  sterilize  sewage  by  chemical  reagents,  for  this 
arrests  the  beneficial  action  of  the  bacteria ;  and  in  order  to  ensure 
the  fullest  efficiency  of  bacterial  treatment,  the  air  should  be  excluded 
from  the  sewage  at  the  outset,  then  partially  admitted,  and  complete 
aeration  provided  towards  the  end.  This  order  of  sequence,  as  regards 
aeration,  is  unfortunately  not  complied  with  in  the  more  ordinary 
processes  of  irrigation  on  land;  for  in  broad  irrigation,  the  action  of 
the  aerobic  bacteria  is  promoted  at  the  outset,  and  rest  is  necessary  to 
enable  the  anaerobic  bacteria  to  perform  their  functions ;  whilst  in 
downward  filtration,  the  proper  order  of  action  is  also  somewhat 
reversed,  preventing  the  two  classes  of  bacteria  from  exercising  their 
full  influence,  and  necessitating  intermittent  action  to  give  the  anaerobic 
bacteria  an  opportunity  of  intervening. 

One  method  by  which  the  proper  sequence  of  bacterial  changes  is 
sought  to  be  obtained,  is  by  means  of  a  septic  tank,  and  subsequent 
filtration.  The  sewage  is  introduced  gently  near  the  bottom  of  the 
septic  tank,  from  which  air  and  light  are  as  far  as  possible  excluded 
to  enable  the  anaerobic  bacteria  to  produce  the  initial  changes  un- 
disturbed, under  conditions  favourable  to  their  action;  whilst  the 
succeeding  filtration  affords  the  aeration  of  the  sewage  requisite  for 
promoting  the  action  of  the  aerobic  bacteria. 

A  more  perfect  system,  however,  for  carrying  out  the  cycle  of 
changes  under  the  best  conditions,  appears  to  be  upward  filtration 
through  suitably  prepared  filters,  where  the  sewage  on  entering  at  the 
bottom  is  not  exposed  to  the  air,  leaving  the  anaerobic  bacteria  free 
to  perform  their  functions  ;  next  the  sewage,  on  rising  in  the  filter,  begins 
to  be  aerated ;  and  at  length  it  undergoes  perfect  aeration  by  suitable 
arrangements,  such,  for  instance,  as  being  passed  over  a  series  of  per- 
forated trays  containing  coke.^ 

Concluding  Remarks  on  Sewage  Disposal. — None  of  the 
various  methods  tried  for  the  disposal  of  sewage  have  hitherto  resulted, 
as  was  at  one  time  hoped,  in  a  commercial  success ;  and  the  variable 
nature  of  the  sewage,  its  dilution  by  the  water-closet  system,  and  the 
heterogeneous  ingredients  mingled  with  it  from  various  sources,  present 
serious  obstacles  to  its  being  converted  into  a  profitable  manure. 
Irrigation  on  land,  however,  though  hampered  by  many  onerous  con- 
ditions, and  not  complying  with  the  proper  cycle  for  bacterial  purifi- 
cation, has  proved  a  satisfactory  means  of  utilizing,  and  disposing 
efiPectually  of  sewage,  with  very  decided  benefit  to  the  irrigated  land. 
Sewage  must  be  regarded  as  a  waste  product,  like  ordinary  town  refuse, 
which  has  to  be  removed  in  the  most  innocuous,  cheapest,  and,  if 
possible,  in  a  useful  way,  depending  on  the  circumstance  of  each 
locality. 

'  "Sewage  and  the  Bacterial  Purification  of  Sewage,"  S.  Rideal,  pp.  209  and 
222-223. 
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Bacterial  treatment  appears  likely  to  furnish  the  simplest,  most 
rational,  and  most  efficient  means  of  sewage  disposal ;  and  its  highly 
nitrified  effluent  seems  likely  to  prove  very  valuable  for  agriculture,  and 
a  means  of  returning  the  nitrogen  to  the  soil  which  it  so  much  needs, 
and  which  is  entirely  lost  in  some  methods  of  sewage  disposal. 
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Aberdeen  Breakwaters,  proportions  of 
concrete  for,  21  ;  foundations  of  south 
breakwater  levelled  with  concrete  bags, 
485  ;  north  breakwater  built  up  to  low- 
water  with  concrete  bags,  485 . 

Aht  Eaok,  282-284  ;  construction  of,  for 
mountain  railways,  282,  283  ;  security 
and  suitability  of,  for  curves,  282  ;  laid 
on  Generoso  and  Rothorn  railways, 
282-283  ;  Glion-Naye,  283  ;  Manitou 
and  Pike's  Peak,  283-284  ;  Aix-les- 
Bains  and  Revard,  Gornergrat,  Mont 
Saleve,  Montserrat,  Schafberg,  and 
Snowdon  railways,  284 ;  laid  on 
Trincheras  incline  of  Puerto  Cabello 
and  Valencia  Railway,  284,  285  ;  laid 
on  railway  surmounting  Usui  Pass, 
284,  285  ;  laid  on  portions  of  Eisenerz- 
Vordernberg,  Hartz,  285,  286,  Trans- 
andine,  and  Visp-Zermatt  railways,  285, 

287  ;  compared  with  ladder  rack,  287, 
laid  on  inclines  of  Chamonix  Railway, 

288  ;  used   for   controlling  motion  on 
cable  inclines,  295,  301 

Abutments,  to  arches,  122-124  '>  pressure 
on,  122  ;  to  masonry  arches,  125,  126, 
128;  to  metal  arches,  131,  133,  134; 
to  sloping  blockwork  in  breakwaters, 
484. 

Accumulators  for  Electric  Traction, 
317 ;  preferred  in  certain  cases  to 
underground  conduits,  317  ;  weight 
and  other  objections  to,  317  ;  value  of, 
on  short  crowded  sections,  317  ;  cost 
of  working  with,  319-320 

Adour  Biver,  outlet  shifted  by  drift,  361, 
outlet  fixed  by  parallel  jetties  across 
beach,  361  ;  outlet  channel  deepened 
by  scour  between  the  jetties,  361-362 

Adur  Eiver,  outlet  of,  diverted  by  drift, 
361  ;  fixed  by  parallel  jetties  across 
beach,  361  ;  outlet  channel  of,  deepened 
by  scour  concentrated  by  the  jetties, 
361-362 

African  Bailways,  instances  of,  serving 
as   pioneer   and   militaiy   lines,    102 ; 


gauges  of,  in  Egypt  and  Cape  colonies, 
248  ;  cost  of,  in  Cape  Colony,  267  ; 
length  and  recent  rate  of  increase  of, 
273  ;  vast  areas  for  development  of, 
273  ;  Capetown-Gairo  Railway,  273 

Aire  and  Calder  Navigation,  successive 
enlargements  and  present  depth  of, 
388  ;  large  coal  traffic  on,  392  ;  dimen- 
sions of  vessels  and  locks  on,  392 

Air-lock,  for  compressed-air  foundations, 
74-76 ;  brick,  on  Oily  and  South 
London  Railway'  works,  233,  234 

Aiz-les-Bains  and  Seyard  Railway,  laid 
with  Abt  rack,  284;  length,  gauge, 
and  worst  gradients  and  curves  of,  284 

Albert  Bridge,  Ohelsea,  141,  147-148 ; 
elevation  of,  141  ;  example  of  sus- 
pension bridge  with  oblique  stays,  141, 
147;  description  of,  147-148;  cost  of, 
148 

Aldemey  Breakwater,  successive  lower- 
ing of  foundations  of  superstructure  of, 
482  ;  depth  at  end  of,  482  ;  causes  of 
injury  to  superstructure  of,  482-483 
method  of  construction  of,  487  ;  causes 
of  breaches  in  superstructure  of,  488- 
489 

Alexandria  Breakwater,  single  break- 
water sheltering  harbour,  473  ;  formed 
of  rubble  and  concrete-block  mound, 
479,  480 ;  rapid  method  of  depositing 
blocks  in  constructing,  479 ;  rate  of 
construction  of,  479  ;  section  of,  480 

Alpine  Tunnels,  202,  206-213  ;  stages  of 
enlargement  in  driving,  and  sections 
of  lining,  202  ;  conditions  respecting, 
206-207 ;  positions,  lengths,  heights 
of  ends  above  sea-level,  and  depths 
below  the  surface  of,  207  ;  heat  of  rock 
in  headings  of,  during  construction, 
207  ;  construction  of  the  Mont  Cenis, 
St.  Gothard,  Arlberg,  and  Simplon, 
208-210  ;  strata  traversed  by,  210  ;rate 
of  progress  and  length  of  straight  head- 
ings of,  208-211;  cost  of,  211-212  ; 
reduction  of  internal  heat  after  junction 
of  headings  of,  212  ;  ventilation  of, 
212-213  ;  lower  level  and  shorter  route 
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by  the  Simplon  than  by  the  St.  Gothard 
Tunnel,  213.  Stesilso  Arlkrg  Tunnel, 
Mont  Cents  Tunnel,  etc. 

Amazon  Eiver,  area  of  basin  of,  327 ; 
example  of  large,  almost  tideless  river, 
361 ;  distance  to  which  light  alluvium 
from,  can  be  traced  out  at  sea,  365  ; 
bore  observed  on,  372 

American  Eailways,  gauges  of,  248 ; 
cost  of,  in  different  countries,  266- 
267  ;  length  and  recent  rate  of  increase 
of,  273 

Amsterdam  Canal,  404-405,  410-411, 
417  ;  floating  tubes  used  for  discharge 
of  dredgingsin  construction  of,  through 
lakes,  53,  406  ;  cross  section  of,  404  ; 
former  and  present  dimensions  and 
slopes  of,  404-405  ;  berms  in  side 
slopes  of,  through  lakes,  406  ;  arrange- 
ment of  swing  bridges  crossing,  407  ; 
description  of,  410-411,  417;  dimen- 
sions of  new  lock  near  North  Sea 
end  of,  412 ;  plan  and  description 
of  Ymuiden  Harbour  at  North  Sea 
entrance  to,  410,  417,  475 

Anderton  Hydraulic  Canal  Lift,  398 ; 
connecting  River  Weaver  with  Trent 
and  Mersey  Canal,  398  ;  height  of  lift 
and  dimensions  of  counterbalancing 
troughs  of,  398  ;  mode  of  working, 
water  expended,  and  time  occupied  in 
transference  of  barges,  398 ;  saving  of 
time  and  water  by,  compared  with  a 
flight  of  locks,  398 

Anglo-CMlian  Nitrate  Railway,  length 
of,  268  ;  weight  of  rails,  gauge,  and 
worst  gradients  and  curves  of,  268 ; 
height  ascended  by,  268  ;  cost  of,  268 

Antoinette  Bridge,  128-129  ;  example  of 
large  masonry  arch,  128  ;  dimensions 
of,  128-129  ;  length  and  cost  of,  129 

Antwerp  Docks,  with  sheltered  river 
approach,  450  ;  wooden  and  iron  gates 
adopted  at,  464 ;  muddy  tidal  water 
partly  excluded  from,  by  reverse  gates, 
470 

Antwerp  Quay  Walls,  description  of 
founding,  by  compressed  air,  75-76, 
443  ;  regulation  and  utilization  of  right 
bank  of  Scheldt  by,  442 ;  section  of, 
443  ;  slipping  forward  of  new,  and 
modification  of  section,  446  ;  accessible 
at  lowest  tides,  447  ;  large  traffic  carried 
on  at,  in  spite  of  tidal  range,  448 

Aijueducts,  532-537;  instances  of 
masonry,  conveying  irrigation  canals 
across  valleys,  432-433  ;  for  conveyance 
of  water-supply  from  reservoirs,  532- 
534  ;  extension  of  definition  of  term, 
533 ;    hydraulic    gradient    for,   533  ; 


two  different  principles  of  construc- 
tion, depending  on  configuration  of 
ground,  533  ;  contouring,  and  follow- 
ing hydraulic  gradient  as  far  as 
possible,  533-534  ;  direct  course  under 
pressure  below  gradient,  534  ;  respective 
advantages  of  the  two  systems  of,  534  ; 
instances  of,  laid  in  accordance  with 
each  system,  534,  535  ;  arrangements 
and  sizes  of,  from  Thirlmere,  and  Elan 
and  Vyrnwy  reservoirs,  534-537  ;  sizes 
of,  from  Loch  Katrine  and  New  Croton 
reservoir,  536  ;  pipe,  for  conveyance 
from  river  pumping-station  or  wells, 
537  ;  discharging  into  service  reservoirs, 

Arched  Bridges,  122-137 ;  mstance  of 
early  use  of  cast  iron  for,  25  ;  materials 
used  for,  122  ;  stresses  on,  122-125  ; 
types  of,  of  small  span  for  railways, 
125-127 ;  dimensions  of,  over  roads, 
127  ;  masonry  and  brick,  on  the  skew, 
127-128 ;  dimensions  of  some  large 
masonry,  12S-129 ;  cost  of  some 
large  masonry,  129 ;  condition  of, 
stability  of,  in  brickwork  or  masonry, 
129-130 ;  typical  examples  and  di- 
mensions of  metal,  of  large  span,  130- 
134;  cost  of  some  metal,  of  large 
span,  131,  133,  134;  provisions  in 
metal,  for  changes  of  temperature,  135  ; 
erection  of  metal,  of  large  span,  135- 

137 

Arched  Bridges,  Adolf,  Luxemburg, 
129;  Alma,  128  ;  Antoinette,  128-129  ; 
Bonn,  134;  Castelet,  129 ;  Coalbrook- 
dale,  130,  135 ;  Dusseldorf,  135  ; 
Garabit,  131-133,  135.  136  5  Gour- 
Noir,  129  ;  Grosvenor,  Chester,  128  ; 
Griinenthal,  131-133  ;  Lavaur,  129  ; 
Levensau,  133-13S  ;  London,  128 ; 
Luiz  I.,  133-136;  Maria  Pia,  131; 
133.  13s.  136;  Mungsten,  133-134; 
Niagara  Falls  and  Clifton,  134,  136, 
137;  Niagara  River,  132,  133,  135, 
137  ;  St.  Louis,  130-132,  135-136 ; 
Salmon  River,  132,  133;  Southwark, 
25,  130;  Stony  Creek,  132,  133; 
Sunderland,  130 ;  Victoria,  Pimlico, 
130.  '35  ;  Victoria,  Zambesi,  135, 
137  ;  Washington,  New  York,  131, 
135 

Argentine  Railways,  gauge  of,  248  ;  cost 
of,  267 

Arlberg  Eailway,  ruling  gradient  on, 
105  ;  sharpest  curves  on,  106. 

Arlberg  Tunnel,  cross  section  of,  202 ; 
length  of,  207  ;  height  of  ends  above 
sea-level,  207  ;  depth  of,  below  surface, 
207 ;   heat  of   rock   in   headings  of, 
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during  construction,  207  ;  gradients  in, 
207  ;  excavation  of,  by  bottom  head- 
ings and  break-ups,  208  ;  advantages 
of  system  of  enlargement  of  headings 
in,  208 ;  variations  in  lining  of,  210 ; 
strata  traversed  by,  210;  length  of 
straight  headings  of,  and  rate  of 
advance,  211  ;  cost  of,  211-212  ;  cool- 
ing of  rock  in,  212 

Aith-Sigi  Eailway,  laid  with  ladder- 
rack,  278  ;  length,  rise,  steepest  gra- 
dient, and  gauge  of,  278  ;  cost  of,  279 

Ashokan  Beservoir,  525 

Asian  Bailways,  gauges  of,  in  India  and 
Ceylon,  248  ;  length  and  recent  rate  of 
increase  of,  273 

Asphalt,  92-93  ;  composition  of  natural, 
92  ;  best  sources  of,  92  ;  formation  of 
mastic,  92  ;  manufacture  of  artificial 
Trinidad,  92-93  ;  advantage  of  Trini- 
dad, 93 

Asphalt  Paving,  92-94  ;  composition  of, 
92-93 ;  methods  of  laying,  93  ;  cost 
of,  93 ;  merits  and  defects  of,  93-94  ; 
instances  of  adoption  of,  in  large  cities, 
95  ;  for  footpaths,  96 ;  for  tramway 
tracks,  307,  308 

Assuan  Beservoir  Dam,  424,  425-427  ; 
section  of,  424  ;  across  Nile  at  first 
cataract,  424,  425  ;  head  of  water  re- 
tained by,  424,  425  ;  description  of 
sluices  through,  424,  425  ;  foundation 
and  length  of,  425  ;  volume  of  water 
stored  up  by,  for  irrigation  during  low 
Nile,  425  ;  original  volume  intended  to 
be  stored  up  by,  426  ;  successive  re- 
ductions in  storage  by  lowering  height 
of,  426-427  ;  prospect  of  deposit  of 
silt  reducing  storage  provided  by,  427 

Asyut  Barrage,  437  ;  use  of  cast-iron 
piling  at,  437 

Austialiau  Hard  Woods,  strength  of,  11; 
durability  of  some  of,  in  street  paving, 
90-91  ;  life  and  value  of,  in  street 
paving,  91 

Australian  Bailvays,  gauges  of,  248  ; 
cost  of,  267  ;  length  and  recent  rate  of 
increase  of,  273 
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Babbacombe  Tishery  Pier,  proportions  of 
concrete  used  in  construction  of,  21 

Bacteria,  two  distinct  kinds  of,  concerned 
in  purification  of  sewage,  and  their  re- 
quirements, 566  J  chemical  changes  in 
sewage  produced  in  first  stage  by 
anaerobic,  566  ;  in  second  stage  by  both 
kinds  of,  566  ;  final  changes  effected  by 


aerobic,  566-567  ;  cycle  of  conditions 
required  for  most  effective  action  of, 
567  ;  best  conditions  for  action  of,  not 
realized  in  sewage  irrigation,  567 ; 
proper  stages  of  action  by,  favoured  by 
septic  tank  and  subsequent  filtration, 
567  ;  placed  under  best  conditions  by 
upward  filtration  of  sewage,  567 

Bacterial  Purification  of  Sevrage,  566, 
567  ;  by  cycle  of  changes  due  to  bac- 
teria, 566 ;  successive  chemical  changes 
produced  in,  566-567  ;  exclusion  and 
admission  of  air  in  stages  required  for, 
567 ;  defects  of,  by  sewage  irrigation, 
567  ;  by  septic  tank  and  filtration,  567  ; 
by  upward  filtration,  567  ;  good  pros- 
pects of,  568  ;  value  for  agriculture  of 
nitrified  effluent  produced  in,  568 

Bag  and  Spoon,  42-43  ;  description  and 
illustration  of,  42,  43 ;  aquamotrice 
modified  form  of,  42-43 ;  method  of 
working  aquamotrice,  and  cost  of 
dredging  with  it,  43 

Baldwin  Locomotives,  capabilities  of, 
105  ;  substituted  for  traction  by  help 
of  central  rail  on  Cantagallo  Railway 
incline,  275-276  ;  central  rack  used  in 
place  of,  on  Madison  incline,  276-277  ; 
substituted  eventually  for  central  rack 
on  Madison  incline,  277  ;  load  carried 
by,  and  speed  of,  on  inclines,  275-277 

Ballast,  250  ;  objects  of,  250  ;  materials 
employed  for,  250  ;  substitutes  for,  in 
special  cases,  250 

Baltic  Canal,  404,  410-413  ;  connecting 
Baltic  witli  North  Sea,  404 ;  dimen- 
sions and  slopes  of,  404,  405  ;  sand- 
dams  and  berms  on,  406,  407  ;  bridges 
over,  408;  descriptipn  of,  410-41 1  ; 
arrangements  of  regulating  locks  at 
each  end  of,  412-413  ;  special  features 
of,  417  ;  lighting  of,  by  night,  419 

Bar,  deepening  channel  over  Mersey,  by 
dredging,  48-49,  374 ;  river  outlets 
obstructed  by,  360 ;  across  deltaic  out- 
lets of  tideless  rivers,  363  ;  position  of, 
in  front  of  deltaic  outlets  dependent  on 
discharge,  363  ;  progress  of,  seawards 
with  advance  of  delta,  364 ;  on  River 
Hiigli  below  Calcutta,  and  in  estuary, 
composed  of  sand,  365  ;  effects  of 
harrowing  and  dredging  on,  at  Sulina 
outlet,  and  at  outlet  of  Mississippi 
South-west  Pass,  365  ;  effects  of  em- 
banking east  outlet  channel  of  Rhone 
on,  365-366  ;  improvement  of  depth 
over,  at  Sulina  outlet  by  jetties,  366- 
367  ;  dredging  to  arrest  re-formation  of, 
at  Sulina  outlet,  367  ;  improvement 
in  depth  over,  by  parallel  jetties   at 
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Mississippi  South  Pass  outlet,  367-368  ; 
new,  formirg  further  out  in  front  of 
South  Pass  outlet,  368;  value  of  jetty 
system  for  scouring  away,  in  front  of 
tideless  deltaic  outlets,  and  conditions 
of  success,  368-369  ;  origin  and  posi- 
tion of  Mersey,  374  ;  formation  of,  at 
crossings  between  sharp  bends  in  River 
Hugh,  and  means  of  scouring  away, 
375-376  ;  formation  of,  at  mouths  of 
tidal  rivers  by  drift,  and  lowering  of, 
by  jetties  and  dredging,  379  ;  removal 
of,  by  dredging  under  shelter  of  break- 
waters, 379-380 

Earcelona,  depositing  dock,  470 

Barnstaple  and  Lynton  Railway,  in- 
stance of  cheap  narrow-gauge  railway, 
268  ;  gauge  and  cost  of,  268 

Barrages,  Nile ;  Asyut,  437 ;  Esneh, 
437  ;  Zifta,  437 

Barry  Docks,  448 ;  plan  of,  showing 
arrangements  at  coal-shipping  port, 
448  ;  example  of  forms  given  to  docks, 
448,  449  ;  tidal  basin  giving  sheltered 
access  to,  448,  457  ;  half-tide  basin  at 
entrance  to,  448,  458  ;  section  of  dock 
wall  at,  455  ;  depth  in  channel  of  tidal 
basin  leading  to,  458  ;  dimensions  of 
deep  entrance  lock  at,  and  of  entrance 
to,  460-462 ;  iron  gates  adopted  at, 
464 

Basalt,  for  metalling  roads,  12,  84  ;  com- 
pressive strength  of,  13 

Bascule  Bridges,  185-186  ;  types  of 
movable  bridges,  181  ;  wooden,  in 
Holland,  185  ;  cast-iron  bridge  at 
Selby,  185  ;  description  of  Tower 
Bridge,  185-186  ;  carrying  Liverpool 
Overhead  Railway  over  some  main 
roads,  242,  243 

Basins,  at  ports  with  little  or  no  tidal 
rise,  442  ;  quay  walls  of,  at  Marseilles, 
444,  445  ;  plan  showing  arrangement 
of,  at  Marseilles,  445  ;  plan  of,  and 
river  quays  at  Southampton,  447  ;  good 
length  of  quays  afforded  by,  and  along- 
side rivers  at  Southampton,  449  ;  dis- 
tinction drawn  between,  and  docks, 
448-449  ;  tidal,  leading  to  docks,  448- 
451)  457-458;  ample  scope  for  quays 
alongside,  and  accessibility  of,  at 
Marseilles,  449  ;  requirements  for  ap- 
proaches to,  450 ;  examples  of  approach 
channels  to,  450-452  ;  conditions  affect- 
ing depth  required  for,  452  ;  excavation 
of,  452-453 ;  object  and  instances  of 
half-tide,  458-459 

Basin  Walls,  section  of  Tilbury,  451  ; 
forms  of,  455-456 ;  increased  stability 
needed  for,  453.     See  also  Dock  Walls. 


Beachy    Head   New    Lighthouse,    493  ; 

position  on  foreshore,  493 ;  use  of 
cable-way  in  construction  for  workmen 
and  materials,  493 

Beacons,  497-498 ;  materials  used  for, 
marking  minor  shoals,  497 ;  successive 
improvements  in  the  construction  of, 
497 ;  special  octagonal  framing  for 
construction  of,  with  concrete,  497 ; 
neat  cement  deposited  within  wire  gauze 
for  foundations  of,  under  water,  498 ; 
description  of  Grande-Vinotiere  beacon, 
498;  foundation  of  beacon  at  Roche- 
bonne  reef,  498 ;  permanent  lights 
exhibited  from,  498 

Bearing  Piles,  58;  objects  of,  58; 
adhesion  of,  in  silt,  58  ;  for  foundations 
of  river  piers  of  bridges,  67 ;  for  quay 
walls,  443  ;  for  foundations  of  dock 
walls,  453 ;  for  the  foundations  of 
locks,  462 

Belfast  Graving  Dock,  468 ;  plan  and 
sections  of,  and  caisson  for  closing, 
468 ;  method  of  constructing,  468, 
469 ;  dimensions  of,  468-469  ;  arrange- 
ments for  subdivision  of  length  of,  468, 
469 

Belgian  Eailwaya,  gauge  of  standard, 
248;  cost  of  State,  266;  gauges  of 
light,  271-272;  light,  laid  along  roads, 
272  ;  limit  of  speed  on  light,  272 

Bending  Moments,  along  simple  beam, 
153;  provision  for,  in  girders,  154; 
along  continuous  girders,  168;  on  can- 
tilevers, 172-173 

Berlin  Elevated  Railway,  244 ;  on  steel 
viaduct  along  streets,  244  ;  length  of, 
steepest  gradients,  and  speed  on,  244  ; 
estimated  cost  of,  244 

Berlin  Metropolitan  Railway,  239 ; 
length  and  accommodation  of,  239 ; 
varied  mode  of  construction  adopted, 

239 

Bermuda,  Floating  Dock,  470 

Bernese  Oberlaud  Railway,  worked  by 
adhesion  and  ladder-rack,  287 ;  total 
length  of,  and  length  laid  with  rack, 
287  ;  worst  gradients  and  curves  on 
rack  portion,  287  ;  cost  of,  287 

Bessemer  Process  of  Steel-making, 
advantages  gained  by,  25 ;  original 
aim  of,  25-26 ;  course  finally  adopted 
in,  26 

Bishop  Rock  Lighthouse,  491,  495-496  ; 
elevation  and  sections  of,  491  ;  upward 
run  of  waves  favoured  by  form  of  old, 
493 ;  cylindrical  base  adopted  at  new, 
493  ;  height  of  solid  portion  of,  493  ; 
arrangement  of  rooms  in,  491,  493; 
periods  of  groups  of  flashes  distinguish- 
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i"g)  495  ;  arrangement  and  intensity  of 
light  exhibited  from,  495  ;  means  of 
increasing  intensity  of  light  at,  in  fogs, 
495-496 ;  increase  in  height  of  new 
focal  plane  above  old,  496  ;  explosions 
of  gun-cotton  from,  during  fogs,  496 

Blackwall  Tunnel,  215,  223,-224  ;  longi- 
tudinal and  cross  section  of,  and  of 
shield,  216  ;  length  of,  216,  223  ;  con- 
struction of,  with  shield  and  tube  under 
compressed  air,  216,  223-224 ;  strata 
traversed  by,  216,  223 ;  precautions 
taken  in  constructing,  at  minimum 
depth  below  river-bed,  223 

Bonn,  steel  braced-arch  bridge  at,  135  ; 
spans  of,  135 

Bordeaux  Dock  and  Biver  Quays,  dock 
walls  of,  founded  on  masonry  wells, 
63,  454;  quay  walls  at,  built  on 
arches  supported  on  piers  sunk  by  com- 
pressed air,  444-445 

Bore,  on  River  Hiigli,  372  ;  cause  and 
appearance  of,  372  ;  instances  of  rivers 
on  which,  has  been  observed,  372 ; 
reduced  on  Seine  by  regulation  and 
training  of  channel,  381 

Borings,  30 ;  for  ascertaining  nature  of 
soil  before  designing  works,  29 ;  method 
of  carrying  down,  30 ;  value  of,  30 ; 
for  ascertaining  nature  of  strata  to  be 
traversed  by  tunnels,  192  ;  for  investi- 
gating nature  of  foundations  for  dock 
walls,  453 

Bouble  Viaduct,  170;  built  with  con- 
tinuous girders,  169,  170;  erection  of, 
by  rolling  out  girders,  169,  170  ;  build- 
ing up  piers  of,  from  overhanging 
girder,  169,  170 

Boulogne  Harbour,  description  of  form 
of,  475  ;  progression  of  foreshore  at, 
475 ;  breakwater  sheltering,  formed 
with  superstructure  founded  above  low 
water  on  rubble  mound,  480 ;  quay  at, 
on  top  of  superstructure,  481 

Bowstring  Girders,  152-153;  construc- 
tion and  arrangement  of,  152  ;  example 
of  cast-iron,  in  Newcastle  High-level 
bridge,  152  ;  used  for  station  roofs,  as 
exemplified  by  roof  of  St.  Pancras 
station,  152-153 

Brazilian  Railways,  gauges  of,  248 ; 
cost  of,  267  ;  working  of  incline  on 
Cantagallo  Railway,  275-276 

Breakwaters,  473-489 ;  proportions  of 
concrete  used  for  various,  21-22  ;  con- 
crete blocks  for  construction  of,  under 
water,  22  ;  concrete  bags  for  founda- 
tions of,  and  protection  of  toe  of 
superstructures  of,  22-23  ;  advantages 
of  concrete-in-mass  for,   23-24 ;  pro- 


tection of  outlets  of  tidal  rivers  by, 
377,  379-380  ;  entrances  to  ship-canals 
protected  by,  408-410,  416,  417,  474, 
479 ;  causes  affecting  force  of  waves 
against,  472  ;  various  arrangements  of, 
for  sheltering  harbours,  472-476 ;  outer, 
on  sandy  coasts  approached  by  open 
viaducts,  474,  476-477  ;  entrances  to 
harbours  between,  or  round  ends  of, 
477-478  ;  types  of,  478-488 ;  form 
and  construction  of  rubble  and  con- 
crete-block mounds  for,  with  examples, 
478-479,  480 ;  action  of  waves  on 
rubble  mound,  478-479  ;  mound  with 
superstructure  founded  at,  or  above 
low  water  for,  and  examples,  479-481  ; 
cross  sections  of  various  types  of,  480  ; 
defects  of  mixed  type  of,  with  super- 
structure founded  at  low  water,  481  ; 
mound  with  superstructure  founded 
below  low  water  for,  with  examples, 
480,  481-484  ;  cause  of  adoption  of 
latter  mixed  type  of,  its  weak  points, 
and  provisions  for  remedying  them, 
482-484 ;  sloping-block  system  for 
superstructure  on  rubble  mound  of, 
483-484  ;  wave-breaker  for  protecting 
superstructures  of,  484 ;  upright-wall 
system  for,  in  moderate  depths,  with 
examples,  484-486  ;  upright  -  wall 
built  in  courses  on  hard,  levelled 
bottom,  484-485 ;  upright-wall,  formed 
with  concrete  bags  below  low  water, 
485  ;  upright-wall,  formed  of  concrete- 
in-mass  deposited  within  framing,  485- 
.486  ;  foundations  of  upright  walls  and 
superstructure  for,  formed  with  caisson 
concrete  blocks  floated  out,  486  ;  con- 
struction of  upright  walls  and  super- 
structures of,  with  staging,  486-487  ; 
with  overhanging  Titan,  483,  487,  488  ; 
three  types  of,  still  in  construction, 
487-488 ;  action  of  waves  on  super- 
structures and  upright  walls  of,  near 
low  water,  488,  489 ;  methods  of  secur- 
ing, against  injury,  479,  481, 482-484  ; 
489  ;  stability  of  solid  upright-wall,  on 
firm  bottom,  489;  care  and  special 
plant  required  in  laying  concrete-bag 
foundations  for,  489 ;  caution  needed 
in  depositing  concrete-in-mass  under 
water  for,  489  ;  increased  stability  of, 
attained  by  large  blocks,  monoliths, 
and  caisson  blocks,  489 
Breakwaters  described  or  referred  to — 
Mound:  Alexandria,  479,  480 ;  Algiers, 
479  ;  Plymouth,  474,  478-480  ;  Port- 
land (outer  and  new),  478,  488  ;  Port 
Said,  409,  479 ;  Table  Bay,  478 
Mound  and  Superstructure :  Alderney, 
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482,  487-489 ;  Boulogne,  480,  481  ; 

Cherbourg,    481 ;     Civita   Vecchia, 

480 ;   Colombo,  474,   480 ;    Genoa, 

481  ;   Gibraltar,  483  ;    Havre,   449, 

480,    481  ;     Holyhead,    481,   486  ; 

Karachi,  483,  487  ;   Leghorn,  481  ; 

Madras,  474,  483,  484  ;  Marseilles, 

44S,  478,  480,  481 ;  Mormugao,  483, 

484  ;  Nervion  outlet,  377,  486-489  ; 

Oran,48i ;  Peterhead  (outer  portion), 

482,  487, 488  ;  Portland  (inner),  481, 

486  ;  Simon's  Bay,  483  ;  St.  Jean  de 

Luz,  481  ;  Trieste,  478 

Upright-wall :  Aberdeen,  485  ;  Dover, 

480, 484-485,  488,  489  ;  Newhaven, 

480,  485  ;  Peterhead  (inner  portion), 

482,  487,  488  ;  Ymuiden,  410,  484  ; 

Zeebrugge,  417,  474,  480,  486-489. 

See    also    Alexandria    Breakwater, 

Plymouth  Breakwater,  etc. 

Brenner  Bailway,  ruling  gradients  on, 

105  ;  sharpest  curves  on,  106  ;  crossing 

Alps  without  summit  tunnel,  206 

Brest  Swing  Bridge,  182  ;  formed  in  two 

halves,  182  ;  particulars  of,  182 
Brick  Paving,  91-92;  largely  adopted 
in  Holland,  and  in  several  cities  of  the 
United  States,  91,  95  ;  qualities  of 
bricks  suitable  for,  91-92;  durability 
of,  and  causes  of  adoption  in  Holland 
and  America,  92  ;  cost  of,  92  ;  merits 
and  defects,  of,  92  ;  for  tramway  tracks, 

30s.  307 

Bricks,  13-14 ;  advantages  of,  in  con- 
struction, 13  ;  composition  and  manu- 
facture of,  14  ;  dimensions  and  qualities 
of,  14 ;  compressive  strength  of,  14 

Brickwork,  used  in  places  devoid  of 
stone,  13 ;  compared  with  masonry, 
13-14  ;  safe  stresses  on,  28  ;  use  of, 
for  well-foundations  in  India,  64 ;  com- 
mon use  of,  for  small  arched  bridges, 
125-128  ;  employed  for  viaducts,  189, 
190,  23S  ;  for  shafts  of  tunnels,  193; 
for  lining  of  tunnels,  203  ;  for  dock 
walls,  456  ;  for  sewers,  547,  548 

Bridge-Pier  Poundations,  wrought-iron 
caissons  for,  of  Forth  and  Tower 
bridges,  59-60 ;  wells  for  Empress 
Bridge,  64-65,  67  ;  cribwork  for,  of 
Poughkeepsie  Bridge,  67 ;  cylinders  for, 
of  Charing  Cross  and  Cannon  Street 
bridges,  69-70,  of  Victoria  Bridge, 
Pimlico,  70-71,  of  Chittravati  Bridge, 
71,  77  ;  caissons  for,  of  Hawkesbury 
Bridge,  71-72,  of  Dufferin  Bridge, 
Benares,  72-73,  of  Hiigli  Jubilee 
Bridge,  73  >  caissons  sunk  by  com- 
pressed air  for,  of  St.  Louis  Bridge, 
76,  of  Brooklyn  Bridge,  76,  of  Wash- 


ington Bridge,  Harlem  River,  76-77, 
of  Forth  Bridge,  77 

Bridges,  120-171  ;  foundations  for  piers 
of,  64-C5,  67,  69-73,  76-77  ;  piers  of, 
78-80 ;  types  of,  120-121  ;  dead  and 
moving  loads  on,  121-122 ;  arched, 
122-135  ;  erection  of  metal  arched, 
135-136  ;  suspension  and  arched,  con- 
trasted, 138-139 ;  suspension,  139- 
151  ;  girder,  over  single  openings,  152- 
165  ;  erection  of  single  girder,  165- 
167;  continuous-girder,  167-169  ;  erec- 
tion of  continuous-girder,  169-171  ; 
cantilever,  172-181  ;  erection  of  canti- 
lever, 176-177;  movable,  181-187  ; 
suspended  transporter,  for  conveyor 
cars,  322-324;  special  features  of,  carry- 
ing canals,  388  ;  opening  low-level,  and 
fixed  high-level,  across  ship  -  canals, 
with  examples,  407-408  ;  caissons 
across  dock  entrances,  serving  as  mov- 
able, 467.  See  Arched  Bridges,  Suspen- 
sion Bridges,  etc. 

Bridges  described  or  referred  to — 

Adolph,  129;  Albert,  141,  147  ;  Alma, 

128  ;  Antoinette,  128  ;  Aspern,  148 
Blackwell   Island,    181  ;    Bonn,    135; 

Bouble,  169,  170;  Brest,  182  ;  Bri- 
tannia,   159,   163 ;    Brooklyn,    141, 

145 

Castelet,  129 ;  Chicago,  187  ;  Cincinnati 
Southern  Railway,  160-163  ;  Cleve- 
land, 187  ;  Clifton,  141,  144;  Coal- 
brookdale,  130;  Conway,  159,  163; 
Covington  and  Cincinnati  Girder, 
160,  163  ;  Covington  and  Cincinnati 
Suspension,  142,  143;  Credo,  170 

Dirschau,  163 ;  Duluth,  324  ;  Dussel- 
dorf,  135 

East  Liverpool,  150-151 

Forth,  175,  177,  180-181  ;  Francis- 
Joseph,  141,  147,  151;  Eraser  River, 
178  ;  Friburg  Suspension,  140  ;  Fri- 
burg  Continuous-Girder,  169 

Garabit,  131-133,  135  ;  Gour-Noir, 
129;  Grosvenor,  128;  Grunenthal, 

I3J-I33.  135 
Halstead   Street,    Chicago,    186-187  > 

Hawarden,   183  ;  Hawkesbury,  71- 

72,   164-165,    167 ;    Howrah,    187  ; 

Hugli  Jubilee,  175,  179-180 
Kentucky  River,  163,  176;  Kieff,  145; 

Konigswart,  165,  166  ;  Kuilenberg, 

154,  160-163,  165 
Lachine,  160, 169  ;  Lambeth,  146-147, 

149;    Lamothe,    143-144;   Lavaur, 

129  ;  Levensau,  133-135  ;  London, 
128;  Louisville,  163;  Luiz  I.,  134 

Manhattan,  146  ;  Marseilles,  323 ; 
Martron,  324;  Maria  Pia,  131,  136; 
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Memphis,  175,  179 ;  Menai,  140, 
149;  Moerdyk,  163,  166;  Mungsten, 
133 
Nantes,  324;  Nervion  Transporter, 
321  ;  Newcastle  High  Level,  152 ; 
Newcastle,  New,  40  ;  New  London, 
182  ;  Newport,  Men.,  324  ;  Niagara 
Cantilever,  175,  178;  Niagara  Falls 
and  Clifton,  136 ;  Niagara  Falls  Sus- 
pension, 142,  149 ;   Niagara  River, 

132  ;  Niagara  Suspension,  140 
Pest,  145  ;  Pittsburg  Point,  140,   141, 

148-149,  151  ;  Poughkeepsie,  175 
Quebec,  181 
Ribinsk,    160,    161  ;    Roche-Bernard, 

149-150 ;    Rochester,    U.S.,     150- 

151  ;  Rouen  Transporter,  323 
St.  Ilpize,  143,   149  ;  St.  Louis,   130- 

132,  135,   136;  Salmon  River,  132, 

133  ;  Saltash,  25,  158-160,  163  ; 
Southwark,  25,  130  ;  Stanley  Dock, 
Liverpool,  242,  243  ;  Stony  Creek, 
132.  133 ;  Sukkur,  175,  179  ;  Sun- 
derland, 130 

Tay,  191  ;  Tower,  184-186 
Vauxhall,  40 ;  Victoria,  Montreal,  163  ; 
Pimlico,    130,   135 ;   Zambesi,    135, 

137 
Washington,   New    York,    131,    135; 
Widnes,  324  ;  Williamsburg,  146 

Britannia  Tubular  Bridge,  159  ;  intro- 
duction of  wrought  iron  for  girders  at, 
25  ;  spans  of,  159  ;  tubes  of,  floated 
out  and  raised,  159,  165-167;  tubes 
of,  connected  over  piers  to  form  con- 
tinuous girders,  159,  171  ;  weight  of 
a  tube  of,  over  a  main  span,  163 

Brooklyn  Bridge,  141,  145-146 ;  piers 
of,  founded  by  caisson  with  compressed 
air,  76  ;  accommodation  provided  by, 
140  ;  partly  supported  and  stiffened  by 
auxiliary  cables,  141,  144 ;  description 
of,  141,  145-146 ;  cross  section  of 
roadways  of,  145  ;  dead  and  moving 
loads  of,  and  on  central  span,  146  ; 
total  length  and  cost  of,  1 46 

Brooklyn  Elevated  EaUway,  239-241  ; 
length  of,  239  ;  cross  sections  of,  239, 
240;  description  of,  241;  worst 
gradients  and  curves  on,  241 

Brooklyn  New  Bridges  (Williamsburg 
and  Manhattan),  dimensions  of,  146 

Bruges  Canal,  404,  411,  413-414,  417; 
cross  section  of,  404  ;  dimensions  and 
slopes  of,  404,  405  ;  method  of  forming, 
406  ;  swing  b-idges  and  ferry  for  cross- 
ing, 408 ;  description  of  breakwater 
protecting  entrance  to,  411,  417,  474, 
480  ;  description  of  lock  near  entrance 
to,  413-414,  467 


Briinig  Eailway,  worked  by  adhesion 
and  ladder-rack,  286  ;  gauge  of,  286  ; 
total  length  of,  and  length  laid  with 
rack,  287  ;  worst  gradients  and  curves 
on  rack  portion  of,  287  ;  cost  of,  287 

Bucket-Ladder  Dredger,  43-45  ;  descrip- 
tion of,  and  method  of  working,  43 ; 
stationary,  43-44  ;  hopper,  for  loading 
and  depositing,  44-45  ;  relative  merits 
of  stationary  and  hopper  system  of 
working,  45  ;  work  best  suited  for, 
49 ;  average  cost  of  dredging  with,  on 
various  rivers,  53 

Buckie  Harbour,  proportions  of  concrete 
used  in  constructing,  21 

Buoys  (Light-giving),  500;  uses  of,  and 
methods  of  providing  permanent  light 
on,  500  ;  intervals  apart  of  pairs  of,  on 
Suez  Canal  and  in  Seine  estuary,  500  ; 
boat,  in  Seine  estuary,  and  large  stable, 
in  exposed  sites,  500 ;  height  of  light 
above  sea-level  and  depth  of  immersion 
of  largest,  500 ;  power  of  light  ex- 
hibited by  largest,  500;  sometimes 
replacing  light-ships,  500 


Cable  Sailways,  289-302 ;  conditions 
suitable  for,  289  ;  uses  and  limits  of, 
289-290  ;  used  originally  for  ascending 
steep  gradients  on  ordinary  railways, 
290 ;  description  of  system  adopted 
for  Serra  do  Mar  incline  on  San 
Paulo  Railway,  290-291  ;  for  ascend- 
ing mountains  and  cliffs,  292-293 ; 
range  of  gradients  surmounted  by,  and 
methods  of  working,  293  ;  examples 
of  construction  and  working  of  moun- 
tain, 293-296 ;  steep  incline  and  cliff, 
worked  by  water  counterpoise,  prin- 
ciples and  examples,  296-300 ;  sub- 
urban, worked  by  stationary  engine, 
arrangements  and  examples,  300-301  ; 
advantages  and  limitations  of,  301 

Cable  Railways  described  :  Clifton  Cliff, 
299-301  ;  Giessbach,  296-297  ;  Havre 
Suburban,  300-301  ;  Look-out  Moun- 
tain, 293-295  ;  Lyons  Suburban,  300  ; 
Marseilles  Cliff,  298-299  ;  Mont  St. 
Salvatore,  294-296  ;  Mount  Vesuvius, 
294,  295  ;  Ouchy- Lausanne,  300,  301  ; 
Serra  do  Mar  incline,  San  Paulo  Rail- 
way, 290-291  ;  Stanzerhorn,  293,  294; 
Territet-Gilon,  292,  293,  297-298 

Cable  Traction  for  Tramways,  310-312  ; 
inaugurated  on  steep  streets  in  San 
Francisco,  310;  instances  of,  on  steep 
gradients,    310;     examples    of,    with 
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large  traffic  along  level  streets,  310  ; 
description  of  arrangements  for,  310- 
312  ;  underground  conduit,  gripper, 
and  pulleys  for,  311-312;  automatic 
adjustment  of  tension  of  cable  in,  312  ; 
method  of  working  and  speed  with, 
312;  arrangements  for  differences  of 
speed  in,  312 ;  cost  of,  on  Chicago 
tramways,  in  United  States,  and  North 
Staffordshire  and  Birmingham  tram- 
ways, 319  ;  cost  of,  in  Paris,  320 

Cable-ways,  41  ;  for  transport  of  materials 
at  Chicago,  Gatun,  Gibraltar,  Keyham, 
Malta,  Newcastle,  Vauxhall,  Victoria 
Falls  and  Famatina,  40 

Caen,  Dives,  and  Luc-snr-mer  Railway, 
length,  gauge,  and  weight  of  rails  of, 
268  ;  cost  of,  268 

Caissons,  59-60,  71-74;  wrought-iron, 
for  cofferdams,  with  examples,  59-60  ; 
wrought-iron,  for  foundations,  71-74; 
examples  of,  for  piers  of  Hawkesbury 
Bridge,  71-72  ;  Dufferin  Bridge,  72- 
73  ;  Hugli  Bridge,  73  >  instances  of 
movable  compressed-air,  for  bridge 
piers  and  breakwaters,  78 

Caissons  at  Docks,  466-468 ;  objects  of 
sliding  or  rolling  and  shijD-,  466-467  : 
description  and  instances  of  rolling  and 
sliding,  467  ;  serving  as  movable 
bridges,  467  ;  advantages  and  disad- 
vantages of,  467  ;  compared  with  dock- 
gates,  467  ;  time  occupied  in  working, 
467  ;  description  and  working  of  ship-, 
467-468  ;  watertightness  of,  467  ;  roll- 
ing loads  on,  467 

Calais  Harbour,  sand-pump  dredger  used 
for  deepening  approach  to,  49  ;  develop- 
ment, and  deepening  of  access  to,  441- 
442 

Callao,  floating  dock  at,  470 

Canadian  Pacific  Railway,  ruling  gra- 
dients on,  105  ;  method  of  conveying 
trains  up  steep  gradients  on,  105  ; 
loops  on,  106  ;  sharpest  curves  on,  107, 
249 ;  compensation  of  gradients  for 
curvature  on,  107  ;  avoidance  of  cut- 
tings on.  III  ;  metal  arched  bridges 
on,  132,  133  ;  Lachine  Bridge  convey- 
ing, across  the  St.  Lawrence,  160,  169  ; 
cantilever  bridge  carrying,  across  Fraser 
River,  178  ;  slip  at  tunnel  through  spur 
on,  200 

Canadian  Railways,  gauge  of,  248  ;  cost 
of,  266 

Canadian  Tramways,  form  of  rails  used 
on,  305,  306  ;  gauges  of,  309  ;  cost  of 
construction  of,  318 ;  length  of, 
worked  by  horses,  electricity,  and 
other  methods,  320 


Canal  du  Centre,  Belgium,  depth  of,  and 
tonnage  of  vessels  navigating,  388 ; 
dimensions  of  locks  on,  392  ;  descrip- 
tion of  hydraulic  lift  on,  400 

Canal  du  Centre,  France,  constructed  to 
standard  dimensions,  388 ;  section  of, 
on  embankment  and  in  cutting,  389  ; 
plan  and  sections  of  lock  on,  391  ; 
connecting  Saone  and  Loire,  392  ;  di- 
mensions of  reconstructed  locks  on, 
392  ;  lift  of  locks  on,  393 

Canalization  of  Rivers,  340-359 ;  by 
weirs,  with  passage  through  locks,  340- 
341  ;  position  of  locks  in,  341,  342,  345, 
depth  obtained  by,  on  Lower  and 
Upper  Seine,  and  on  Main  below 
Frankfort,  342  ;  sizes  and  arrangement 
of  locks  in,  342-344  ;  weirs  for,  classi- 
fication, 344,  solid,  344-346,  draw- 
door,  346-348,  movable,  of  different 
types,  348-359.  See  also  Locks  on 
Rivers,  Weirs,  Draw-door  Weirs,  and 
Movable  Weirs 

Canals  for  Inland  Navigation,  386- 
402 ;  contrasted  with  railways,  386- 
387  ;  conditions  favourable  for,  387  ; 
examples  of  enlarged,  recently  con- 
structed, with  good  prospects,  387  ; 
objects  of,  and  examples  of,  connecting 
rivers,  and  lateral  to  rivers,  387  ;  con- 
struction of  387-388  ;  various  sizes  of, 
in  Great  Britain,  388 ;  standard  di- 
mensions of,  in  France,  388 ;  depths 
of,  connecting  rivers  in  Germany,  388  ; 
depths  of  main,  in  Belgium,  388 ;  di- 
mensions and  cross  sections  of  some 
large,  388-389  ;  bottom  width  of, 
dependent  on  sizes  of  largest  vessels, 
and  increased  round  curves,  389-390  ; 
depth  requisite  under  keel  of  vessels  in, 
varying  with  speed,  390  ;  supply  of 
water  to,  390 ;  methods  of  transferring 
vessels  on,  from  one  reach  to  the  next, 
390-391 ;  arrangement  of  locks  on, 
391-392  ;  sizes  of  locks  on,  392-393  ; 
lifts  of  locks  on,  393  ;  flights  of  locks 
on,  393-394 ;  contrivances  for  saving 
time  in  passing  through  locks  on,  394  ; 
methods  of  saving  water  in  locking  on, 
394-395  ;  inclines  on,  saving  time, 
water,  and  cost,  with  examples  and 
methods  of  conveyance  of  barges  on, 
395-397  ;  principles  of  lifts  on,  saving 
time  and  water,  398  ;  description  of 
two  types  of  lifts  on,  with  examples, 
398-401  ;  lifts  compared  with  locks 
and  inclines  for,  401-402 
Canals  for  Irrigation,  428-438  ;  inunda- 
tion, laying  out  and  examples  of,  in 
Egypt  and   India,   428-469  ;  map  of, 
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in  India,  430  ;  perennial,  supplied  from 
rivers  with  constant  flow,  430-431  ; 
formula  of  discharge  for,  431  ;  works 
and  examples  of  upper  perennial,  432- 
433  ;  head-works  of  upper  perennial, 
435  ;  works  and  examples  of  deltaic 
perennial,  435-437  ;  works  on  deltaic 
perennial,  437-438 
Canals  for  Hiaritime  Kavigation,  403- 
420  ;  points  of  difference  from  inland 
canals,  403-404  ;  sizes  and  sections  of, 
404-405  ;  construction  of,  405-406  j 
protection  of  slopes  of,  406-407 ; 
supply  of  water  to,  407  ;  bridges 
across,  407-408 ;  differences  in,  and 
short  descriptions  of,  408-412  ;  locks 
on,  412-415  :  special  features  of  prin- 
cipal, 415-418  ;  methods  of  increasing 
capacity  of,  for  traffic,  418-419  ;  re- 
marks on,  419-420.  See  Ship-Canals 
Canals  referred  to — 

Agra,  432  ;  Aire  and  Calder  Naviga- 
tion,  388,   392 ;    Amsterdam,    404- 

405,  410-411,  417;  Arizona,  432 
Baltic,  404,  406,  407,  410-413,  417  ; 

Bear  River,  432 ;  Bruges,  404,  406, 

411,  413-414.  417.  474.  480 
Canal  du  Centre,  Belgium,  388,  392, 

400 ;  Canal  du  Centre,  France,  388, 

389, 391-393 ;  Cauveri,  437  ;  Cavour, 

432.  433  ;  Chicago  Drainage,  40-42, 

389,  405  ;  Corinth,  404,  40S,  410 
Del  Norte,  432  ;  Dortmund-Ems,  387- 

389,  400-401 
Ganges,   432,    433  ;     Gloucester    and 

Berkeley,  387  ;  Godaveri,  437 
Idaho,  432,  433 
Kistna,  437 
Loire  lateral,    419  ;   Lower    Ganges, 

432.  433.  435 
Manchester,    404,   411-412,    414-415, 

417-418 
Marie,  387,  388 ;  Marseilles,  432, 433  ; 

Merwede,  387-389,  392  :  Morris,  395 
Neuffosse,  394,   398-399  ;  Nicaragua, 

411,  412,  416-417  ;  Nile,  437 
Obi-Yenesei,  387 ;  Orissa,  437  ;  Ourcq, 

396 
Panama,  404,  405,  411-412,  416 
St.  Denis,  387,  393  ;  St.  Louis  lateral, 

366,    419 ;    St.    Mary's  Falls,    387, 

393  ;  Sault-Sainte-Marie,  389,  393  ; 

Sirhind,  432,  433  ;  Sone,  43^-435  5 

Soulanges,  387,  389,  392-394  ;  Suez, 

404-406,  408-410,  415-416,  419 
Terneuzen,  404,    411;  Turlock,   432, 

435 
^'erdon,  433 
Weaver    Navigation,   388,    392,  398 ; 

Welland,   387,  393.     See  Aire  and 


Calder  Navigation,  Amsterdam- 
Canal,  Baltic  Canal,  etc. 

CantagaUo  Eailway  Incline,  275-276  ; 
gradient,  load,  and  speed  on,  105 ; 
central  rail  laid  on,  275  ;  gradient, 
length,  and  curves  on,  275  ;  Baldwin 
locomotives  subsequently  used  on,  275- 
276  ;  maximum  load  and  speed  of  trains 
on,  276 

Cantilever  Bridges,  172-181 ;  definition 
of,  172  ;  stresses  on,  172-173  ;  forms 
of,  173-175  >  compared  with  continuous 
girders,  174,  176  ;  elevations  of  various 
types  of,  175;  continuous-girder  bridge 
converted  into  cantilever  bridge,  176  ; 
erection  of,  by  building  out,  176-177; 
description  of  notable,  of  large  span, 
178-181 

Cantilever  Bridges  described,  Black- 
well  Island,  181  ;  Forth,  173-175, 
177,  180-181;  Fraser  River,  178; 
Hiigli  Jubilee,  174,  175,  177,  179-180  ; 
Kentucky  River,  163,  176;  Memphis, 
174.  175.  177.  179;  Niagara,  173-175, 
177,  178  ;  Quebec,  181 ;  Pough- 
keepsie,   174,  175,   I77-I79  5  Sukkur, 

174.  175.  177.  179 

Cantilever  Crane,  description  of,  for 
removal  of  excavations  on  Chicago 
Drainage  Canal,  41 

Cape  Bear  Lighthouse,  periods  of  groups 
of  flashes  emitted  by,  495  ;  intensity  of 
flash  from,  495 ;  three-flash  optical 
apparatus  at,  495  ;  source  of  light  at, 

49S 

Cape  Colony  Eailways,  gauge  of,  248 ; 
cost  of,  267 

Capetown-Cairo  Eailway,  273 

Cardiff  Docks,  accessible  only  towards 
high  tide,  for  large  vessels,  451  ;  half- 
tide  basins  adopted  at,  458  ;  dimen- 
sions of  entrance  lock  and  tidal  basins, 
461;  supplied  with  fresh  water,  470  ; 
floating  dock  at,  470 

Castelet  Bridge,  129 ;  example  of  large 
masonry  arch,  129  ;  centering  used  for 
erection  of,  129  ;  dimensions  of,  and 
cost,  129 

Cast  Iron,  24-2  5 ;  composition  andstrength 
of,  24  ;  for  arched  bridges,  24-25,  130  ; 
objection  to  use  of,  for  bridges,  25, 
122  ;  various  uses  for,  25  ;  safe  stresses 
on,  in  structures,  28 

Cast-iron  Sleepers,  252 ;  conditions  of 
use  of,  252  ;  description  of,  252 

Cauveri  Delta  Canals,  area  irrigated  by, 
437  ;  large  revenue  derived  from,  437 

Cavoui  Canal,  fall  of,  432  ;  width  and 
discharge  of,  432 ;  carried  over  the 
Dora  Baltea  in  an  aqueduct,  433  ; 
2    P 
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carried  in  siphon  culverts  under  rivers, 
433  ;  drawing  supply  from  Po,  433  ; 
length  of,  and  area  irrigated  by,  433 

Cement,  15-18;  natural,  Roman,  15; 
Medina,  15-16;  limes  mixed  with 
volcanic  earths,  16  ;  artificial,  Portland, 
and  slag,  16  ;  manufacture  and  proper 
composition  of  Portland,  16-17  ;  tests 
for  fineness,  strength,  and  soundness 
of  Portland,  17-18;  Portland,  used  for 
subaqueous  foundations  of  beacons,  498 

Central-Eail  System  on  Inclines,  275- 
276  ;  arrangement  of,  273  ;  description 
of,  on  temporary  Mont  Cenis  Fell 
Railway,  275  ;  value  of,  275  ;  used 
formerly  on  Cantagallo  Rail  way  incline, 
275-276 ;  description  of,  on  Rimutaka 
incline,  276;  saving  effected  by  adoption 
of,  for  Rimutaka  incline,  276  ;  value  of, 
affected  by  weather,  28S 

Chamonix  Railway,  penetration  of,  by 
rack  into  mountain  regions,  288 ; 
nature  of  works  of,  288 ;  worked  by 
electricity  generated  by  water-power, 
288  ;  proposed  extension  of,  288 

Charing  Cross  Bridge  Piers,  69-70  ;  con- 
structionof,  by  aid  of  cast-iron  cylinders, 
69-70 

Chemical  Treatment  of  Sewage,  561- 
562  ;  of  London  at  Barking  and 
Crosness,  559  ;  for  clarification  of  liquid 
and  precipitation  of  solids,  561  ;  sewage 
divided  by,  into  purified  effluent  and 
sludge,  561 ;  merits  and  disadvantages 
of,  by  lime  alone,  562  ;  advantage  of 
adding  chloride  of  lime,  or  salts  of 
alumina  and  iron  to  the  lime  for,  562  ; 
ferrous  sulphate  and  lime  used  for,  of 
London,  562  ;  superiority  of  ferric  over 
ferrous  salts  for,  but  more  costly,  562  ; 
constituents  and  action  of  A. B.C. 
process  for,  562  ;  explanation  of  good 
results  of,  with  ferrozone  and  filtration 
of  effluent  through  polarite,  562  ;  vary- 
ing results  of  methods  of,  due  to 
variable  constitution  and  dilution  of 
sewage,  562,  567 ;  not  commercially 
profitable,  567 

Chemistry,  value  of,  for  determining 
strength  of  materials,  6,  16-17,  25- 
26,  manufacture  of  explosives,  6,  51, 
purification  of  sewage,  6,  561-563,  566- 
567,  and  purity  of  water,  538-542 

Cherbotirg  Breakwater,  detached,  shelter- 
ing bay,  473  ;  apron  of  concrete  blocks 
on  mound  at  sea  face  of  superstructure 
of,  founded  at  low  water,  481 

Chicago  Drainage  Canal,  description  of 
variety  of,  plant  used  on,  for  removal  of 
excavations,  40-42,  403 ;  for  diverting 


sewage    from    Lake   Michigan,    389 ; 
dimensions  of,  389 
Chicago,  rolling  bridge  at,  187 
Chicago  Tunnels  nnder  lake  Uichigan, 
218-219  ;  for  drawing  supply  of  water 
from  lake,  218 
Chicago  Underground  Freight  Railway, 

description  of,  238 
Chignecto  Ship-Eailway,  397  ;  adaptation 
of   inclines  to   coasting  vessels,  397  ; 
object  and  description  of,  397  ;  size  of 
vessels  to  be  accommodated  by,    and 
speed  of  transit  proposed,  397 
Chilian  Railways,   gauge  of,  248 ;  cost 
of,   267  ;    Anglo-Chilian   Railway  in- 
stance of  light  line  of,  26S 
Chittravati  Bridge  Piers,  71  ;  construc- 
tion of,  by  sinking  cast-iron  cylinders 
in  pairs,  71  ;  four  pairs  of  cylinders  for, 
sunk  by  aid  of  compressed  air,  71,  77 

Cincinnati  Southern  Railway  Bridge, 
160 ;  elevation  of,  160  ;  girders  of,  built 
with  vertical  struts,  160,  161  ;  ratio  of 
depth  of  girders  of,  to  span,  161 ;  object 
of  cross  bracing  in  centre  of  girders 
of,  161  ;  proportion  of  weight  of  main 
span  of,  to  large  span  of  Kuilenberg 
Bridge,  162;  weight  of  main  span  of, 
163  ;  example  of  Whipple  truss,  163 

City  and  South  London  Railway,  232- 
233  ;  gradients  of,  near  stations  arranged 
to  suit  the  trains,  233  ;  dimensions 
and  cross  section  of  rings  forming  tube 
for,  233 ;  air-lock  in  tube  of,  for 
working  with  compressed  air,  233,  234 ; 
rate  of  progress  of,  234  ;  arrangements 
of  stations  and  lifts  on,  234  ;  ventilation 
and  costs  of,  234 

Civil  Engineering,  definition  of,  3  ; 
objects  of,  3  ;  scope  of,  3-4  ;  construc- 
tive branch  to  be  dealt  with,  4  ;  relation 
of,  to  science,  4 ;  mathematics  as  ap- 
plied to,  5  ;  physics  as  applied  to,  5-6  ; 
chemistry  in  relation  to,  6  ;  geology  in 
relation  to,  6-7  ;  meteorologv  in  relation 
to,  7       _ 

Civil  Engineers,  value  of  works  carried 
out  by,  3  ;  sciences  applied  by,  4,  5-7  ; 
scientific  requirements  of,  7-8  ;  duly 
of,  9 

Civita  Vecohia  Outer  Breakwater,  480  ; 
detached,  sheltering  entrance  to  har- 
bour, 473 ;  section  of,  480 ;  rubble 
mound  protected  by  concrete  blocks 
laid  in  courses  at,  480,  481 

Cleveland  Tunnel  under  Lake  Erie,  220  ; 
for  drawing  supply  of  water  from  lake, 
220 

Cleveland,  rolling  bridge  at,  187 

Clichy   Outfall   Sewer,    550-553 ;   cross 
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section,  construction,  and  fall  of,  550  ; 
combining  discharges  of  three  outfall 
sewers  at  Clichy,  550-551  ;  con- 
structed under  streets  to  Clichy  by  aid 
of  shield  and  cast-iron  centres,  551  ; 
extension  of,  from  Clichy  to  Herblay 
for  irrigation  of  land,  551,  552  ;  size, 
longitudinal  section,  and  construction 
of  extension  of,  551-553  ;  course  of, 
and  cross  sections  of  extension  of,  552  ; 
description  of  works  of  extension  of, 
with  crossings  of  Seine  and  branch  to 
Acheres,  552,  553  ;  capacity  of  exten- 
sion of,  for  discharge,  553 ;  provisions 
for  access  to,  by  manholes,  552,  553 

Clifton  Cliff  BaUway,  299-300 ;  course, 
gauge,  rise,  length,  and  gradient  of, 
299  ;  size  of  tunnel  traversed  by,  299  ; 
niethod  of  working,  with  cable  by 
means  of  water  counterpoise,  299 ; 
arrangement  of  carriage  on  track  of, 
299 ;  hydraulic  brakes  for  controlling 
motion  on,  299-300 

Clifton  Suspension  Bridge,  141,  144- 
145  ;  elevation  of,  141 ;  situation  and 
description  of,  144-145  ;  deflection  of, 
under  test  load,  144  ;  relation  of  dead 
and  moving  loads  on,  144 ;  roadway  of, 
stiffened  by  longitudinal  girders,  146 

Clongher  Valley  Railway,  instance  of 
cheap  narrow-gauge  railway,  268 ; 
length,  gauge,  and  cost  of,  268 

Clyde  Biver,  373-374  ;  length  of  dredged 
channel  of,  and  depth  obtained,  373  ; 
improved  tidal  condition,  capacity, 
a  id  scour  of,  by  deepening,  373;  dredg- 
ing necessary  for  maintaining  depth  of, 
373  ;  inundations  of  riparian  lands  by, 
stopped  by  increased  discharging 
capacity,  373-374;  rate  of  enlargement 
of,  seawards  below  Glasgow,  379 ; 
flowing  into  large  tidal  estuary  with 
ample  depth,  3S0 

Cobble-stone  Paving,  86-87 ;  largely 
used  formerly,  86  ;  defects  of,  87 ;  used 
fortramway  tracks  in  United  States,3o5 

Cofferdams,  58-60 ;  objects  of,  58  ;  con- 
struction of,  5S-59 ;  single-sheeted, 
59  ;  section  and  construction  of,  with 
central  puddle  wall,  59 ;  wrought-iron 
caisson,  59-60  ;  examples  of  employ- 
ment of  plate-iron  caissons  for,  60 ; 
for  construction  of  entrances  to  docks, 

453  „      .       . 

Colombo  Breakwaters,  474,  480 ;  formmg 
harbour  and  sheltered  approach  to  port, 
451,  474;  projecting  from  shore  and 
detached,  providing  two  entrances, 
473,  474;  plan  of  harbour  showing, 
474 ;  widths  of  entrances  between,  47S  ; 


section  of  north-west  breakwater,  480 ; 
foundations  of  superstructures  of,  suc- 
cessively lowered ,  482  ;  superstructure 
of,  formed  of  rows  of  sloping  blocks 
bonded,  connected,  and  capped,  483- 
484 ;  sea  slope  of  mound  near  super- 
structure of,  protected  by  concrete  bags, 
484 ;  northern  breakwater  formed  of 
rubble  mound,  488 

Compensation  Water,  volume  of,  dis- 
charged from  Thirlmere,  520 ;  in 
return  for  abstraction  of  flood-waters, 
521 ;  stored  up  in  reservoir  in  addition 
to  water-supply,  521 ;  proportion  of, 
to  volume  impounded,  for  manufac- 
tories, 521 ;  to  maintain  flow  of  stream 
below,  up  to  a  definite  volume,  522  ; 
volume  of,  to  be  discharged  from  Elan 
and  Claervven  reservoirs,  522 ;  volume 
of,  from  Vyrnwy  reservoir,  529  ;  out- 
let culvert  for  discharge  of,  formed 
through  Vyrnwy  dam,  531 ;  outlet  for, 
at  Thirlmere  away  from  dam,  531 

Compressed  Air,  difficulties  with,  at 
Hudson  Tunnel,  221  ;  used  subse- 
quently with  shield  and  tube  at  Hudson 
Tunnel,  221-222 ;  with  shield  and  tube 
for  Blackwall  Tunnel,  223-224;  difii- 
culties  in  use  of,  224 ;  illness  resulting 
from  working  in,  and  remedy,  74~75  ■ 
225 ;  in  constructing  tubular  railways 
in  water-bearing  strata,  232  ;  for  City 
and  South  London  Railway,  233-234 ; 
for  Glasgow  District  Railway  under 
Clyde  and  in  water-bearing  strata,  237 

Compressed  -  Air  Foundations,  74-7S  ; 
value  of,  74  ;  method  of  carrying  out, 
74 ;  for  Antwerp  quay  walls,  7S~76  '• 
443  ;  for  bridge  piers,  76-7S  ;  for  EifTel 
Tower,  77  ;  for  Rochefort  dock  walls, 
77-78 ;  constructed  with  movable 
caissons,  78 ;  for  piers  of  river  quays 
at  Lisbon  and  Bordeaux,  444, 445  ;  for 
new  entrance  lock  at  Havre,  462 

Concrete,  20-24 !  importance  and  com- 
positionof,  21  ;  proportions  of  materials 
in,  in  various  works,  21-22;  forms 
and  uses  of,  22-24 1  foundation  for 
street-paving,  88,  89,  91,  93;  forpaving 
footpaths,  96  ;  foundation  for  t  ram  way 
tracks,  304;  for  rendering  canals  water- 
tight, 387 ;  for  foundations  of  dock 
walls,  453 ;  for  foundations  of  locks, 
462  ;  for  conduits  and  lining  of  tunnels 
on  Thirlmere  aqueduct,  534,  536 

Concrete  Bags,  uses  and  advantages  of, 
22-23 ;  upper  sea  slope  of  mound  cf 
north-west  breakwater  at  Colombo  pro- 
tected by,  480,  484  ;  Newhaven  break- 
water formed  with,  up  to   low  water, 
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480,  485  ;  for  connecting  sloping  rows 
of  concrete  blocks  like  dowels,  484 ; 
for  levelling  rocky  bottom  for  Aber- 
deen south  breakwater  and  forming 
north  breakwater  up  to  low  water, 
485  ;  for  protecting  base  of  upright- 
wall  breakwater  from  erosion,  485- 
486 

Concrete  Blocks,  value  and  construction 
of,  22;  jetties  at  Sulina  mouth  consoli- 
dated with,  367;  Mississippi  South 
Pass  jetties  protected  with,  367,  368; 
large,  floated  out  in  caissons  for  western 
breakwater  at  Nervion  outlet,  377,  486, 
489 ;  forming  Port  Said  breakwaters, 
409,  479 ;  large  rubble,  for  Dublin  quay 
walls  in  Liffey,  444;  for  quay  walls  in 
sea  at  Marseilles  and  Mormugao,  444, 
445  ;  interlocked,  456 ;  saving  in  ma- 
terials effected  by,  and  methods  of  de- 
positing, in  mound  breakwaters,  479  ; 
sections  of  breakwaters  formed  with, 
480 ;  examples  of,  protecting  mound 
alongside  sea  face  of  superstructures  of 
breakwaters,  48 1 ;  object  and  method 
of  laying,  in  sloping  rows,  483  ;  mound 
of,  for  protecting  superstructures  of 
breakwaters,  484 ;  used  for  construc- 
tion of  Dover  breakwaters,  484-485  ; 
in  south  breakwater  of  Aberdeen,  up 
to  low  water,  485 ;  large,  floated  out 
in  caissons  for  Zeebrugge  breakwater, 
486;  laid  by  Titans  in  breakwaters, 
483,  487, 488 ;  stability  of  breakwaters 
increased  by  increased  size  of,  em- 
ployed, 489 

Concrete-in-mass,  uses  and  advantages 
of,  23-24 ;  for  retaining  walls  to  keep 
up  slopes  in  widening  railways,  246 ; 
for  reservoir  dams,  423,  424,  522  ;  for 
dock  walls,  451,  455,  456  ;  for  graving 
docks,  468,  469 ;  provision  against 
percolation  needed  for,  when  used  for 
graving  docks,  469  ;  sections  of  break- 
waters having  their  upper  parts  formed 
with,  480 ;  capping  of,  for  connecting 
sloping  rows  of  blocks,  483  ;  deposited 
under  water  within  framing  by  skips, 
485 ;  upper  portions  of  breakwaters 
formed  with,  485 

Consumption  of  Water,  periods  of 
maximum  and  minimum,  538  ;  causes 
of  variations  in,  per  head,  542-543  ; 
estimated  reasonable,  per  head,  543 ; 
variations  in,  with  seasons,  543  ;  inter- 
mittent supply  for  keeping  down,  543 ; 
prevention  of  waste  with  constant 
supply  for  reducing,  543-544  ;  water- 
meters  for  measuring,  544 

Continuous  -  Girder    Bridges,   167-171  ; 


modification  of  stresses  in,  spanning 
two  or  more  openings,  167-168;  dis- 
tribution of  loads  on  piers  of,  and 
stresses  along,  spanning  two  openings, 
168;  advantages  of,  168-169;  Lachine 
Bridge  example  of,  160,  169  ;  erection 
of,  by  rolling  out,  as  exemplified  by 
Bouble  and  Credo  viaducts,  169-171  ; 
compared  with  cantilever  bridges,  1 74, 
176 

Contract,  works  to  be  carried  out  by, 
indicated  by  drawings  and  specifica- 
tion, 31,  32;  tenders  for,  32  ;  lump- 
sum, based  on  schedule  of  prices,  33  ; 
payments  on  account  of,  and  retentions 
during  progress  of  works  under,  34; 
conditions  of  execution  and  completion 
of  works  under,  34-35 

Contract  Drawings,  31  ;  objects  of,  31  ; 
contract   based  on,   and   specification, 

32 

Control  of  Eiver  Floods,  331-334  ;  by 
afforesting  mountain  slopes,  331  ;  by 
arrest  of  detritus,  331 ;  by  removing 
obstructions  from  river-bed,  331-332  ; 
by  enlargement  of  channel,  straight 
cuts,  and  catch-water  drains,  332 ;  by 
embanking  channel,  332-334 

Conway  Tubular  Bridge,  159 ;  introduc- 
tion of  wrought  iron  for  girders  at,  25  ; 
description  of,  159;  deflection  and 
cost  of,  159;  erection  of,  by  floating 
out  tubes,  159;  weight  of  one  tube  of, 

163 

Corinth  Canal,  404,  408,  410;  cross  sec- 
tion of,  404;  dimensions  and  slopes 
of,  404,  405  ;  headway  and  span  of 
bridge  across,  408 ;  instance  of  open 
channel,  408 ;  description  of,  408,  410 

Corris  Railway,  instance  of  cheap, 
narrow-gauge  railway,  268;  length, 
gauge,  and  cost  of,  268 

Cost  of  Bridges  :  —Masonry :  Antoinette, 
Castelet,  Gour-Noir,  Lavaur,  129. 
Metal  Arched :  Garabit,  131;  Luiz  I., 
134;  Niagara  River,  133;  St.  Louis, 
131  ;  Salmon  River,  Stony  Creek, 
133.  Suspension  :  Albert,  148;  Brook- 
lyn, Brooklyn  new  (estimated),  146 ; 
Francis- Joseph,  142 ;  Friburg,  140  ; 
Lambeth,  146  ;  Lamothe,  144;  Menai, 
Niagara,  140 ;  Pittsburg  Point,  149 ; 
Rochester,  U.S.,  151 ;  St.  Ilpize,  143. 
Girder :  Conway,  159;  Hawkesbur)', 
165  ;  Lachine,  169.  Cantilever :  Forth, 
181  ;  Hugh  Jubilee,  180;  Sukkur,  179 

Cost  of  Cable  Railways :  Giessbach, 
297  ;  Lyons  Suburban,  300  ;  Mont  St. 
Salvalore,  296;  Stanzerhorn,  294; 
Territet-Glion,  298 
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Cost  of  Canal  Lifts :  Fontinettes,  399 ; 
Henrichenburg,  401  ;  La  Louviere, 
400 

Cost  of  Dredging  (per  cubic  yard),  with 
aquamotrice  in  Garonne,  43 ;  with 
bucljet-ladder  dredgers  on  various 
rivers,  53  ;  with  sand-pumps,  54 

Cost  of  Excavation  (per  cubic  yard),  with 
excavators  on  Manchester  Canal,  53 

Cost  of  Mountain  Hallways  (per  mile), 
saving  in,  of  Wellington  and  Feather- 
ston  Railway  by  Rimutaka  incline, 
276  ;  Arth-Rigi,  279  ;  Bernese  Ober- 
land,  Briinig,  287  ;  Drachenfels,  279  ; 
Eissnerz-Vordernberg,  287  ;  Genoroso, 
Glion-Naye,  283  ;  Gornergrat,  284  ; 
Hartz,  286  ;  Manitou  and  Pike's  Peak, 
284  ;  Pilatus,  280  ;  Rothorn,  283  ;  St. 
Ellero-Saltino,  281;  Saleve,  284; 
Salzburg-Gaisberg,  Schynige-Platte, 
279 ;  Snovvdon,  284  ;  Usui,  285  ; 
Visp-Zermatt,  287  ;  Vitznau-Rigi,  278  ; 
Wengern-Alp,  279 

Cost  of  Railways  .  (per  mile) :  Berlin 
Elevated,  244 ;  City  and  South 
London,  235 ;  Liverpool  Overhead, 
244 ;  London  Metropolitan,  235  ; 
Paris  Metropolitan  (estimated),  236  ; 
of  different  gauges  in  India,  249 ; 
267  ;  of  standard  and  narrow  gauges 
under  different  physical  conditions, 
264  ;  in  Argentina,  267  ;  Austro-Hun- 
gary,  Belgium,  266 ;  Brazil,  267 ; 
Canada,  266  ;  Cape  Colony,  Chili, 
267 ;  France,  Germany,  Holland, 
India,  Italy,  266 ;  New  South  Wales, 
New  Zealand,  267 ;  Norway  and 
Sweden,  266;  Queensland,  267; 
Russia,  266  ;  South  Australia,  267  ; 
Spain,  Switzerland,  266 ;  Tasmania, 
Victoria,  267 ;  United  Kingdom,  United 
States,  266  ;  West  Australia,  267  ;  of 
standard  and  narrow  gauges  in  India, 
267  ;  standard  and   light  of  Belgium, 

267  ;  State  and  light  of  Sweden,  267  ; 
costly  narrow-gauge,  Festiniog,  267, 
Southwold,  268  ;  some  of  the  cheapest 
light  railways  in  United  Kingdom, 
Barnstaple  and  Lynton,  Clogher  Valley, 
Corris,  Listowel  and  Ballybunion, 
Talyllyn,    Torrington     and    Marland, 

268  ;  cheap  narrow-gauge  in  France, 
Caen,  Dives,  and  Luc-sur-raer,  Pithi- 
viers-Toury,  268  ;  light  Anglo-Chilian 
Nitrate,  268 

Cost  of  River  Quays  (per  lineal  foot)  : 
Rouen,  443  ;  New  York,  444 

Cost  of  Eock  lighthouses,  limits  of,  per 
cubic  foot  of  contents,  494 

Cost  of  Street-Paving  (per  square  yard), 


with  stone  setts,  88  ;  with  wood  blocks, 
90 ;  with  bricks,  92  ;  with  asphalt,  93 

Cost  of  Tramways  (per  mile),  318-319; 
Canada,  318  ;  United  Kingdom,  318  ; 
United  States,  318,  319;  Pennsylvania 
and  Massachusetts,  319  ;  Berlin,  Black- 
pool, Budapest,  Havre,  319  ;  Leicester, 
Liverpool,  London,  318  ;  Lyons,  Mar- 
seilles, Paris,  Toulon,  Versailles,  Wash- 
ington, 319 

Cost  of  Tramway  Working  (per  car  mile), 
319,  320;  with  horses,  in  Chicago, 
319;  United  States,  319  ;  with  cable, 
in  Chicago,  United  States,  North 
Staffordshire,  Birmingham,  319,  Paris, 
320 ;  with  locomotives,  in  North 
Staffordshire,  Birmingham,  319,  Paris, 
320  ;  with  compressed  air  in  Paris, 
319;  with  gas  in  Paris,  319;  with 
accumulators  in  North  Staffordshire, 
Birmingham,  319,  Paris,  320 ;  with 
electric  overhead  wires,  in  Chicago, 
United  States,  North  Staffordshire, 
Birmingham,  319,  Paris,  320 

Cost  of  Tunnels  (per  lineal  yard),  204- 
205,  212,  218-220;  Arlberg,  212; 
Baltimore,  Bergen,  205  ;  Blackwall, 
223  ;  Blaenau-Festiniog,  Bletchingley, 
Box,  Buckhorn  Weston,  204  ;  Chicago, 
219 ;  Chinon,  Church  Hill,  205  ; 
Clifton,  Cowburn,  204 ;  Cristina, 
Czernitz,  Gotthardsberg,  205  ;  Guild- 
ford, Honiton,  204  ;  Hoosac,  Ippens, 
205  ;  Kilsby,  204  :  Latrape,  205  ;  Lyd- 
gate,  204 ;  Marseilles,  205  ;  Mersey, 
218;  Mont  Cenis,  212;  Naens,  205  ; 
Petersfield,  204;  St.  Gothard,  212; 
Salisbury,  Saltwood,  204 ;  Simplon 
(estimated), 212  ;Singeister,  Sommerau, 
205;  Sydenhan,  204;  Thames,  219; 
Totley,  204 ;  Tower  Subway,  220  ; 
Van  Nest  Gap,  205 

Covington  and  Cincinnati  Girder  Bridge, 
160,  164  ;  depth  of  girders  of,  reduced 
towards  ends,  154,  160;  elevation  of, 
160  ;  advantage  of  curved  top  flange 
in,  i6l  ;  stiffened  by  overhead  bracing, 
160,  161  ;  ratio  of  depth  of  girders  of, 
to  span,  163 ;  peculiar  pin-connected 
girders  of,  164  ;  description  of  girders 
of,  164;  stiesses  allowed  in,  164; 
rapid  erection  of,  on  scaffolding,  164  ; 
weight  of  girders  of,  164 

Covington  and  Cincinnati  Suspension 
Bridge,  instance  of  adoption  of  aux- 
iliary cables,  142,  146  ;  span  of,  142  ; 
distance  out  from  towers  of,  supported 
by  auxiliary  cables,  as  well  as  side 
spans,  143  ;  large  span  surmounted  by, 
ISO 
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Credo  Viaduct,  170-171  ;  with  con- 
tinuous girders,  170-171  ;  projecting 
piece  at  end  of  girder  to  aid  erection 
of,  by  rolling  out,  170;  girders  of, 
stiffened  and  counterbalanced  for 
rollina;  out,  1 70-1 71 

Cribwork,  for  breakwaters  and  founda- 
tions of  river  piers,  67 ;  protecting 
Chicago  tunnel  shafts,  218-219;  for 
diverson  weirs  to  supply  irrigation 
canals,  434 

Croton  Aqueduct,  cross  section,  of,  536 

Croton  Eeservoir  Dam  (new),  524-525, 
528-529 ;  cross  section  of  earthen 
(proposed),  524  ;  height  and  depth  of, 
from  surface  of  ground,  524  ;  height 
and  widths  of  central  masonry  wall  of 
earthen  part  of,  524-525  ;  continuous 
length  of  masonry  central  wall  and  dams 
across  valley,  525  ;  maximum  height  of 
masonry  portion  of,  528  ;  cross  section 
at  deepest  point  of  masonry  portion  of, 
529  ;  capacity  of  reservoir  formed  by, 
529  ;  length  of  waste  weir  on  crest  of 
special  masonry  part  of,  with  stepped 
face,  530 

Culverts,  1 18-1 19;  materials  used  for, 
118;  cross  section  of,  under  embank- 
ment, 118;  various  forms  of,  118-119; 
provisions  in  construction  of,  to  ensure 
stability,  119 

Curves  on  Sailways,  various  examples  of 
limiting,  106-107;  expressed  in  degrees 
107 ;  compensation  of  gradients  on, 
107  ;  method  of  setting  out,  108-109  > 
tangential  angle  for  setting  out,  109 ; 
limiting,  on  London  Metropolitan 
Railway,  229 ;  Paris  Metropolitan, 
235 ;  Glasgow  District,  236 ;  New 
York  Elevated,  240  ;  Brooklyn  Ele- 
vated, 241  ;  Liverpool  Overhead,  242  ; 
Canadian  Pacific,  249 ;  Indian  rail- 
ways, 249  ;  Festiniog,  249  ;  Darjeeling, 
249  ;  provisions  for  safety  on,  257-258 

Cuttings  for  Railways,  adjustment  of, 
with  embankments,  1 10  ;  at  side  for 
embankments.  III  ;  formation  width 
of.  III;  side  slopes  of,  111-112; 
calculation  of  contents  of,  112-115  ! 
provisions  against  slips  in,  115-117; 
causes  of  slips  in,  116;  precautions 
adopted  in  widening,  245 

Cylinders,  cast-iron,  for  foundations  of 
bridge  piers,  68-71  ;  for  Charing  Cross 
Bridge  piers,  69-70  ;  for  foundations 
of  piers  of  Victoria  Bridge,  Pimlico, 
70-7 1 ;  for  piers  of  Chittravati  Bridge, 
71 
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Sams,  of  earthwork,  60 ;  methods  of 
closing,  60  ;  of  earthwork  for  reclaim- 
ing sites  for  docks,  and  methods  of 
closing,  453 

Banube  Eiver,  example  of  large  tideless 
river,  361  ;  causes  retarding  advance 
of  delta  of,  364 ;  proportion  of  allu- 
vium to  dischaige  of,  365  ;  results  of 
harrowing  and  dredging  on  Sulina  bar 
of,  365  ;  causes  of  selection  of  Sulina 
mouth  of,  for  improvement,  366-367  ; 
proportionate  discharges,  and  advance 
of  delta  at  outlets  of,  366  ;  original 
depth  over  Sulina  bar,  construction 
of  jetties,  and  resulting  deepening, 
367  ;  dredging  for  improving  Sulina 
outlet  channel  of,  and  results,  367 

Daijeeling  Eailway,  gauge  of,  248,  249  ; 
sharpest  curves  on,  249  ;  construction 
of,  rendered  possible  by  narrow  gauge, 
272 

Dead  Load,  definition  of,  on  structures, 
27,  121  ;  rapid  increase  of,  with  span 
of  bridges,  121  ;  importance  of  adjust- 
ment of,  on  bridges  of  large  span, 
121  ;  on  aqueducts,  121  ;  of  Brooklyn 
Bridge,  146  ;  of  Forth  Bridge  compared 
with  moving  load,  181 

Dee  Eiver,  opening  into  sandy  estuary, 
380;  estuary  channel  of,  shallow  and 
shifting  beyond  training  walls,  381  ; 
reduction  in  depth  of  outlet  channel 
of,  by  reclamations,  384,  502 

Deltas,  causes  of  formation  of,  363  ; 
advance  of,  and  position  of  bars  at 
outlets,  dependent  on  discharge  of 
branches,  363,  366,  367 ;  progression 
of  bars  seawards  with,  364;  plan  of 
Mississippi  delta,  364 ;  conditions 
affecting  advance  of,  with  examples 
of  Volga,  Mississippi,  and  Danube, 
364-365;  advance  of  Rhone  delta 
hastened  by  concentration  of  discbarge, 
366  ;  indications  of  advance  of  delta  in 
front  of  Sulina  mouth,  367  ;  indications 
of  advance  of  delta  in  front  of  Missis- 
sippi South  Pass,  368 

Dembea  Lake  (or  Tsana  Lake),  value  of, 
for  storing  up  water  for  irrigating 
Upper  Egypt  and  Sennaar,  427 ; 
channel  for  conveyance  of  stored  waters 
from,  provided  by  Blue  Nile,  427 

Denver  and  Bio  Grande  Railway,  ruling 
gradient  on,  105,  274;  elevation  sur- 
mounted by,  274 

Dipper  Bucket  Dredger,  45  ;  description 
of,  45  ;  resemblance  of,  to  steam  navvy, 
45  f  use  of,  and  suitable  work  for,  49 
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Discharge  of  Sewage  into  the  Sea,  558- 
559  ;  during  early  period  of  ebb  tide, 
558  ;  reservoir  or  enlarged  sewer  re- 
quired near  outlet  for,  558 ;  unsuitability 
of  bay  or  sheltered  position  for,  558; 
Torquay  outfall  sewer  constructed  for, 
beyond  Torbay,  558 ;  outfall  sewer 
constructed  for  diverting,  from  Brighton 
to  Rottingdean,  559  ;  object  of,  and 
requirements  for,  559 

Discharge  of  Sewage  into  Tidal  Estnary, 
558-559  ;  during  early  part  of  ebb  tide, 
558 ;  reservoir  required  for  receiving 
sewage  during  closure  of  tidal  outlet  for, 
558  ;  pumping  from  low-level  sewer 
for,  as  effected  at  Crossness,  558  ;  un- 
satisfactory result  of  direct,  at  Barking 
and  Crossness,  559  J  clarification  of 
London  sewage  at  outlets  before  its 
discharge,  and  sludge  carried  out  to 
sea,  559 

Disc  PUes,  68,  69  ;  for  piers  in  sand  or 
silt,  68  ;  method  of  sinlving,  68  ;  for 
piers  of  Leven  and  Kent  viaducts,  68, 
69 

Disposal  of  Sewage,  557-568  ;  primitive 
methods  of,  546-547 ;  abandonment 
of,  by  discharge  into  rivers,  557  j  ex- 
tension of  outfalls  for,  in  tidal  estuaries 
or  the  sea,  557-55S,  558-559.5  three 
methods  of,  adopted  in  inland  districts, 
558  ;  by  irrigation  of  land,  559-561 ;  by 
chemical  processes,  561-562  ;  purifica- 
tion by  electrolysis  for  facilitating,  562- 
563  ;  separation  of  solids  from  liquids 
in  tanks  for,  563-565  ;  treatment  of 
sludge  deposited  in  chemical  processes 
for,  565-566  ;  bacterial  purification 
for,  566-567 ;  absence  of  profit  in 
chemical  processes  for,  567  ;  benefits 
of,  by  irrigation  of  land,  567  ;  pros- 
pects of  bacterial  treatment  for,  568 
Distribution  of  Water,  542-545 ;  by 
mains  and  service  pipes,  542  ;  pre- 
cautions needed  in  laying  pipes  for, 
542  ;  calculation  of  discharge  through 
pipes  for,  542  ;  daily  amount  required 
for,  per  head,  542,  543  ;  intermittent 
and  constant,  543  ;  objections  to  inter- 
mittent, 543  ;  precautions  necessary  in 
providing  constant,  543  ;  prevention 
of  waste  in,  543-544  5  measuring,  by 
meter,  544  ;  merits  of  drawing  muni- 
cipal and  domestic  supplies  from 
different  sources,  544-545;  in  Paris 
from  Seine  and  purer  sources,  545 ; 
advantage  for  London  of,  from  Wales 
for  domestic  use,  545 
Dock -Gates,  463-466;  materials  used 
for,   463;   arrangements  of  parts  of. 


463-464 ;  sections  of,  464 ;  relative 
merits  of  wood  and  iron  for,  464-465  ; 
instances  of  wood  and  iron,  at  ports, 
464-465  ;  forms  of,  and  pressures  on, 
465-466 ;  support  of,  466 ;  advantage 
and  defects  of  rollers  for  supporting, 
466  ;  methods  of  moving,  466 ;  caissons 
in  place  of,  466-468 
Docks,  448-470 ;  suitable  sites  for,  441- 
442 ;  to  avoid  large  tidal  fluctuations, 
442 ;  distinction  proposed  between, 
and  basins,  448 ;  different  arrange- 
ments for  forming  long  lengths  of  quay 
in  proportion  to  water  area  for,  447- 
451  ;  approaches  to,  natural  and  artifi- 
cial, 450-451 ;  approaches  to,  sheltered 
by  breakwaters,  451  ;  jetty-channel 
approaches  to  seacoast  ports,  451-452  ; 
conditions  aifecting  depth  requisite 
for,  452  ;  methods  of  excavating,  452- 
453  ;  reclamation  of  sites  for,  by 
embankments,  and  their  closure,  453  ; 
cofl'erdams  for  construction  of  entrances 
to,  453  ;  walls  for,  453-456 ;  pitched 
slopes  and  jetties  for,  456;  access  to, 
457  ;  tidal  basins  leading  to,  457-458 ; 
entrances  and  locks  to,  458-468 ; 
hydraulic  power  for  working,  469-470 ; 
maintenance  of  depth  in,  470 
Docks,    Floating,    470  ;     classification, 

types,  examples,  470 
Dock  Walls,  453-456 ;  proportions  of 
concrete-in-mass  in  various  recent 
important  dockworks,  22 ;  founded 
on  wells,  at  Glasgow,  64,  454,  Bor- 
deaux, Havre,  Rochefort,  St.  Nazaire, 
65,  454 ;  various  methods  of  founding, 
453-454  ;  pressure  against,  454 ;  pro- 
visions against  movement  of,  454-455  ; 
typical  sections  of,  455  ;  forms  of,  455- 
456 ;  suitable  thicknesses  for,  midway 
up,  and  at  dock-bottom,  456  ;  materials 
used  for,  and  construction  of,  456 
Dortmund-Elms  Canal,  provided  for  large 
trafiic,  387  ;  dimensions  of,  388  ;  ton- 
nage of  vessels  accommodated  by,  388  ; 
cross  section  of,  389 ;  description  of 
large  floating  lift  on,  at  Henrichenburg, 
400-401 
Double  Side-rack,  279-280  ;  Pilalus 
Railway  laid  with,  279 ;  similar  in 
principle  to  central-rail  system,  279  ; 
great  tractive  and  controlling  force 
secured  by,  279 ;  working  of  trains 
with,  280 
Dover  Harbour,  providing  sheltered 
access  to  seacoast  port,  45 1  ;  formed  by 
breakwaters  from  shore  and  detached 
breakwater,  473  ;  width  of  entrances 
to,  478 ;  section  of  west  breakwater  at, 
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480;  construction  of  breakwaters  at, 
484-485  ;  stable  but  costly  system  of 
breakwater  foundations  at,  489 

Drachenfels  Eailway,  laid  with  ladder- 
rack,  278  ;  worst  gradients  and  curves 
on,  278 ;  gauge  and  sleepers  of,  278 ; 
cost  of,  279 

Drainage,  in  tunnels,  203-204  ;  gradients 
for,  in  Alpine  tunnels,  207  ;  of  sub- 
aqueous tunnels  by  special  headings, 
215-217;  of  Severn  and  Mersey  tun- 
nels, 218 ;  of  lands  reclaimed  from 
Lake  Y,  417,  505-506  ;  of  Haarlem 
Meer  reclamation,  506 

Draw-door  Weirs  (or  sliding  gates),  346- 
348  ;  for  regulating  flow  of  rivers,  346 ; 
general  form  and  working  of,  346  ; 
example  of,  at  Teddington,  346  ;  slid- 
ing on  free  rollers  at  Belleek  and 
Ballinasloe,  346-347 ;  description  of 
half-tide,  on  free  rollers  at  Richmond, 
347-348 ;  head  against,  at  Belleek, 
348 ;  footbridge  required  for  working, 
348 ;  advantages  of  free  rollers  and 
counterpoise  for  working,  348 ;  sliding 
on  free  rollers  for  closing  sluices  in 
Assuan  dam,  425,  and  openings  in 
Rossetta  and  Damietta  barrages,  436- 

.437 

Dredgers,  42-50 ;  bag  and  spoon,  42-43 ; 
bucket-ladder,  43-45  ;  dipper  bucket, 
45 ;  grab  bucket,  45-46 ;  sand-pump, 
46-49 ;  relative  uses  and  advantages  of 
the  various  types  of,  49-50.  See  Bag 
and  Spoon,  Bucket-Ladder  Dredger,  etc. 

Dredging,  42-54 ;  importance  of,  36 ; 
excavating  under  water,  37  ;  with 
various  machines,  42-50;  methods  of 
breaking  up  rock  previous  to,  50-52; 
methods  of  removing  materials  raised 
by,  52-53  ;  compared  with  excavation, 
53;  cost  of,  53-54;  depth  at  jetty 
outlets  increased  by,  363,  451-452; 
adopted  recently  for  improving  Sulina 
outlet,  367 ;  efficiency  of,  in  small 
tidal  rivers,  as  exemplified  in  the  Clyde 
and  the  Tyne,  373  ;  required  for  main- 
taining depth  of  Clyde  and  Tyne, 
373 :  increase  in  depth  accomplished 
by,  over  Mersey  bar,  374;  in  aid  of 
regulation  works,  377,  379 ;  in  the 
construction  of  shii^-canals,  405-406 ; 
access  to  deep  quays  at  Southampton 
obtained  by,  447;  depth  of  docks 
maintained  by,  470 ;  for  maintaining 
entrance  channel  to  Bruges  Canal,  477 

Drum  Weirs,  356-358  ;  construction  and 
working  of,  356 ;  perfect  control  of, 
356;  particulars  of,  across  the  Marne, 
357 ;     description    of,    across    timber 


passes  alongside  weirs  on  the  Main, 
357 ;  across  navigable  pass  at  Char- 
lottenburg,  357 ;  novel  form  of,  in 
timber  on  Osage  River,  357-358 ; 
method  of  working,  and  small  cost  of, 
on  Osage  River,  358 ;  value  of,  for 
regulating  discharge,  358-359;  exten- 
sion of,  hindered  by  cost,  359 

Dublin  Quay  Walls,  444 ;  raised  to  low 
water  in  Lififey  by  large  rubble  concrete 
blocks,  444 ;  method  of  depositing 
blocks  for,  444 ;  masonry  wall  built 
along  top  of  blocks  for,  444 ;  section  of, 
444;  accessible  at  lowest  tides,  447 

Dufferin  Bridge  Piers,  72-73  ;  descrip- 
tion of  foundations  of,  in  Ganges,  72  ; 
sinking  caissons  for,  72-73;  depths'to 
which  the  foundations  for,  were  carried, 

73 
Dnluth,  transporter  bridge  at,  324 
Dunkirk  Haroour,  451-452;  sand-pump 
dredgers  used  for  deepening  approach 
to,  49,  451-452 ;  cost  of  dredging  with 
sand-pumps  at,  54 ;  developed  in  tidal 
creek  and  access  to,  improved  by  jetties, 
sluicing,  and  dredging,  441-442,  451- 
452  ;  branch  docks  at,  450,  452 ;  plan 
of,  452 
Dusseldorf,  arched  bridge  at,  135 
Datch  Eailways,  gauge  of,  248 ;  cost  of 

State,  266 ;  gauge  of  light,  271 
Dykes,  336-338 ;   for  regulating  rivers, 
336-338;  varieties   of,   and   materials 
used  for,  337  ;  objects  of  longitudinal, 

337,  cross,   337,   dipping   cross,   337- 

338,  and  submerged,  337,  338 
Dymcliurcli  Wall,    503,    504;   Romney 

Marsh  reclaimed  by,  503  ;  section  of, 
504 ;  absence  of  shingle  in  front  of, 
due  to  Dungeness  Point,  508  ;  descrip- 
tion of  groynes  for  protecting,  504  ; 
508 ;  effect  of  groynes  in  raising  sandy 
beach  at  toe  of,  504,  508 


Earthwork,  adjustment  of,  in  cuttings 
and  embankments,  109-110;  in  side- 
lying  ground,  in;  calculation  of,  in 
cuttings  and  embankments,  112-115 

East  Liverpool  Bridge,  recent  example 
of  stiffened  suspension,  1 50-1 51 

East  Eiver,  Pennsylvania  Railroad,  Bat- 
tery, Steinway  and  Gas  Tunnels,  222 

Eddystone  lighthouse,  491,  492,  495- 
496;  elevation  and  sections  of,  491  ; 
construction  of,  492,  493  ;  laying 
foundations  of,  expedited  hy  brick 
cofferdam,  491,  492  ;  upward  run  of 
waves   favoured   by  curved   batter  of 
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ol<J>  493  ;  cylindrical  base  adopted  for 
new,  491,  493  ■  height  of  solid  portion 
°l>  493  ;  arrangement  of  rooms  in,  491, 
493  >  fog  bells  suspended  under  gallery 
of,  491,  494,  496  ;  periods  of  groups  of 
flashes  distinguishing,  495 ;  arrange- 
ment and  intensity  of  light  exhibited 
from,  495  ;  mode  of  increasing  inten- 
sity of  light  at,  during  fogs,  495-496  ; 
height  of  focal  plane  of  new,  above  old, 
496 
Egyptj  dependent  on  Nile  mud  for  its 
fertility,  330  ;  dam  across  Nile  at  first 
cataract  for  summer  irrigation  of,  424, 
425 ;  flow  needed  at  low  stage  at 
Assuan  to  secure  summer  Irrigation  in 
Upper,  425-426  ;  inadequate  storage 
provided  for  Upper,  at  Assuan,  427  ; 
supply  for  irrigating  Upper,  and  Sen- 
naar,  obtainable  from  Lake  Dembea, 
427  ;  basin  irrigation  by  inundation 
canals  in,  429  ;  deltaic  irrigation  in, 
by  means  of  Nile  barrages,  436-437  ; 
objections  to  deltaic  irrigation  in,  437- 

Eiffel  Tower,  description  of  foundations 
of  two  piers  of,  sunk  by  compressed 
air  through  water-bearing  strata,  77  ; 
depth  to  which  these  foundations  for, 
were  carried  below  water-level  of 
Seine,  77 

Eisenerz-Vordemberg  Eailway,  worked 
by  adhesion  and  rack,  286  ;  gauge  of, 
286 ;  length  Jaid  with  double  Abt 
rack,  and  total  length  of,  286  ;  gra- 
dients and  curves  on  rack  portions  of, 
286 ;  weights  of  locomotives  and 
trains,  and  speed  on,  286-287  ;  cost 
of,  287 ;  arrangement  for  entering 
rack  on,  283,  287 

Ejector,  555-556  ;  for  lifting  sewage  by 
aid  of  compressed  air,  555 ;  cross- 
section  of,  and  description  of  working, 
555  ;  advantages  of,  555-556 

Elan  Aqueduct,  laid  with  conduits  and 
tunnels  to  hydraulic  gradient,  and  with 
siphons  across  dips,  53^  5  section  of 
conduit  on,  536  ;  size  of  pipes  for, 
536  ;  longest  siphon  and  greatest  dip 
on,  536 

Elberfield  and  Barmen  Hallway,  270-27 1 ; 
route  and  length  of,  270 ;  laid  with 
two  elevated  mono-rails  providing  a 
double  line  for  trollies  carrying  sus- 
pended cars,  270  ;  worst  gradients  and 
curves  on,  271  ;  allowable,  and  average 
speed  on,  271  ;  dimensions,  weight, 
accommodation,  and  method  of  running 
of  cars  on,  271  ;  elevations  and  sections 
of  elevated  line  and  cars  of,  271 


Elbe  Elver  regulated  in  Germany,  338 ; 
ridge  between  basin  of,  and  of  Eider 
pierced  by  Baltic  Canal,  410,  417  ; 
Baltic  Canal  in  communication  with 
North  Sea  through  estuary  of,  411  ; 
Brunsbiittel  Locks .  of  Baltic  Canal 
opening  into,  413  ;  maximum  range  of 
tide  in,  413 

Electricity,  used  for  turning  swing- 
bridge  over  St.  Louis  River,  184 ; 
motive  power  on  low-level  tubular 
railway,  231  ;  overhead  railways 
worked  by,  242-243,245;  advantageous 
mode  of  traction  for  underground  and 
overhead  railways,  245  ;  generated  by 
water-power,  284,  288,  294,  296,  353  ; 
actuating  cables  of  Stanzerhorn  Rail- 
way, 294,  and  of  Mont  St.  Salvatore 
Railway,  296  ;  Poses  weir  and  lock 
worked  and  lighted  by,  353  ;  Soulanges 
Canal  lighted  by,  and  its  locks  and 
swing-bridges  worked  by,  394  ;  used 
for  controlling  motion  of  canal  lift  and 
assisting  passage  of  barges  at  Henrich- 
enburg,  400-401 ;  rolling  caissons 
closing  sea  locks  of  Bruges  Canal 
worked  by,  414,  467  ;  Suez  and  Baltic 
Canals  lighted  by,  419 ;  economical 
means  of  transmission  of  power,  470 ; 
Titans  at  Nervion  outlet  and  Zeebrugge 
harbour  works  actuated  by,  487  ;  used 
for  arc  lights  in  lighthouses  on  im- 
portant headlands,  494;  intensity  of 
arc  light  exhibited  at  Cape  Gris-Nez 
and  Eckmlihl,  496 ;  deodorization 
and   purification   of  sewage  by,  562- 

563 

Electric  Railways,  tubular  under  Lon- 
don, 231-232  ;  Liverpool  Overhead, 
242-243;  Berlin  Elevated,  244; 
Saleve,  284;  Gornergrat,  284;  Cha- 
monix,  288 

Electric  Traction  on  Tramways,  315- 
318;  overhead- wire  system  of,  described 
with  its  merits  and  defects,  3lS~3i6; 
underground  conductors  for,  objects, 
disadvantages,  and  examples,  316,  317 ; 
accumulators  for,  instances,  disadvan- 
tages, and  value  in  special  cases,  317  ! 
description  of  insulated  surface  con- 
ductors for,  as  laid  in  Lyons  and  Paris, 
318;  cost  of,  with  overhead  wires  in 
Chicago,  United  States,  North  Stafford- 
shire, Birmingham,  319,  and  Paris, 
319-320  ;  cost  of,  with  accumulators, 
in  North  Staffordshire,  Birmingham, 
319,  and  Paris,  319-320;  great  in- 
crease in  length  of  tramways  worked 
by,  in  United  States  and  Canada,  320  ■, 
length   of    tramways    worked   by,    in 
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Europe,  321,  in  England,  321  ;  pros- 
pects of,  321 

Electrolytic  Treatment  of  Sewage,  562- 
563  ;  chemical  changes  produced  by, 
used  in  two  ways,  562-563  ;  bypa-ssing 
sewage  between  iron  or  aluminium 
electrodes,  563 ;  decomposition  and 
precipitation  by,  with  iron  plates,  563, 
with  aluminium  plates,  563 ;  by  elec- 
trolysis of  sea-water  or  a  solution  of 
magnesium  and  sodium  chlorides,  and 
adding  the  decomposed  liquid  to  the 
sewage,  563 

Elevated  Railways,  in  New  York  and 
Brooklyn,  239-242 ;  in  Liverpool, 
242-243  ;  in  Berlin,  244  ;  mono-rail, 
with  suspended  cars,  269-271.  See 
also  Ovefhead  Railways 

Embankments,  method  of  forming,  40 ; 
adjustment  of,  with  cuttings,  no; 
limit  to  height  of,  no;  formation  of, 
from  side  cuttings,  in  ;  formation 
width  of,  in;  side  slopes  of,  11 1- 
112;  calculation  of  contents  of,  112- 
115;  provision  against  slips  in,  115- 
117  ;  causes  of  slips  in,  117  ;  precau- 
tions in  widening,  245 ;  adoption  of 
retaining  walls  for  widening,  245-246 

Empress  Bridge  Piers,  method  of  sink- 
ing wells  in  bed  of  Sutlej  for,  64-65  ; 
section  of  well  on  which,  were  founded, 
67 

Entrances  to  Docks,  456-460 ;  closed 
by  single  pair  of  gates,  458 ;  ad- 
vantages and  disadvantages  of,  as 
compared  with  locks,  458  ;  advantage 
of,  in  conjunction  with  half-tide  basin, 
458-459  ;  description  of,  459-460  ;  in- 
stances of  two  pairs  of  gates  provided 
at,  460  ;  increased  width  and  depth 
of,  46 1-462  ;  construction  of,  462-463 

Entrances  to  Harbours,  477-478 ;  im- 
portance of,  in  design  of  harbours, 
473 ;  on  each  side  of  detached  break- 
water, 473 ;  protection  of,  by  outer 
curved  breakwater,  with  instances, 
473  ;  wide,  round  end  of  single  break- 
water, 473,  474,  477  ;  placed  in  deep 
water,  475  ;  widths  of,  475,  477-478 ; 
advantages  of  two,  facing  different 
ways,  478 ;  widths  for,  adopted  at 
recently  constructed  harbours,  478 

Erection  of  Bridges,  of  brickwork  and 
masonry  on  centering,  125,  129  ; 
metal-arched,  by  building  cut,  135- 
137;  suspension,  from  suspended  plat- 
form, 144,  145,  151;  girder,  on  scaf- 
folding, 165,  on  temporary  girders, 
165,  166,  by  floating  out,  165-167; 
continuous    girder,    by    rolling    out, 


169-171 ;  cantilever,  by  building  out, 
176-177 

Esk  Viaduct,  190 ;  arched  brick  viaduct 
across  Esk  valley,  189 

Esneh  Barrage,  437 

Estuaries,  instances  of  rivers  flowing 
into  large  sandy,  380 ;  deepening 
channel  through,  dependent  on  its 
stability  and  purity  of  sand,  380 ; 
deepening  of  Mersey  bar  channel  due 
to  these  causes,  380;  conditions 
favourable  for  lowering  bars  in 
Hugli  estuary,  380 ;  deepening 
channel  in,  generally  effected  by 
training  walls  with  dredging,  380- 
381  ;  results  of  training  works  in, 
380-383  ;  accretion  in,  due  to  train- 
ing works,  383-3S5 ;  advantages  and 
limitations  of  training  works  in,  385 

European  Railways,  gauges  of,  248 ; 
cost  of,  in  ditferent  countries,  266 ; 
length  of,  273  ;  recent  rate  of  increase 
of.  273 

Evaporation,  influence  of,  on  river 
floods,  328 ;  effect  of,  on  flow  of 
torrential  rivers  in  summer,  328  ; 
estimated  loss  from,  in  Assuan  reser- 
voir, 425  ;  from  land  and  reservoirs 
in  England,  521 

Excavation,  36-42  ;  importance  of,  36  ; 
contrasted  with  dredging,  37 ;  ordi- 
nary methods  of,  37 ;  by  excavators, 
37-39 ;  by  steam-navvies,  39  ;  in  hard 
rock,  39-40 ;  removal  of,  in  waggons 
to  form  embankments,  40 ;  removal 
of,  by  cable-ways,  40-41,  by  canti- 
lever cranes,  41,  by  endless  travelling 
belts,  41-42 ;  drawn  up  incline  and 
deposited  through  bridges  with  op^a 
floors,  42 ;  cost  of,  on  Manchester 
Canal,  53;  for  tunnels,  194-197; 
large  amounts  of,  required  for  ship- 
canals,  403,  405  ;  reduced  at  Panama 
Canal  by  introduction  of  locks,  411; 
methods  of,  in  construction  of  docks, 

453 

Excavators,  37-39 ;  bucket-ladder,  at 
top  of  cutting,  37-38,  at  bottom  of 
cutting,  38 ;  extensive  use  and  value  of, 
for  construction  of  ship-canals,  38, 
405  ;  steam-navvy,  39  ;  cost  of  exca- 
vating with,  on  Manchester  Canal, 
53 ;  rmmber  of,  employed  on  Man- 
chester Canal,  405 ;  advantageously 
used  for  dock  excavations,  453 

Explosives,  various,  used  for  blasting 
rock,  39;  use  of  dynamite,  50,  51, 
211  ;  rackarock  at  Middle  reef,  51  ; 
tonite  used  for  blasting  in  Severn  and 
Mersey  tunnels,  2 1 7 
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Factors  of  Safety,  in  relation  to  the 
brealting  load,  27 ;  for  timber,  27  ; 
for  masonry  and  brickwork,  28 ;  for 
cast  iron,  28  ;  relation  of  safe  stresses 
to  elastic  limit  in  wrought  iron  and 
steel,  28 

Fall  of  Biyers,  decrease  of,  towards  out- 
let, 329  ;  deposit  produced  by  reduc- 
tion in,  329,  334  ;  of  River  Witham 
below  Lincoln,  332  ;  large,  of  Rhone, 
336  ;  distance  apart  of  locks  dependent 
on,  342 ;  reduced  by  progression  of 
deltas,  363 

Fascine  Mattresses,  construction  and 
sinking  of,  12  ;  forming  foundations 
for  embankments,  67  ;  for  jetties  in  the 
sea  at  outlet  of  Maas,  362-363  ;  for 
jetties  at  South  Pass  outlet  of  Missis- 
sippi, 367,  368;  for  training  works, 
376-377 ;  for  Weser  training  walls, 
377>  378,  381  ;  used  for  closing  recla- 
mation embankments  in  Holland,  504 

Fascines,  11-12  ;  instances  of  use  of,  11  ; 
method  of  constructing,  12  ;  formed 
into  mattresses,  12  ;  used  as  founda- 
tion for  pitching  in  groynes,  507,  508, 
in  sea  banks,  508 

Fatigue  of  Metals,  cause  of,  27 ;  result- 
ing in  reduction  of  elastic  limit,  27 

Fencing,  115;  object,  and  ordinary  forms 
of,  on  railways,  115;  cheap  form  of, 
described,  115 

Festiniog  Eailway,  gauge  of,  248,  249  ; 
sharpest  curves  on,  249  ;  length  and 
cost  of,  267 ;  weight  of  rails  on,  267- 
268 

Filtration,  539-540  ;  for  purifying  water 
for  domestic  supply,  539 ;  essential  for 
water  from  turbid  rivers,  539  ;  ad- 
visable for  most  waters,  539  ;  of  water 
from  Vyrnwy  reservoir,  539  ;  arrange- 
ment and  materials  of  filter  beds  for, 
540 ;  rate  of  flow  through  filter  beds  for 
ensuring  efficient,  540 ;  area  of  filter 
beds  needed  for,  of  given  supply,  540  ; 
causes  of  reduction  in  organic  impuri- 
ties by,  540;  methods  of  aerating 
water  flowing  into  filler  beds  for,  540 

Flights  of  Locks  on  Canals,  393-394 ; 
instances  of,  in  England,  393-394  ;  on 
Canal  du  Midi  and  Neuffosse  Canal, 
394 ;  advantages  of,  394 ;  supple- 
mented at  Blackhill  by  incline,  396  ; 
relieved  at  Fontinettes  by  lift,  398; 
expenditure  of  time  and  water  at,  in 
comparison  with  inclines,  396,  401, 
and  lifts,  398,  401 


Floating  Bridges,  187;  providing  cheap 
movable  form  across  rivers,  with 
opening  portion,  187 

Floating  Docks,  470 ;  classification, 
types,  examples,  470 

Floating  Tubes,  for  removal  of  dredgings, 
52,  53  ;  on  Amsterdam  and  Terneuzen 
canals,  assisted  by  centrifugal  pump, 
53'  406 

Floods  of  Eivers,  330-331 ;  periods  of, 
330;  rise  and  fall  of,  on  Nile,  at 
Cairo,  330,  at  Assuan,  426 ;  in  ab- 
sence of  evaporation  in  temperate 
regions,  330;  value  of,  on  Nile  for 
irrigation,  330;  benefits  and  damages 
of,  330;  methods  of  predicting,  330; 
instances  of  prediction  of,  330-331  ; 
methods  of  mitigating,  331-334.  See 
also  Control  of  Rivers,  and  Mitigation 
of  Floods 

Fog  Signals  at  Lighthouses,  496 ;  bells 
serving  for,  496 ;  explosions  of  gun- 
cotton  adopted  at  Bishop  Rock  for, 
496  ;  efficiency  of  siren  trumpets  for, 
worked  by  compressed  air,  496 ;  vibra- 
tions per  second,  pressure  and  con- 
sumption of  air,  and  size  of  drum  of 
sirens  giving  best  results  for,  496 ;  dis- 
tances at  which  sirens  for,  are  audible, 
496;  stations  indicated  by  grouping, 
496 

Fontinettes  Lift,  398-399 ;  to  relieve 
traffic  through  flight  of  locks,  398 ; 
difference  of  level  surmounted  by,  398 ; 
tonnage  of  barges  using,  and  dimensions 
of  counterbalancing  troughs  and  rams, 
398,  399 ;  method  of  working,  and 
time  of  ascent  of,  399 ;  hydraulic  power 
for  working,  399  ;  cost  of,  399 ;  time 
occupied  in  transference  of  barges  at, 

399 

Footpaths,  96-97  ;  arrangements  of,  96  ; 
materials  for  construction  of,  in  country, 
96,  in  towns,  96-97  ;  relative  merits 
of  various  pavings  for,  96  ;  object  and 
dimensions  of  curbs  to,  in  towns, 
96-97 

Forests,  influence  of,  on  flow  of  rivers, 
328-329,  331  ;  replanting  of,  on 
mountain  slopes  to  regulate  flow,  331 

Formation  Width,  ordinary,  of  cuttings 
and  embankments  for  single  and  double 
lines.  III  ;  varying  with  gauge  of  rail- 
way, III,  248,  265 

Forms  of  Harbours,  472-474 ;  dependent 
on  coastline,  and  area  required,  472- 
473 ;  bay  sheltered  by  detached  break- 
water, 473,  474 ;  bay  sheltered  by 
breakwaters  converging  from  each  side, 
473 ;   single    breakwater    from    shore 
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sheltering  bay,  473 ',  single  breakwater 
providing  shelter  from  exposed 
quarter,  473-474 ;  converging  break- 
waters extending  natural  shelter,  and 
combined  with  detached  breakwater, 
473)  474;  outer  curved  breakwater 
protecting  entrance  to  closed  harbour, 
and  an  outer  area,  473 ;  sites  devoid  of 
natural  shelter  and  exposed  to  drift, 
enclosed  by  breakwaters,  with  examples 
described,  473, 474,  475-476 ;  plaus  of 
typical,  474 

Forth  Bridge,  175,  180-181 ;  piers  for, 
founded  within  plate-iron  caissons,  60  ; 
caissons  for  piers  of,  sunk  by  compressed 
air,  77  ;  instance  of  balanced  canti- 
levers, 173-174;  height  of  cantilevers 
over  piers,  174,  175,  180-181  ;  widen- 
ing out  of,  at  piers  and  towards  base 
against  wind-pressure,  174,  175,  181  ; 
elevation  and  plan  of,  1 75;  specially 
suited  for  erection  by  building  out, 
176-177;  successive  stages  in  erection 
of,  177;  description  of,  180-181 ;  pro- 
visions for  expansion  and  contraction 
in  181 ;  ratio  of  moving  load  to  dead 
load  at,  181 ;  cost  of,  181 

Foundations,  61-78;  importance  of,  61 ; 
three  kinds  of,  61-62  ;  ordinary,  62  ; 
in  water-bearing  strata,  62-63 !  if^ 
running  sand  by  congelation,  63 ;  in 
quicksand  by  injection  of  cement  grout, 
63-64  ;  by  sinking  wells,  64-66,  67 ; 
rubble  mounds  for,  of  breakwaters, 
66-67  ;  of  fascine  mattresses,  67  ;  of 
bearing  piles,  cribwork,  and  cylinders, 
67  ;  formed  by  consolidating  sand  and 
gravel  under  water  by  injection  of 
cement,  67-68 ;  screw-piles  for,  68 ; 
disc  piles  for,  68,  69 ;  iron  cylinders 
for,  68-7 1 ;  wrought-iron  caissons  for, 
71-74  ;  compressed-air,  74-78  ;  for 
stone  paving,  87-88;  for  wood  paving, 
89 ;  for  brick  paving,  91 ;  for  asphalt 
paving,  93  ;  for  tramway  tracks,  304, 
305 ;  of  quay  walls  alongside  rivers, 
442-445  ;  of  dock  walls,  453-4S4  5  of 
locks  for  docks,  462 ;  of  rock  light- 
houses, 491-492 

Frame  Weirs,  349-353  ;  form  of,  349  ; 
four  types  of,  349.  Needle :  closed  by 
wooden  spars,  349  ;  methods  of 
opening  and  dosing,  349-350;  large 
examples  of,  in  Europe,  350 ;  con- 
struction and  working  of,  on  Great 
Sandy  River,  350.  Sliding  Panel: 
improved  way  of  closing,  350-351  ; 
method  of  opening  and  closing,  351  ; 
advantages  of,  351  ;  instances  of 
adoption  of,  351.    Rolling-up  Curtain : 


description  of,  351  ;  ease  of  worlcing, 
351  ;  compared  with  sliding  panel, 
351.  Suspended:  to  raise  frames  out 
of  river,  352 ;  description  of  construc- 
tion and  working  at  Poses,  352  ;  time 
occupied  in  opening,  353 ;  operations 
at  Poses  effected  by  electricity,  353 ; 
merits  of  the  various  forms  of,  358 

Francis-Joseph  Bridge,  141,  147 ;  eleva- 
tion of,  141 ;  stiffened  form  of  suspen- 
sion, 147  ;  description  of,  147  ;  cost  of, 
147  ;  rigidity  of,  and  approximation  to 
cantilever,  148-149 

Fraser  Eiver  Bridge,  cantilever  similar  to 
Niagara  Bridge,  178;  span  and  height 
of,  178 

French  Bailways,  gauge  of,  248 ;  cost 
of,  266  ;  costly  secondary,  268 ; 
instances  of  cheap  narrow-gauge,  268 

French  Tramways,  arrangements  for 
cable  traction  on,  in  Paris,  311-312; 
steam  traction  on,  313;  fireless  loco- 
motives on,  313  ;  compressed-air 
motors  on,  314;  accumulators  used 
on,  in  Paris,  317;  insulated  surface 
conductor  for  electric  traction  on,  in 
Lyons  and  Paris,  318;  cost  of  con- 
struction of,  318;  cost  of,  in  various 
towns,  319;  costs  of  systems  of 
mechanical  traction  on,  in  Paris,  319- 
320 ;  extension  of  electric  traction  on, 
320 

Fribnrg  Suspension  Bridge,  instance  of 
suspension  by  cables,  140 ;  description 
of  cables  at,  and  the  sjDan  and  dip  of, 
140 ;  cost  of,  140 

Forens  Sam,  528  ;  correct  form  of 
masonry  dam,  522,  528 ;  height  of, 
522 ;  section  of,  528 ;  maximum  head 
retained  by,  522,  528;  pressure  on 
masonry  of,  528 ;  position  of,  522,  528 ; 
storage  provided  by,  522 


flanges  Canal,  width  and  discharge  of, 
432 ;  vertical  falls  constructed  on,  to 
prevent  scour,  431;  Solani  aqueduct 
on,  432-433  ;  lengths  of  canals  and 
branches  from,  433  ;  area  irrigated  by, 

433 
Ganges  Eiver,  deltaic  river  flowing  into 
tidal  sea,  371  ;  tidal  rise  at  moutlis  of, 
371  ;  superiority  of,  over  tideless  rivers, 

371 
Garabit    Viaduct,    132  ;    dimension    of 
large  arch  of,  131,  132;  length  and  cost 
of,  131;  elevation  and  plan  of,  132; 
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method  of  erection  of  large  arch  of, 
•33.  136  >  arch  of,  pivoted  at  spring- 
ings,  135 

GatunDam,  411,  412,  417,  525 

Gauges  of  Railways,  248-249  ;  of  Glas- 
gow District  Railway,  236  ;  common 
standard,  in  Europe,  North  America, 
New  South  Wales,  Egypt,  and  some 
countries  in  South  America,  248 ; 
exceptional,  in  Ireland,  Russia,  Spain, 
and  Portugal,  248  ;  wider  and  narrower, 
in  various  countries,  248  ;  various,  for 
light  railways,  248,  264-265,  267,  268  ; 
objects  and  advantages  of  narrow,  249  ; 
instances  of  narrow,  249,  268  ;  influence 
of,  on  cost,  249,  264,  267-268  ;  lengths 
of  the  various,  on  the  railways  in  the 
United  Kingdom,  269  ;  lengths  of 
railways  of  standard  and  narrow,  in 
India,  272--273  ;  various,  on  mountain 
railways,  275-284,  286 ;  on  cable  rail- 
ways, 290-294,  300 

Gauges  of  Tramways,  309  ;  variety  of, 
adopted,  309  ;  advantages  of  standard, 
309  ;  disadvantages  and  merits  of 
narrow,  309 ;  in  United  Kingdom, 
321 

Generoso  Eailway,  laid  with  double 
Abt  rack,  282  ;  length,  rise,  ruling  gra- 
dient, and  gauge  of,  282  ;  sharpest 
curves  on,  283  ;  cost  of,  283 ;  train- 
loads  carried  up  and  speed  on,  283 

Geology,  6-7  ;  value  of,  for  ascertaining 
nature  of  strata  traversed  by  deep  cut- 
tings, 6,  115,  416,  by  tunnels,  6,  192, 
200,  204-205,  210-211,  215,  222; 
for  determining  impermeability  of  a 
reservoir  site,  and  solidity  of  rock  for 
foundation  of  masonry  dam,  6,  520, 
522,  525  ;  for  deciding  on  position 
and  depth  for  sinking  a  well,  and 
prospects  of  obtaining  a  supply  of 
water,  6-7,  516,  517;  importance  of, 
in  designing  works,  29,  30 

Georgetown  Incline,  396-397 ;  rise  and 
gradient  of,  connecting  Potomac  with 
Chesapeake  and  Ohio  Canal,  396 ; 
tonnage  of  barges  conveyed  in  caisson 
on  396 ;  dimensions  of  counterbalanced 
caisson  on,  and  method  of  working, 
396-397  ;  capacity  of,  for  traffic,  397 

German  Railways,  gauge  of,  248  ;  cost 
of,  266 

Ghent-Temeuzen  Canal,  404,  411.  See 
Ternettzen  Canal 

Giessbach  Cable  Eailway,  296-297  ;  de- 
scripton  of,  296 ;  motion  of  carriages 
on,  controlled  by  ladder-rack,  296 ; 
working  of,  by  water  counterpoise, 
296  ;  speed  of  carriages  on,  and  time 


of  transit,  297  ;  arrangement  of  the 
flanges  of  the  wheels  for  the  safe  passing 
of  the  carriages  on,  297  ;  cost  of,  297 

Gileppe  Masonry  Dam,  filtration  of 
water  through  joints  of,  425  ;  head  of 
water  retained  by,  425,  523  ;  area  and 
capacity  of  reservoir  formed  by,  523 

Girder  Bridges,  152-171  ;  bowstring, 
152-153  ;  smgle  and  continuous,  153  ; 
bending  moments  on  uniformly  loaded 
beam,  153  ;  formula  for  breaking 
weight  of  a  uniformly  loaded  beam, 
153  ;  importance  of  depth  in,  153-154  ; 
form  of,  with  flanges  and  web,  154  ; 
variations  in  bending  moment  and 
shearing  stress  along,  1 54  !  function  of 
web-plate  or  lattice  bars  in,  154-155  ; 
calculation  of  stresses  on  flanges  and 
lattice  bars  in,  155-157 ;  typical 
arrangements  of,  of  small  span  accord- 
ing to  the  conditions,  illustrated  by 
cross  sections,  157,  158  ;  provisions  in, 
for  changes  of  temperature,  157  ;  len- 
ticular, 157,  159,  160;  tubular,  159, 
161  ;  various  types  of  lattice  or  truss, 
of  large  span,  160,  161-163  ;  weights 
of  various,  showing  reduction  in  weight 
of,  by  increased  depth  and  open  bracing, 
163  ;  pin-connected,  of  varying  depth, 
164-165  ;  modes  of  erecting,  over 
single  openings,  165-167  ;  stresses  on 
continuous,  167-168 ;  advantages  of 
continuous,  168-169  ;  erection  of  con- 
tinuous, by  rolling  out,  169-171  ; 
carrying  elevated  railways,  236-243. 
See  also  Bcrwsiring  Girders  and  Con- 
iinuous-Girder  Bridges 

Girder  Bridges  described  or  referred  to  : 
Bouble,  169,  170;  Britannia,  25,  159, 
163  ;  Cincinnati  Southern  Railway, 
154,  160,  161,  163,  164  ;  Conway,  25, 
159,  163  ;  Covington  and  Cincinnati, 
154,  160,  161,  163  ;  Credo,  170- 
171  ;  Dirschau,  163;  Hawkesbury,  71- 
72,  164-165,  167;  Konigswart,  165- 
166;  Kuilenberg,  154,  160,  161,  162, 
163,  165  ;  Lachine,  160,  169  ;  Louis- 
ville, 163  ;  Mainz,  163  ;  Moerdyk,  163, 
166,  167  ;  Newcastle  High  Level,  152  ; 
Ribinisk,  160,  161  ;  Saltash,  25,  158- 
159,  160,  163  ;  Tay,  191  ;  Victoria, 
Montreal,  159,  161,  163.  See  Bouble 
Viaduct,  Britannia  Tubular  Bridge, 
Cincifniali  Southern  Railway  Bridge, 
etc. 

Glasgow  District  Railway,  236-237 ; 
route  and  length  of,  236 ;  strata 
traversed  by,  236  ;  gauge  of,  236,  269  ; 
sections  of  covered  way,  tunnels,  and 
stations    on,    236 ;     arrangements    of 
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stations  on,  236,  237  ;  gradients  and 
sharpest  curves  on,  236-237  ;  modes  of 
construction  of,  237  ;  cable  traction 
and  speed  on,  237 

Glasgow  Harbour,  well-foundations  for 
quay  walls  of,  64,  443 ;  access  to, 
obtained  by  dredging,  373,  450 ;  pro- 
vided with  river  quays,  442  ;  main  and 
branch  docks  at,  450 ;  dimensions  of 
large  graving  dock  at,  468 

Glion-Naye  Eailway,  laid  with  Abt  rack, 
283  ;  length,  rise,  and  gauge  of,  283  ; 
tunnels,  and  worst  gradients  and  curves 
on,  283  ;  cost  of,  2S3  ;  time  occupied 
in  ascent  of,  283 

Gloucester  and  Berkeley  Canal,  lateral 
canal  to  Severn  for  avoiding  bend,  387 

Gneiss,  used  for  masonry  and  flagstones, 
12  ;  compressive  strength  of,  13 

Godaveri  Delta  Canals,  length  of  weir  at 
head  of,  436  ;  construction  of  diversion 
weir  of,  similar  to  Sone  weir,  434, 
436  ;  discharge  of,  and  area  irrigated 
by,  437 ;  large  revenue  derived  from, 

437 

Gornergrat  Eailway,  laid  with  double 
Abt  rack,  284  ;  worked  by  electricity, 
284 ;  length,  rise,  gauge,  and  steepest 
gradient  on,  284  ;  cost  of,  284 

Grab  Bucket  Dredger,  45-46  ;  descrip- 
tion of,  45-46  ;  deficiencies  and  merits 
of,  46  ;  uses  and  limitations  of,  49  ; 
removal  of  blasted  rock  by,  in  New 
York  Harbour,  51  ;  for  excavating  in 
sinking  wells,  64  ;  description  of  jham 
form  of,  for  penetrating  stiff  materials 
in  wells,  64,  65 

Oradients,  ruling,  on  various  railways, 
104-105,  274  ;  in  long  Alpine  tunnels, 
207  ;  in  Severn  and  Mersey  tunnels, 
216,  217-218;  on  metropolitan  rail- 
ways, London,  229,  City  and  South 
London,  233,  Paris,  236,  GUisgow 
District,  236-237,  New  York  Ele- 
vated, 241  ;  Brooklyn  Elevated,  242, 
Liverpool  Overhead,  242,  Berlin  Ele- 
vated, 244  ;  on  Anglo-Chihan  Nitrate 
Railway,  268  ;  on  Listowel  and  Bally- 
bunion  Railway,  270 ;  on  Elberfeld 
and  Barmen  Railway,  271  ;  steepest, 
surmounted  by  adhesion  of  locomo- 
tives, 275 ;  on  inclines  of  mountain 
railways,  275-288 ;  on  inclines  of 
cable  railways,  290-301 

Granite,  uses  of,  in  construction,  12 ; 
compressive  strength  of,  13;  slight 
absorptivity  of,  13 ;  used  for  road 
metalling,  84 ;  setts  of,  for  paving 
streets,  87  ;  used  for  arched  bridges 
of  large  span,  128,  129  ;  setts  of,  for 


paving  tramway  tracks,  307  ;  sills,  heel- 
post  stones,  and  hollow  quoins  of  large 
locks  to  docks  formed  of,  463  ;  facing 
of,  for  Dover  breakwaters,  484 ;  sea 
bottom  of,  at  Aberdeen  Harbour 
levelled  with  concrete  bags,  485 ; 
masonry  of,  employed  for  rock  light- 
houses, 491  ;  used  for  rubble  concrete 
of  beacons,  498 

Graving  Docks,  468-469  ;  object  of,  and 
method  of  working,  468  ;  closed  by 
caissons  or  reverse  dock-gates,  46S ; 
plan  and  sections  of  Alexandra  Dock, 
Belfast,  and  cross  section  of  caisson, 
468,  469  ;  long,  subdivided  by  inter- 
mediate caisson,  468,  469  ;  dimensions 
of  largest,  at  Belfast,  Gibraltar,  Glas- 
gow, Keyham,  Liverpool,  Southampton 
and  Tilbury,  46S,  469  ;  materials  for, 
469 ;  special  precautions  needed  in 
constructing,  with  concrete,  469 ; 
peculiar  arrangement  of,  at  Tilbury, 
469 ;  for  two  vessels  side  by  side  at 
Barry,  469 

Great  Kanawha  Eiver,  canalized  by 
special  movable  shutter  weirs,  356 ; 
methods  and  frequency  of  lowering 
weirs  across,  356  ;  time  occupied  in 
lowering  and  raising  weirs  across,  356 

Great  Sandy  Kiver,  description  of  large 
needle  weir  across,  350  ;  improvements 
in  frames,  mode  of  handling  large 
spars,  and  stoppage  of  leakage  at  weir 
across,  350 

Greenheart,  immunity  of,  in  sea-water, 
10;  attacked  in  tropical  waters,  11  ; 
used  for  timber  parts  of  iron,  and  for 
wooden  dock-gates  exposed  to  sea- 
water,  463-464 

Greenwich  Footway  Tunnel,  shafts 
dimensions,  gradients,  224 

Groynes,  506-509 ;  along  seacoast  at 
Zeebrugge,  474,  508  ;  description  and 
effect  of,  in  front  of  Dymchurch  Wall, 
504,  508  ;  object  of,  506  ;  description 
of  sloping,  between  Lancing  and 
Shoreham,  506-507  ;  disadvantages  of 
sloping,  507  ;  plan,  section,  and  de- 
scription of,  at  Blankenberghe,  507-508 

Gunpowder  Pile-Driver,  57  ;  description 
of,  and  method  of  working,  57  >  ^<i" 
vantages  of,  57 


H 


Haarlem  Meer  Eeclamation,  drained  by 
pumping,  334,  506 ;  area  of,  506  ; 
method  adopted  for  reclaiming,  506 

Halsted    Street,    Chicago,   Lift  Bridge, 
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591 


HA."WKESBURY  BRIDGE. 


186-187 ;  large  example  of  type  of 
movable  bridge,  186 

Hamburg,  types  of  floating  docks  at, 
470 

Harbours,  471-489  ;  instances  of  con- 
struction of,  in  partially  sheltered,  and 
in  open  sites,  471  ;  shelter  necessary 
for,  determined  by  exposure,  471-472  ; 
direction  and  force  of  prevalent  winds 
concerned  in  the  design  of,  472  ;  de- 
sign for,  dependent  on  size  and  line  of 
travel  of  waves  in  storms,  472  ;  various 
forms  of,  with  examples  of  different 
types,  472-473 ;  enclosed  by  break- 
waters, on  open  sandy  coasts,  473,  474, 
475-476  ;  plans  of  typical  forms  of, 
474  ;  exposed  to  accumulations  of  drift 
outside  on  sandy  coasts,  475-476 ; 
formed  with  open  viaduct  across  fore- 
shore, and  outer  breakwater,  to  allow 
passage  of  drift,  476-477 ;  possible 
application  of  open  viaduct  to  case 
like  Madras,  477  ;  entrances  to,  with 
examples  of  positions  and  widths,  477- 
478  ;  descriptions  of  the  diflferent  types 
of  breakwaters  employed  for  sheltering, 
478-479.     See  also  Breakwaters 

Harbours  on  Open  Sandy  Coasts,  473- 
477 ;  descriptions  of,  at  Boulogne, 
Madras,  Port  Said,  and  Ymuiden,  409, 
473>  474>  475 !  arrest  of  drift  of  sand 
by,  from  most  exposed  quarter,  409, 
474,  475  ;  progression  of  foreshore  on 
exposed  side,  and  erosion  on  sheltered 
side,  at  Madras  and   Port  Said,  409, 

474,  475-476 ;  open  viaduct  across 
foreshore  to  outer  breakwater  at  Zee- 
brugge,  474,  476-477 

Harbours  referred  to  :  Alexandria,  473  ; 
Algiers,  473;  Barcelona,  471,  473; 
Boulogne,  475,  477;  Cette,  473; 
Cherbourg,  471,  473  ;  Civita  Vecchia, 
473;  Colombo,  471,  473,  474,  478; 
Dover,  471,  473,  478;  Genoa,  471  ; 
Gibraltar,  483  ;  Havre,  449  ;  Holy- 
head, 471,  473  ;  Leghorn,  473 ;  Madras, 
471.  473-475.  476,  477  ;  Marseilles, 
442,  445  ;  Mormugao,  473  ;  Nervion 
Outlet,  377,  379-380  ;Newhaven,  473  ; 
Oran,  473  ;  Peterhead,  473  ;  Plymouth, 
471,  473.  474;  Portland,  478;  Port 
Said,  409,  410,  416,  471,  475,  476  ; 
St.  Jean  de  Luz,  473  ;  Table  Bay,  471, 
473  ;  Trieste,  442,  445  ;  Tynemouth, 
379-380,  451  ;  Wear  Outlet,  379-380, 
451,   478;   Ymuiden,  410,   417,    471, 

475,  476;  Zeebrugge,  411,  417,  474. 
476-477.  See  also  Breakwaters  refa-red 
to,  and  Boulogne  Harbour,  Colombo 
Harbour,  etc. 


Hard  Water,  definition  of,  541  ;  sources 
of,  541 ;  disadvantages  of,  and  soften- 
ing process  for,  541  ;  scale  of  hardness 
of,  541  ;  degrees  of  hardness  of,  in 
Thames,  Trent,  and  chalk  wells,  541  ; 
cause  of  permanent  hardness  in,  541 

Hartz  Eailway,  triple  Abt  rack  on,  2S3, 
286  ;  worked  by  adhesion  and  rack, 
286  ;  length  of,  and  length  laid  with 
rack,  286 ;  gradients  and  curves  on 
rack,  and  on  ordinary  portions  of,  286  ; 
cost  of,  286  ;  weight  of  locomotives  and 
trains  on,  and  speed  up  inclines  of, 
286 

Havana,  type  of  floating  dock,  470 

Havre  Socks,  dock  walls  founded  on 
wells  at,  65,  454,  455  ;  Seine  training 
walls  stopped  to  avoid  shoaling  of  ap- 
proach  to,  384  ;  harbour  in  progress  to 
secure  deep-water  access  to,  384,  451  ; 
harbour  on  seacoast  forming  entrance 
to,  442,  449  ;  plan  of,  449  ;  recent  docks 
of,  formed  on  land  reclaimed  from  Seine 
estuary,  449,  450,  454 ;  section  of 
Bellot  dock  walls  at,  455  ;  two  pairs 
of  gates  across  large  entrance  to,  460  ; 
greatest  width  of  entrance  to,  461  ; 
foundations  and  dimensions  of  new 
entrance  lock  to,  462  ;  sections  of  iron 
dock -gates  at,  464  ;  iron  substituted  for 
wooden  dock-gates  for  large  entrance 
to,  465 

Havre  Harbour,  449;  forming  new 
approach  to  port,  384,  442,  449,  451  ; 
width  of  entrance  to,  478  ;  super- 
structure, of  breakwaters  sheltering, 
founded  on  ruljble  mound  at  low  water, 
480  ;  concrete  blocks  protecting  mound 
at,  near  sea  face  of  superstructures,  481 

Havre  Suburban  Cable  Kailway,  300- 
301 ;  rise,  length,  and  gradient  of,  300 ; 
arrangements  of  wheels  of  carriages  on, 
for  their  crossing  at  central  passing- 
place,  300-301  ;  method  of  working, 
301  ;  accommodation  of  carriages  on, 
and  time  of  transit,  301  ;  motion  of 
carriages  on,  controlled  by  brakes 
aided  by  Abt  rack,  301 
Hawarden  Swing  Bridge,  183 ;  width 
of  opening  spanned  by,  1S3  ;  counter- 
balanced tail-end  of,  forming  part 
of  bridge,  183  ;  description  of,  183  ; 
weight  of  movable  portion  of,  and  time 
occupied  in  opening,  183 
Hawkesbury  Bridge,  description  of 
wrought-iron  caissons  used  for  founding 
deep  piers  of,  71-72  ;  length  and  depth 
of  pin-connected  girders  of,  164-165  ; 
cost  of,  165  ;  erection  of,  by  floating 
out  girders,  167 
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Henrichenturg  Lift,  400-401  ;  for  sur- 
mounting large  rise  on  Dortmund-Ems 
Canal,  400  ;  tonnage  of  barges'  accom- 
modated by,  400  ;  dimensions  of  single 
trough  of,  and  of  floats  supporting  it, 
400-401 ;  description  of,  and  method 
of  working,  400,  401  ;  time  occupied  in 
ascent  of,  and  in  transference  of  barges 
at,  400  ;  certain  operations  at,  effected 
by  Electric  motor,  400-401  ;  cost  of, 
401  ;  sections  of,  401  ;  simplification 
of  working,  and  large  extension  of 
capacity  of  lifts  accomplished  by,  402 

Holyhead  Harbour,  sheltered  by  single 
breakwater  from  the  shore,  473  J  mound 
raised  to  high  water  for  protecting 
superstructure  of  breakwater  at,  481  ; 
quay  for,  founded  on  mound  and 
sheltered  by  superstructure,  481  ; 
mound  of  breakwater  at,  deposited 
and  superstructure  erected  from  stag- 
ing, 486 

Hoosao  Tunnel,  bottom  and  top  headings 
driven  in  constructing,  195  ;  sections 
showing  timbering  and  lining  of,  195  ; 
roof  bars  built  in  at,  203  ;  length  of, 
205,  218 ;  strata  traversed  by,  and 
cost  of,  205 

Horse  Traction  on  Tramways,  earliest 
system,  309  ;  unsuitable  conditions  for, 
310  ;  speed  of,  312  ;  great  decrease  of, 
in  North  America,  320 ;  still  pre- 
dominant in  Europe,  320-321  ;  recent 
reduction  in,  in  United  Kingdom,  321  ; 
cost  of,  in  Chicago  and  United  States, 

House  Drains,  provisions  for  ventilation 
ofj  547  ;  traps  in,  for  excluding  sewer 
gas  from,  547 ;  flushing  cisterns  for 
cleansing,  547  ;  flow  from,  received  by 
sewers,  547  >  size  of,  and  materials  used 
for,  547  ;  kept  clean  by  good  fall  aided 
by  small  radius  of,  548 

Hove  Sea  Wall,  509,  510 ;  section  of, 
509;  sea  face  and  object  of,  510; 
waves  opposed  by,  with  little  recoil, 
510 

Howrah  Floating  Bridge,  187;  type  of 
movable  bridge,  187  ;  description  of, 
and  mode  of  opening,  187;  cost  of, 
187  ;  cause  of  adopting  floating  type 
for,  187 

Hudson  Tunnels,  221-222 ;  minimum 
depth  of,  in  silt  below  river-bed,  221  ; 
tube  for,  commenced  by  aid  of  com- 
pressed air  and  pilot  lube,  221 ;  diffi- 
culties encountered  in  constructing, 
221 ;  continued  with  shield  and  tube 
under  compressed  air,  22 1-222 ;  erection 
of  segments  of  rings  for  tube  of,  216, 


222  ;  rate  of  progress  of,  with  shield, 
222 ;  total  length  required  for,  and 
completed  length  of,  222 

Hugli  Jubilee  Bridge,  175,  179-180; 
wrought-iron  caissons  used  for  pier 
foundations  of,  73;  elevation  of,  175; 
erection  of  cantilevers  and  girders  of, 
177;  peculiar  form  of,  175,  179-180; 
description  of,  and  advantages  of  form 
adopted,  180;  cost  of,  180 

Hugli  Biver,  proportion  of  alluvium  to 
discharge  of,  365 ;  bars  of,  composed 
of  sand,  365  ;  simultaneous  tidal  lines 
on,  371-372;  bore  on,  372;  conflicting 
action  of  flood  and  ebb  tides  at  sharp 
bends  of,  374-376 ;  method  of  im- 
proving navigable  channel  at  worst 
bends  of,  375,  376 ;  favourable  con- 
ditions for  dredging  bars  in  estuary  of, 
380  ;  clear  water  supplied  by  canal  to 
Kidderpur  Docks  to  exclude  muddy 
waters  of,  470 ;  water-supply  of  Calcutta 
drawn  from,  518 

Hull  Docks,  sites  for,  reclaimed  from 
Humber  estuary,  450 ;  half-tide  basins 
adopted  at,  458 ;  dimensions  of  largest 
lock  at,  461  ;  sections  of  wooden  dock- 
gates  at,  464 ;  wooden  and  iron  gates 
used  at,  464 ;  Alexandra  Dock  of, 
supplied  with  fresh  water  to  exclude 
muddy  waters  of  Humber,  470 

Humber  Biver,  size  of,  due  to  tide,  361 ; 
expanding  into  large  sandy  estuary,  380 

Hydraulic  Machinery,  used  for  turning 
swing  bridges,  183 ;  for  controlling 
motion  of  cables  of  Marseilles  Cliff 
Railway,  299  ;  for  expediting  passage 
of  vessels  through  locks,  394 ;  for  assist- 
ing in  working  canal  lifts,  398,  399  ; 
applied  to  the  opening  of  dock  gates, 
466 ;  used  in  sliding-and-rolling  cais- 
sons for  dock  entrances,  467  ;  in  con- 
nection with  graving  dock  machinery, 
470 


I 


Idaho  Canal,  fall  of,  432 ;  area  irrigated 
by,  433 ;  drawing  supply  from  Boise 
River,  433 

Impermeable  Strata,  influence  of,  on  flow 
of  rivers,  328 ;  flow  along  top  of, 
issuing  at  outcrop  as  springs,  514-315 

Inclines  of  Mountain  Bailways,  275- 
288  ;  systems  adopted  for  surmounting, 
275 ;  gradients  and  curves  of,  laid 
with  central  rail,  275-276 ;  gradients 
and  curves  of  various,  laid  with  ladder- 
rack,  276-279  ;  gradients  and  curves 
of,  laid  with   double   side-rack,    279- 
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280,  with  Telfener  rack,  280-281, 
with  Strub  rack,  281-282,  with  Abt 
rack,  282-284;  racks  on,  interspersed 
between  ordinary  gradients,  284-288 

Inclines  on  Canals,  395-397;  saving 
time,  water,  and  expense,  395  ;  methods 
of  conveying  barges  on,  395 ;  barges 
carried  in  cradles  on,  in  England,  395, 
of  Morris  Canal,  395,  of  Oberland 
Canal,  395-396;  description  of  incline 
and  conveyance  of  barges  from  Ourcq 
Canal  to  River  Marne,  396 ;  barges 
conveyed  floating  in  water  in  counter- 
balanced caissons  on,  on  Chard  Canal, 
396 ;  description  of  incline,  and  con- 
veyance of  barges  on  it,  on  Monk- 
land  Canal,  396,  from  Georgetown  on 
Potomac  to  Chesapeake  and  Ohio 
Canal,  396-397 ;  counterbalanced  cais- 
sons conveying  barges  sideways  on 
incline  of  Grand  Junction  Canal,  397  ; 
description  of  extension  of  system  to 
Chignecto  Ship  Railway,  397 ;  saving 
time  and  water  in  comparison  with 
locks,  401  ;  simpler  and  less  costly  than 
lifts,  401  ;  proposed  for  large  vessels 
in  form  of  ship-railways,  402.  See 
Georgetown  Incline,  Monkland  Canal 
IjLcliney  and  Morris  Canal  Inclines 

India,  use  of  brick  wells  in,  64 ;  tanks 
for  irrigation  in,  422 ;  inundation 
canals  in,  429 ;  map  of  irrigation 
canals  of,  430  ;  upper  perennial  canals 
in,  432,  433-434.  435 ;  deltaic  peren- 
nial canals  in,  436,  437  ;  method  of 
constructing  reservoir  embankments  in, 

525 

Indian  Eailways,  standard  gauge  of, 
248 ;  minimum  radius  of  curves  allowed 
on,  for  standard  and  for  metre  gauge, 
249 ;  costs  of,  with  different  gauges, 
249,  266  ;  forms  of  cast-iron  sleepers 
used  on,  252  ;  average  cost  per  mile 
of  all,  266 ;  great  extension  of  light, 
272 ;  lengths  of,  laid  to  standard, 
metre,  and  special  gauges,  272 ;  re- 
markable recent  extension  of,  272-273 

Indus  River,  floods  of,  and  of  tributaries 
utilized  for  irrigation,  429  ;  period  of 
floods  of,  429 ;  depths  of  beds  of  in- 
undation canals  below  floods  of,  429 ; 
supplying  both  water  and  silt  to  canals, 
429  ;  canals  in  valley  of,  430 

Inland  Navigation  Canals,  386,  402 

Interlocked  Blookwork  at  Gibraltar, 
Simon's  Bay,  Hong  Kong,  456 

Inundation  Canals,  428-429 ;  design  of, 
428  ;  provisions  against  deposit  of  silt 
in,  428-429 ;  basin  irrigation  from,  in 
Upper  Egypt,  429 ;  area  irrigated  by, 


dependent  on  height  of  flood,  429 ; 
tracts  in  Punjab  and  Sind  irrigated  by, 
429  ;  sizes  and  falls  of,  429  ;  value  of, 
in  hot,  rainless  districts,  429 

Inundations,  causes  of,  329-330  ;  periods 
of,  330;  warnings  of,  330-331; 
methods  of  mitigating,  331-334  ;  inten- 
sified by  raising  of  river-bed,  334; 
pumping  for  securing  land  from,  334- 
335 ;  of  low  lands  bordering  Clyde 
and  Tyne,  stopped  by  the  deepening 
of  these  rivers,  373-374 

Ippens  Tunnel,  construction  of,  by  means 
of  iron  frames,  199,  205 ;  strata 
traversed  by,  and  cost  of,  205 

Irish  Eailways,  standard  gauge  of,  248  ; 
narrow  gauge  of,  248,  269 ;  large  cost 
of  most  of  the  light,  268 ;  moderate 
cost  of  Clogher  Valley  and  Listowel 
and  Ballybunion  railways,  268 ;  lengths 
of  standard  and  narrow-gauge,  269 ; 
description  of  Listowel  and  Bally- 
bunion Mono-rail  Railway,  270 

Iron,  24-26 ;  composition  of  forms  of, 
24 ;  uses  of  cast,  24-25 ;  uses  of 
wrought,  24-25  ;  processes  for  manu- 
facture of  steel,  25-26 ;  strength  of 
steel,  26 ;  value  of  steel  for  bridges 
and  rails,  26 ;  safe  stresses  on,  28 ; 
elastic  limit  of,  28 ;  spongy,  or  carbide 
of,  used  as  filtering  medium  for  water, 
540 ;  purification  of  water  by  passing 
borings  of,  through  it,  54°  J  chemical 
changes  and  purification  effected  by 
contact  of,  with  water,  541;  use  of 
salts  of,  for  purification  of  sewage,  562, 
563.  See  also  Cast  Iron,  Wrought 
Iron,  and  Steel. 

Iron  Gates  of  the  Danube,  method  of 
drilling  rock  at,  50  ;  use  of  rock-break- 
ing rams  for  removing  rocky  shoals  at, 

51 
Irrigation,  421-438 ;  objects  of,  421  ; 
sources  of  water  for,  421-422  ;  con- 
struction of  tanks  for  collecting  rainfall 
for,  in  India,  422 ;  reservoirs  formed 
by  dams  across  valleys,  to  store  up 
water  for,  422-425  ;  dam  across  Nile 
at  Assuan  for  providing  water  for 
summer,  424,  425-427  ;  necessary  sup- 
plemental supply  for  summer,  of 
UpjDer  Egypt  procurable  from  Lake 
Dembea,  427 ;  water  for,  drawn  from 
rivers  by  canals,  427-428 ;  inundation 
canals  for,  428-429 ;  perennial  canals 
for,  drawing  constant  supply  from  rivers 
for,  430-431 ;  map  of  canals  for,  in 
India,  430 ;  formula  of  discharge  of 
canals  for,  431 ;  works  and  examples 
of  upper  perennial  canals  for,  432-435  ; 
2    Q 
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works  and  examples  of  deltaic  perennial 
canals   for,  in  India  and  Egypt,  435- 

438 

Irrigation  Canals,  428-43S.  See  Canals 
fo7'  Ir7'igaiion 

Irrigation  Canals  referred  to  :  Agra,  432  ; 
Arizona,  432  ;  Bear  River,  432  ;  Cau- 
veri,  437  ;  Cavour,  -432,  433 ;  Del 
Norte,  432  ;  Ganges,  432,  433  ;  Goda- 
veri,  437  ;  Idaho,  432,  433  ;  Kistna, 
437  ;  Lower  Ganges,  432,  433,  435  ; 
Marseilles,  432,  433  ;  Nile,  429,  437  ; 
Orissa,  437  ;  Sirliind,  432,  433  ;  Sone, 
432.  433.  434>  435  ;  Turlock,  432, 
434-435  ;  Verdon,  433.  See  Canve7-i 
Delia  CanalSj  Cavour  Canal,  Ganges 
Canal,  etc. 

Irrigation  with  Sewage,  559-561 ; 
Clichy  outfall  sewer  for  conveying 
Paris  sewage  to  Gennevilliers  and 
Acheres  domains  for,  551,  553 ;  lands 
irrigated  and  capable  of,  from  discharge 
of  Clichy  outfall  sewer,  S52;  natural 
method  for  disposal  of  sewage,  559  ; 
difficulties  involved  in,  559;  suitable 
and  unsuitable  soils  for,  559-560 ;  re- 
quirements for,  not  generally  best  for 
crops,  560 ;  method  of  surface,  on 
sloping  ground,  560 ;  volume  disposed 
of  by  surface,  dependent  on  soil,  560  ; 
volumes  disposed  of  by,  on  Paris  and 
Berlin  sewage  farms,  560;  periods  of 
rest  expedient  in  surface,  560 ;  crops 
suitable  for  surface,  560 ;  intermittent, 
with  under  drainage  for  flat  land,  560- 
561  ;  object  of  intermittent,  561  ; 
objections  to,  spread  over  limited  land, 
561 ;  best  system  with  flat  ridges  and 
wide  furrows  on  flat  land  for,  561  ; 
period  of  rest  and  frequent  ploughing 
necessary  for,  on  flat  land,  561  ;  most 
efficient  cycle  of  bacterial  purification 
not  attained  by,  567  ;  satisfactory  means 
for  disposal  of  sewage,  567 

Italian  Railways,  gauge  of,  248 ;  cost 
of  some,  266 

Italian  Tramways,  great  extension  of, 
worked  by  steam,  for  long  distances 
from  large  towns,  313  ;  total  length  of, 
3:3;  speed  on,  313 


J 

Japanese  Railways,  gauge  of,  248; 
Usui  rack  railway  connecting  ordinary 
lines  at  top  and  bottom  of  Usui  Pass, 
284,  285,  286  ;  carried  in  tunnel  under 
embanked  rivers  in  plains,  334 

Jarrah  Timber,  strong  and  durable,  10 ; 


suggested  for  use  in  tropical  sea-waters, 
II 

Jetties,  guiding  outlet  channel  of  seaports 
across  foreshore  on  sandy  coasts,  451- 
452 ;  projecting  across  side  slopes  of 
docks  in  place  of  dock  walls,  456 ;  for 
coal-tips  at  coal-shipping  ports,  448, 
456 

Jetties  at  River  Outlets,  361-363 ;  to 
prevent  diversion  of  outlets  by  drift, 
361  ;  outlets  of  Yare,  Adur,  and 
Adour  deflected  by  drift  and  fixed  by, 
361,  362 ;  outlet  channel  deepened  by 
scour  of  river  concentrated  by,  361- 
362;  improvement  of- outlet  of  Maas 
by,  and  straight  cut,  362-363  ;  tideless 
river  outlets  deepened  by,  as  exempli- 
fied by  rivers  flowing  into  the  Baltic 
and  the  Great  Lakes  of  North  America, 
363 ;  at  deltaic  outlets,  363  ;  at  east 
outlet  of  Rhone,  and  their  results,  365- 
366  ;  at  Sulina  mouth  of  Danube,  and 
their  efi'eets,  366-367  ;  at  South  Pass 
outlet  of  Mississippi,  and  their  effects, 
367-368 ;  value  of,  and  conditions 
affecting  success  of,  at  deltaic  outlets, 
368-369 

Jham  Grab,  form  of,  and  method  of 
working  64,  65  ;  used  for  excavating 
stiff  clay  in  wells  for  piers  of  the 
Empress  Bridge  in  the  Sutlej,  64,  67 

Junctions,  258-261  ;  for  branch  lines 
diverting  from  main  line,  258-259 ; 
description  of  switches  and  crossings  at, 
259  ;  danger  of  facing  points  at,  259 ; 
provisions  against  accidents  at,  259 ; 
use  of  check  rails  at,  260 ;  common 
form  of,  260 ;  improved  arrangement 
for,  and  advantages  of,  260-261 

Jungfrau  Railway,  281-282 ;  laid  with 
Strub  rack,  281-282;  description  of, 
and  rack,  281-282 ;  rack  of,  com- 
pared with  Telfener  and  Abt  racks, 
2S2 
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Karachi  Harbour,  proportions  of 
materials  in  concrete  blocks  for  break- 
water at,  21  ;  breakwater  sheltering, 
formed  with  sloping  blocks  on  rubble 
mound,  483 ;  absence  ,of  bond,  and 
vertical  joint  at,  483 

Kentucky  River  Bridge,  176;  weight 
and  width  of  each  span  of,  163 ; 
erected  as  continuous-girder  bridge, 
176  ;  converted  from  continuous-girder 
to  cantilever  bridge,  176;  object  of 
modification  of,  176;  elevation  of, 
176 
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Key  West  Extension,  railway  viaduct  on, 
i8g  ;  description  of,  189 

Khartoum,  small  fall  of  White  Nile  from 
Equatorial  Lakes  to,  427  ;  good  fall  of 
Blue  Nile  from  Lake  Dembea  to,  427 

Kistna  Delta  Canals,  discharge  of,  and 
area  irrigated  by,  437  ;  large  revenue 
derived  from,  437 

KoUeulierg  Bridge,  reduction  in  height 
of  girders  towards  ends  in,  154,  160  ; 
vertical  struts  in  girders  of,  160,  161  ; 
ratio  of  depth  of  girders  to  span  of, 
161,  163 ;  advantage  gained  by  reduc- 
tion of  height  at  ends  of,  161 ;  weight 
of  girders  of,  compared  with  that  of 
the  main  girders  of  the  Cincinnati 
Southern  Railway  Bridge,  162  ;  erec- 
tion of  girders  of,  on  scaffolding,  165 


Lachlne  Bridge,  160  ;  elevation  of,  160  ; 
instance  of  continuous-girder  bridge, 
160,  169 ;  main  spans,  length,  and  cost 
of,  169 

Ladder-Back,  for  mountain  railways, 
276-279 ;  adopted  on  Mount  Wash- 
ington Railway,  276-277 ;  central 
rack  first  introduced  on  Madison 
incline,  276-277 ;  description  and 
working  of,  on  Vitznau-Rigi  Railway, 
277-278 ;  lengths,  rises,  gradients, 
curves,  and  gauges  of  Arth-Rigi, 
Drachenfels,  Rudesheim-Niederwald, 
Salzburg-Gaisberg,  Schynige  -  Platte, 
and  Wengern-Alp  railways  laid  with, 
278  ;  train-loads  carried  up  by  aid  of, 
279 ;  laid  on  portions  of  the  Briinig 
and  Bernese  Oberland  railways,  287 ; 
compared  with  Abt  rack,  287  ;  used  for 
controlling  motion  on  cable  inclines, 
296-297 

Lakes,  influence  of,  on  rivers,  329,  520 ; 
alluvium  of  River  Oder  deposited  in, 
363  ;  advantages  of,  for  storing  water, 
427  ;  proposed  use  of  Lake  Dembea  for 
storing  water  for  summer  irrigation  of 
Upper  Egypt,  427;  forming  natural 
reservoirs  suitable  for  water-supply, 
518  ;  original  formation  of,  518  ; 
storage  provided  in,  by  constructing 
dam  across  outlet,  519;  advantage  of 
large  natural  surface  of,  for  storage 
by  raising  walerlevel  of,  5 '9'  Loch 
Katrine  and  Thirlmere,  examples  of 
use  of,  for  storage,  519-520;  serving 
as  settling  reservoirs  with  ample 
capacity  for  deposit,  520 

La  Louviere    Lift,    400 ;    tonnage    and 


draught  of  vessels  accommodated  by, 
4(X3 ;  dimensions  of  counterbalanced 
troughs  at,  400;  weight  raised  and 
height  and  time  of  lift  at,  400 ;  method 
of  working,  and  time  occupied  in  trans- 
ference of  barges  at,  400 ;  cost  of,  400 ; 
great  difference  in  level  still  requiring 
to  be  surmounted  in  short  distance  to 
complete  canal  and  utilize,  400 

Lambeth  Bridge,  supported  by  stiffened 
suspension  chains,  146 ;  spans  and  cost 
of,  146;  particulars  of,  146-147;  un- 
satisfactory condition  of,  147,  149 

Lateral  Canals,  in  place  of  obstructed 
river  navigation,  387 ;  Wetland  and 
Berkeley  canals,  examples  of,  387 ; 
Soulanges  and  Sault-Sainte-Marie,  for 
avoiding  rapids,  389 ;  supplied  with 
water  from  rivers,  390 ;  ship-canal 
alongside  Loire  estuary  in  place  of 
training  works,  419  ;  St.  Louis  Canal 
to  avoid  Rhone  bar,  419 

Lattice  Girder  Bridges,  161-163;  Ri- 
binsk  Bridge,  example  of  multiple 
Warren  girder,  160,  161  ;  deep  girders 
and  vertical  struts,  at  Kuilenberg  and 
Cincinnati  Southern  Railway,  160, 
161 ;  reduction  in  height  at  ends  in 
Kuilenberg  and  Covington  and  Cin- 
cinnati, 160,  161 ;  bars  for  bottom 
flanges  and  pin-connections  for,  162 ; 
suitable  forms  for  struts  of,  162 ;  ratios 
of  height  to  span  of,  162-163  ;  weights 
of,  compared  with  other  forms  of 
girders,  163 

Leaping  Weirs,  for  separating  clear  and 
turbid  flows  of  mountain  streams,  539 ; 
arrangement  for  admission  of  clear 
gentle  flow  to  aqueduct,  and  passing 
off  of  flood-waters  by,  539 

Lenticular  Girder  Bridges,  mixed  type 
of  girder  in,  157-158;  name  due  to 
form  of,  158 ;  description  of  Saltash 
Bridge  furnishing  example  of,  158-159, 
160,  163;  span  and  weight  of  Main?, 
Bridge,  an  example  of,  163 

Lift  Bridges,  186-187 ;  conditions  of 
selection,  186;  mode  of  working,  186; 
some  instances  of,  186;  elevations  and 
description  of  large  example  of,  at 
Halsted- Street,  Chicago,  186-187 

Lifts  for  Canals,  398-401 ;  to  save  time 
and  water  at  abrupt  changes  of  level, 
398 ;  principles  of,  398 ;  two  types 
of,  constructed,  398  ;  hydraulic,  at 
Anderton,  Fontinettee,  and  La  Lou- 
viere, described,  398-400  ;  floating 
lift  at  Henrichenburg  described,  400- 
401 ;  advantages  of,  over  locks  for 
large  differences  of  level,  401 ;  more 
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complicated  and  costly  than  inclines, 
401  ;  limit  of  height  hitherto  sur- 
mounted by,  402  ;  increased  capacity 
and  simplicity  attained  by  floating  lift 
with  single  trough,  402.  See  Anderton 
Lift,  Foniinettes  Lift,  Hetirichenburg 
Lift,  and  La  Lonvitre  Lift 

Lifts  of  Canal  Looks,  393,  ordinary  in 
England  and  France,  393  ;  increased 
by  combination  on  Canal  du  Centre  of 
France,  and  St.  Denis  Canal,  393 ; 
average,  on  Welland  Canal,  393 ;  on 
canals  connecting  Lakes  Huron  and 
Superior,  and  on  Soulanges  Canal,  393; 
on  Manchester  Canal,  412,  414 

Lighthouses,  490-497  ;  screw-pile  on 
sandbanks,  68,  497 ;  sites  adopted 
for,  490;  points  to  be  determined  in 
designing,  on  land,  490 ;  ample  base 
and  solid  foundations  needed  for  high, 
exposed,  on  land,  490-491  ;  height 
and  diameter  of  base  of  Vierge  Island 
lighthouse,  490;  difficulties  in  con- 
struction of,  on  isolated  rocks,  491  ; 
materials  used  for  construction  of, 
491 ;  elevation  and  sections  of  new,  at 
Eddystone  and  Bishop  Rock,  491 ; 
description  of  stages  of  preparation 
of  rock  and  laying  lower  courses  of 
rock,  491-492 ;  methods  of  connect- 
ing bottom  courses  of,  to  rock,  492  ; 
foundations  at  Eddystone  expedited 
by  enclosing  site  with  brick  dam,  492  ; 
arrangements  for  facilitating  building 
of  rock,  492-493  ;  forms  given  to  rock, 
493 ;  object  and  advantages  of  forming 
cylindrical  base  for,  493;  internal  ar- 
rangements of,  491,  493-494;  heights 
of  solid  portion  at  Eddystone  and 
Bishop  Rock,  491-493 ;  cost  of,  on 
rocks  in  the  sea,  494 ;  sources  of  illu- 
minations for,  494  ;  power  of  lights 
of,  concentrated  by  lenses,  494 ;  dis- 
tinctive character  given  to,  by  rotating 
the  apparatus  exhibiting  special  periods 
of  flashes  and  eclipses,  494  ;  power  of 
flashes  from,  increased  by  rapid  rota- 
tion in  mercury  bath,  enabling  wider 
panels  of  lenses  to  be  used,  494-495  ; 
lenses,  flashes,  and  power  of  three- 
flash  light  exhibited  from  Cape  Bear, 
495 ;  periods  and  power  of  flashes 
emitted  from  Eddystone  and  Bishop 
Rock,  495  ;  methods  of  increasing 
power  of  light  at,  in  foggy  weather, 
495-496 ;  range  of  Eddystone  and 
Bishop  Rock,  increased  by  raising 
height  of  lights  in  rebuilding,  496 ; 
bells,  explosions,  and  sirens  used  for 
fog  signals  at,  496 ;  distances  at  which 


sirens  at,  are  audible,  496 ;  position  of, 
in  fogs,  indicated  by  grouping  the 
sounding  signals  like  the  flashes,  496 ; 
instances  of  screw-pile,  and  elevation 
of  Walde  lighthouse,  497.  See  also 
Beachy  L/md,  Bishop  Rock,  and  Eddy- 
stone Lighthouses 

Light  Eailways,  263-273 ;  gauges  of,  in 
different  countries,  248  ;  advantages  of 
narrow  gauge  for,  249,  265 ;  definition 
of,  263  ;  objects  of,  263 ;  conditions 
necessary  for,  263  ;  gauges  adopted  for, 
264-265  ;  gauge  of,  dependent  on  local 
conditions,  264  ;  influence  of  gauge  on 
cost  of,  264 ;  laying  out  of,  265-266 ; 
paramount  importance  of  economical 
construction  for,  266 ;  cost  of,  in 
various  countries  compared  with  cost 
of  ordinary  railways,  266-268 ;  pros- 
pects of,  in  United  Kingdom,  268 ; 
gauges  of,  in  United  Kingdom,  269 ; 
mono-rail,  on  trestles,  269-270;  ele- 
vated mono-rail,  with  suspended  cars, 
270-271;  in  Belgium,  271-272;  in 
India,  272-273 

Light-ships,  49S-500 ;  for  marking  sandy 
shoals  out  at  sea,  498-499 ;  visibility 
of  light  from,  impaired  by  rolling  of, 
499;  arrangements  for  reducing  roll 
of,  in  storms,  499 ;  light  and  lenses 
of,  placed  on  compound  pendulum  to 
reduce  their  oscillations,  499 ;  intensity 
of  compressed  oil  gas  incandescent 
light  exhibited  from,  499;  rotation  of 
light  on,  to  indicate  station,  effected  by 
clockwork,  499-500 

Lime,  two  kinds  of,  14-15  ;  sources  of 
ordinary,  15;  setting  of,  15;  mixed 
with  sand  for  mortar,  15 ;  sources  of 
hydraulic,  15;  hydraulic,  capable  of 
setting  under  water,  15;  used  for 
softening  hard  water,  541  ;  serving  to 
precipitate  solids  from  sewage,  562  ; 
objections  to  use  of,  for  purifying 
sewage  under  certain  conditions,  562  ; 
action  of,  in  conjunction  with  certain 
other  salts,  more  efficient  in  purifying 
sewage,  562 

Limestones,  composition  of,  13  ;  varieties 
of,  differing  in  composition  and  dura- 
bility, 13;  compressive  strength  of,  13; 
absorptivity  of,  13;  limes  obtained 
from,  by  calcination,  14-15;  used  for 
road  metalling,  84;  water  drawn  from 
wells  sunk  in  strata  of,  516;  hardness 
of  water  derived  from  strata  of,  541 

Limit  of  Elasticity,  result  of  reaching, 
by  loading  metallic  structures,  27  ;  for 
wrought  iron  and  for  mild  steel,  28 

Liverpool  Docks,  approach  channel  to. 
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rendered  always  accessible  by  dredging 
Mersey  bar,  374,  470 ;  floating  landing- 
stage  in  front  of,  for  access  at  all  states 
of  tide,  447,  450 ;  formed  on  land 
reclaimed  from  Mersey  foreshore,  450  ; 
main  and  branch  docks  in  northern 
portion  of,  450  ;  section  of  dock  wall 
3ti  45S  ;  sluicing  at  entrances  to,  for 
maintaining  the  depth,  458  ;  two  pairs 
of  gates  placed  across  some  entrances 
to>  459-460  ;greiitest  width  of  entrances 
to,  461  ;  width  and  depth  of  large 
entrance  leading  to  new  half-tide  basin 
at,  461  ;  dock-gates  at,  made  of  green- 
heart,  464  ;  dimensions  of  large 
graving  dock  at,  468.  See  also  Mersey 
River 

Liverpool  Overhead  Railway,  242-243 ; 
length  of,  242,  243 ;  form  of  iron 
viaduct  carrying,  over  dock  road,  242, 
243  ;  gradients  and  sharpest  curves  on, 
242  ;  swing  bridge  on,  with  upper  and 
under  roadway  across  entrance  to 
Stanley  Dock,  242,  243  ;  bascule 
bridges  on,  for  increasing  headway  on 
roads,  242,  243  ;  worked  by  electricity, 
242-243  ;  cost  of,  244 

Loch  Katrine,  area  of,  519  ;  storage  pro- 
vided by  raising  level  of,  519  ;  distance 
of,  from  Glasgow,  and  height  of,  above 
it,  519;  daily  supply  provided  for 
Glasgow  from,  519  ;  supply  conveyed 
from,  by  gravitation  through  conduit 
to  Glasgow,  519,  536 

Loch  Katrine  Aqueduct,  following  mostly 
the  hydraulic  gradient,  534;  section  of, 
536 

Locks  on  Inland  Canals,  391-395  ;  ordi- 
nary method  for  passage  of  vessels, 
390 ;  flights  of,  at  abrupt  changes  of 
level,  390  ;  longitudinal  sluiceways 
and  cylindrical  sluice-gates  for  rapid 
filling  and  emj^tying  chambers  of,  39 1 ; 
lift-wall  for  upper  sill  of,  391-392  ; 
with  enlarged  chamber  and  inter- 
mediate gates  for  facilitating  traffic, 
392  ;  dimensions  of  old,  in  England, 

392  ;  dimensions  of,  on  Aire  and  Calder 
and  Weaver  navigations,  392  ;  standard 
dimensions  of,  in  France,  392  ;  larger, 
on  Canal  du  Centre  of  France,  and 
of  Belgium,  392  ;  dimensions  of,  on 
Merwede  Canal,  392  ;  dimensions  of, 
on  canals  between  the  St.  Lawrence 
and  the  Great  Lakes,  392  ;  dimensions 
of,  on  lateral  canals  connecting  Lakes 
Huron  and  Superior,  393  ;  lifts  of,  in 
England,  and  in  France,  393  ;  lifts  of 
combined,  on  Canal  du  Centre,  France, 

393  ;   particulars  of  peculiar  lock  on 


St.  Denis  Canal,  with  exceptional  lift, 
393  ;  lifts  of  some,  in  North  America, 
393  ;  instances  of  flights  of,  in  England 
and  France,  393-394 ;  provisions  for 
reducing  time  of  passage  through,  394; 
traffic  through,  on  Soulanges  Canal 
expedited  by  lighting  and  working, 
by  electricity,  394  ;  consumption 
of  water  in  passing  through,  394 ; 
saving  of  water  and  time  by  duplicate, 
and  intermediate  gates,  394-395  ;  side 
ponds  for  economizing  water  at,  395  ; 
preferable  to  lifts,  for  ordinary  differ- 
ences of  level,  and  with  an  adequate 
water-supply,  401 ;  on  Panama  Canal 
at  Gatun,  Miraflores,  and  Pedro 
Miguel,  411,  412. 
Locks  on  Eivers,  341-344 ;  for  sur- 
mounting differences  in  level  of 
canalized  reaches,  340 ;  general  form 
of,  341 ;  on  canalized  Main,  341,  342, 
Severn,  342,  345,  Lot,  342,  345, 
Upper  and  Lower  Seine,  342,  343 ; 
distance  apart  of,  on  Upper  and  Lower 
Seine,  and  Main  below  Frankfort, 
342 ;  dimensions  and  depth  of,  deter- 
mined by  anticipated  size  of  vessels, 
342-343  ;  standard  dimensions  of,  on  ' 
main  waterways  of  France,  343  ;  dimen- 
sions of,  on  Lower  Seine,  and  on  Main 
below  Frankfort,  343 ;  arrangements 
at  Suresnes  Lock  on  Lower  Seine, 
343,  344 ;  methods  of  increasing  ac- 
commodation at,  344 ;  usual  limits  of 
rises  at,  344 
Locks  to  Docks,  460-463 ;  advantages  of, 
compared  with  entrances,  458-459 ; 
leading  to  tidal  basins,  as  in  Port  of 
London,  458-459 ;  parts  and  arrange- 
ments of,  460-461 ;  intermediate  pair 
of  gates  sometimes  provided  in,  460  ; 
large  width  of,  at  some  ports,  and 
standard  width  of,  at  London,  461 ; 
increased  dimensions  of,  at  Barry, 
Hull,  Keyham,  London,  Liverpool, 
and  Havre,  461,  462;  construction  of 
foundations  for,  462  ;  portions  of  new 
lock  at  Havre  founded  with  caissons 
sunk  by  compressed  air,  462 ;  construc- 
tion of  the  various  parts  of,  462-463  ; 
construction  and  working  of  gates 
closing,  463-466,  and  caissons,  466- 
468.  See  also  Dock-Gates 
Loire  Lateral  Ship-canal,  alongside  part 
of  Loire  estuary,  419  ;  length  and 
dimensions  of,  419  ;  closed  by  a  regu- 
lating lock  at  each  end,  419  ;  for 
avoiding  shallow  and  shifting  estuary 
channel,  419 
Loire  Biver,   inundations  of  valley  by 
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torrential  floods  of,  333-334  ;  openings 
in  embankments  for  gentle  escape  of 
high  floods  of,  '334;  expanding  into 
large  sandy  estuary  accessible  towards 
high  tide,  380 ;  shallow  and  shifting 
channel  through  estuary  of,  below 
trained  portion,  381  ;  training  works  in 
estuary  of,  stopped  to  avoid  accretion 
with  loss  of  scour  at  outlet,  384,  385  ; 
connected  with  SaOne  by  Canal  du 
Centre,  392;  ship-canal  formed  along- 
side part  of  estuary  of,  in  place  of 
estuary  channel,  419 

London  Socks,  Albert  and  Victoria  docks 
of,  different  types  of  suitable  forms, 
449  ;  main  and  branch  clocks  at  Til- 
bury, 450,  451;  dredging  needed  in 
Thames  to  render,  always  accessible 
for  large  vessels,  450-451 ;  half-tide 
basins  with  entrance  docks  providfed  at 
several,  458  ;  standard  width  of  largest 
locks  at,  461 ;  dimensions  of  the  largest 
lock  of,  461  ;  sections  of  iron  dock- 
gates  at  Victoria  Dock  of,  464;  iron 
dock-gates  used  in,  464 ;  dimensions 
of  large  graving  docks  at  Tilbury,  468 

London  Low-Level  Tubular  Eailways, 
231-234  ;  general  design  and  construc- 
tion of,  231-232;  routes  of,  opened 
and  in  progress,  232  ;  vibrations  on, 
and  their  cause,  232  ;  shafts  for,  at 
stations  and  in  Thames,  232  ;  two 
single-line  tunnels  adopted  for,  and 
their  objects,  232-233 ;  description  of 
City  and  South  London  Railway,  233- 
234 ;  advantages  of,  234.  See  City 
and  South  London  Railway 

London  Metropolitan  Railway,  228-231 ; 
differences  between,  and  tube  railways, 
228 ;  largely  constructed  by  cut  and 
cover,  228-229 ''  connection  of,  with 
other  lines,  228 ;  depth  of,  below  sur- 
face, 229 ;  worst  gradients  and  curves 
on,  229  ;  typical  sections  of  covered 
way  on,  229 ;  tunnels  on,  229  ;  in  open 
cutting  with  retaining  walls,  229,  230, 
231  ;  sections  showing  underpinning  of 
houses  and  construction  of  covered  way 
for,  under  streets,  230 ;  sections  of  re- 
taining walls  in  shallow  cutting,  and 
with  struts  in  deep  cutting  for,  230 ; 
method  of  construction  of,  under 
streets,  230-231 ;  diversion  of  sewers  in 
constructing,  231  ;  openings  for  venti- 
lation of,  231  ;  electric  traction  estab- 
lished on,  231  ;  cost  of,  231 

London  Outfall  Sewers,  section  of  North- 
ern, 549,  550  ;  Northern,  discharging 
into  reservoir  at  Barking,  549 ;  dis- 
charge   from     five    collecting    sewers 


received  at  Abbey  Mills  by  Northern, 
549-550  ;  description  of  Northern, 
550 ;  instances  formerly  of  discharge  of 
sewage  into  an  estuary,  55^!  diameter 
and  fall  of  Southern,  558 ;  sewage 
pumped  up  from  Southern,  at  Crossness 
into  a  reservoir  for  discharge,  558 ; 
distance  of  outlets  from,  below  London 
Bridge,  559  ;  effect  of  diversion  of 
sewage  by,  on  Thames  near  London, 
and  in  neighbourhood  of  outlets,  559; 
treatment  of  sewage  at  outlets  of,  with 
chemicals,  and  disposal  of  precipitated 
sludge,  559 

Long  Shoots,  for  deposit  of  dredgings, 
52  ;  type  and  description  of,  used  on 
Suez  Canal,  5^-53 !  instances  of  use 
of,  53  ;  for  conveyance  of  dredgings  to 
form  side  banks  in  construction  of 
ship-canals  through  lakes  or  low 
ground,  406 

Look-out  Mountain  Cable  Railway,  294- 
295  ;  description  of,  294-295  ;  method 
of  working,  295  ;  construction,  strength, 
and  arrangement  of  cables  of,  295 

Loops,  and  spirals  on  St.  Gothard  Rail- 
way, 106 ;  on  mountain  section  of 
Canadian  Pacific  Railway,  106;  to- 
gether with  switchbacks  on  Oroya 
Railway,  107,  loS,  and  Anglo- 
Chilian  Nitrate  Railway,  268 

Lower  Ganges  Canal,  fall  of,  432  ;  width, 
depth,  and  discharge  of,  432 ;  Kali 
Nadi  aqueduct  on,  433 ;  lengths  of 
canals  and  distributaries  from,  433 ; 
area  irrigable  by,  433 

Luiz  I.  Bridge,  133-134;  second  metal 
arched  bridge  over  Douro  at  Oporto, 
133  ;  description  and  elevation  of,  134 ; 
cost  of,  134  ;  curved  support  for,  at 
springings,  135  ;  advantage  of  depth 
given  to  arch  of,  at  springings  for 
erection,  136-137 

Lump-Sum  Contract,  33 ;  advantage  of, 
33 ;  based  on  schedule  of  prices,  33  ; 
explanations  respecting,  33 

Lyons  Suburban  Cable  EaUway,  300 ; 
rise,  length,  gradients,  and  gauge  of, 
300 ;  weight  and  speed  of  trains  on, 
300 ;  peculiar  method  of  working, 
300 ;  cost  of,  300 

M 

Maas  Eiver,  long  shoots  for  depositing 
dredgings  used  on,  53  ;  new  outlet  for, 
led  across  beach  by  fascinework  jetties, 
362-363  ;  systematic  regulation  of, 
below  Rotterdam,  376-377 ;  enlarge- 
ment of  channel  seawards,  377,  379  ; 
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deepening  narrowed  jetty  channel  and 
straight  cut  by  dredging,  379 

Madison  Incline,  first  railway  worked 
with  solid  central  rack,  276  ;  gauge, 
length,  and  gradients  of,  276  ;  worked 
by  special  locomotives  with  cog-wheel, 
277  ;  worked  subsequently  by  Baldwin 
locomotives,  277 

Madras  Harbour,  formed  on  open  sea- 
coast,  471  ;  enclosed  by  two  break- 
waters, 473-475  ;  plan  of,  474  ;  width 
and  depth  of  entrance  to,  475  ;  pro- 
gression of  foreshore  on  south  side  of, 
and  erosion  on  north  side,  476,  508 ; 
possible  non-interference  with  drift  by 
open  viaduct  to  outer  harbour  for,  477  ; 
breakwater  sheltering,  formed  with 
sloping  blocks  on  rubble  mound,  483  ; 
overthrow  by  storm  of  outer  arms  of 
superstructure  at,  484 ;  new  super- 
structure at,  protected  by  wave-breaker 
of  blocks,  484 

Main  Eiver,  341  ;  example  of  recent 
canalization,  341  ;  position  of  locks  on, 
341,  342 ;  average  distance  apart  of 
locks  on,  342  ;  dimensions  and  avail- 
able depth  of  locks  on,  343 ;  large 
needle  weirs  on,  341,  350;  drum  weirs 
across  timber  passes  on,  341,  357 

Hanchestei  Ship-Canal,  404,  411,  412, 
414-415;  excavators  used  on,  38  ;  cost 
of  excavating  on,  53 ;  cross  section 
and  dimensions  of,  404  ;  side  slopes 
of,  405  ;  number  of  excavators  and 
other  plant  employed  in  constructing, 
405 ;  travelling  bands  used  on,  for 
removal  of  dredgings,  406 ;  supplied 
with  water  by  Mersey  and  Irwell,  407  ; 
high-level  and  swing  bridges  over,  407- 
408  ;  rising  inland  by  locks,  and  length 
of,  411  ;  longitudinal  section  of,  412  ; 
description  of  locks  and  sluices  on, 
414-415;  tidal  reach  on,  417-418; 
discharge  of  tidal  and  flood-waters 
from,  through  sluices  across  outlet  of 
Weaver,  418;  currents  in  tidal  reach 
of,  418 ;  Bridgewater  Canal  conveyed 
over,  in  a  swing  aqueduct,  418  ;  wide 
enough  for  vessels  to  pass,  418 

Manhattan  Suspension  Bridge,  East 
River,  New  York,  146 

Manitou  and  Pike's  Peak  Eailway,  laid 
with  double  Abt  rack,  283,  284 ; 
gauge,  rise,  and  length  of,  283  ;  worst 
gradients  and  curves  on,  284 ;  cost  of, 
284 

Margate  Sea  Wall,  509,  510;  section  of 
concrete-block,  509;  object  of,  510; 
stepped  face  of,  for  breaking  up  ad- 
vancing and  receding  waves,  510 


Maria  Pia  Bridge,  131,  136;  across 
Douro  at  Oporto,  131 ;  length  3.nd 
description  of  arch  of,  131  ;  arch  of, 
pivoted  at  springings,  135  ;  erection  of 
arch  of,  136-137 

Marie  Canal,  reconstructed  recently  for 
large  traffic,  387  ;  connecting  basins  of 
Volga  and  Neva,  3S8  ;  link  of  water- 
way between  Caspian  and  Baltic,  388; 
tonnage  and  dimensions  of  vessels 
navigating,  38S-389 

Marne  Eiver,  bear-trap  weir  across,  353  ; 
drum  weirs  constructed  across,  for 
canalizing,  357  ;  connected  with 
Ourcq  Canal  by  an  incline,  396 

Marseilles  Canal,  fall  of,  432;  carried 
over  Arc  valley  by  Roquefavour 
aqueduct,  433 ;  drawing  supply  from 
Durance,  433  ;  length  of,  and  tunnels 
on,  433 

Marseilles  Cliff  Eailway,  298-299 ;  steep 
incline,  rise,  and  length  of,  298 ; 
number,  form,  and  size  of  cables 
attached  to  carriages  travelling  on, 
298;  accommodation  and  weight  of 
carriage  on,  298  ;  method  of  working, 
by  means  of  water  counterpoise,  298- 
299  ;  provision  for  maintaining  uniform 
tension  of  all  the  cables  on,  299 

Marseilles  Harbour,  445  ;  port  on  sea- 
coast  protected  by  breakwater,  442, 
445  ;  construction  of  quay  walls  round 
basins  of,  444,  445  ;  arrangement  of 
basins  at,  445  ;  depth  in  front  of  quay 
walls  at,  446  ;  ample  quays  formed  at, 
by  jetties  from  shore,  449  ;  quay  of 
breakwater  at,  formed  on  rubble  mound 
and  sheltered  by  superstructure,  478, 
480,  481 

Marseilles  Transporter  Bridge,  descrip- 
tion of,  323,  324 

Martron  Transporter  Bridge,  324 

Masonry,  stones  used  for,  12-13 ; 
strength  of  stones  used  for,  13  ;  mortar 
used  in  building,  1 8-20 ;  safe  stresses 
on,  28;  used  in  arched  bridges,  125- 
129 ;  conditions  necessary  to  avoid 
tension  in,  129-130;  pressures  on,  in 
reservoir  dams,  529 

Masonry  Bridges,  125-130;  types  of 
small  brickwork  or,  for  railways,  125- 
127 ;  method  of  erecting,  125,  129, 
arrangement  of  courses  in,  on  the 
skew,  127-128;  dimensions  of  Adolph, 
Alma,  Antoinette,  Grosvenor,  London, 
Castelet,  Gour-Noir,  Lavaur,  128, 
129 ;  cost  of  Antoinette,  Castelet, 
Gour-Noir,  Lavaur,  129;  conditions 
of  stability  of,  129-130.  See  also 
AiUoinelte  Bridge  and  Castelet  Bridge 
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Mathematics,  applied  in  surveying  and 
tacheometry,  5,  102-104;  in  ranging 
railway  curves,  5,  10S-109 ;  for  the 
determination  of  stresses  on  bridges,  5, 
arched,  122-125,  129-130,  suspension, 
123-124,  139,  girder,  153-157,  con- 
tinuous girder,  167-169,  172-173;  for 
calculating  the  pressures  on  reservoir 
dams,  5,  525-528  ;  combined  with  ex- 
periments, for  ascertaining  discharges 
of  water  in  open  channels  and  pipes,  5, 
431,  542  ;  required  in  designing  forms 
of  lenses  for  lighthouses,  5,  495,  and 
stability  of  light-ships,  499 

Memphis  Bridge,  175,  179;  continuous- 
girder  and  cantilever  bridge,  174!  in- 
creased in  height  over  piers,  1 74 ; 
elevation  of,  175;  cantilever  spans  of, 
built  out,  177  ;  description  of,  179 

Menai  Suspension  Bridge,  early  use  of 
wrought  iron  in,  24 ;  supported  by 
chains  formed  with  flat  links,  140 ; 
description  of,  140 ;  cost  of,  140 ; 
roadway  and  suspension  rods  of,  injured 
by  gale,  149 

Mersey  Biver,  sand-pump  dredger  used 
on  bar  of,  47  ;  capabilities  of  dredgers 
lowering  bar  of,  48-49 ;  cost  of, 
dredging  on  bar  of,  54 ;  size  of  tidal 
portion  of,  due  to  tide,  361  ;  cause  of 
formation  and  position  of  bar  at  outlet 
ofi  374- ;  extent  of  deepening  bar  chan- 
nel of,  effected  by  dredging,  374  ;  ex- 
panding into  large  sandy  estuary,  380  ; 
causes  of  successful  deepening  of  bar 
channel  of,  3S0;  upper,  supplying 
Manchester  Canal,  407  ;  floating  land- 
ing-stage in,  at  Liverpool  accessible  at 
all  times,  447 

Mersey  Tunnel,  215-218;  length  of, 
215;  minimum  depth  of,  below  river- 
bed, 215,  216;  strata  traversed  by, 
215;  construction  of,  215-217;  longi- 
tudinal and  cross  sections  of,  216; 
gradients  of,  217-218;  kept  dry  by 
drainage  headings  and  pumping  in 
shafts,  2i8;  ventilation  of,  218  ;  length 
of,  with  approach  railways,  and  cost, 
218 

Merwede  Canal,  recently  constructed 
with  good  prospects  of  traffic,  387  ; 
dimensions  and  side  slopes  of,  388 ; 
cross  section  of,  389 ;  connecting  Kiver 
.Merwede  with  Amsterdam,  392 ;  ar- 
rangements and  dimensions  of  locks 
on,  392 

Metal  Arched  Bridges,  J30-137  ;  dimen- 
sions of: — Southwark,  25,  130,  Coal- 
brookdale,  Sunderland,  Victoria,  Pim- 
lico,    130,    St.    Louis,    130-131,    133; 


Garabit,    131,    132,   Griinenthal,   131- 

133,  Maria  Pia,  131,  136,  Niagara 
River,  Salmon  River,  Stony  Creek, 
131,  132,  Washington,  New  York, 
131,  Levensau,  Luiz  L  Miingsten,  133, 

134,  Niagara  Falls  and  Clifton,  134; 
provisions  for  changes  of  temperature 
in,  135  ;  erection  of,  by  building  out, 
135-137 ;  advantages  of,  135.  See 
Sf.  Louis  Bridge,  Garabit  Viaduct, 
Maria  Pia  Bridge,  etc. 

Meteorology,  with  reference  to  the  force 
of  wind  against  bridges,  7,  28,  149-150, 
181;  prevalence  and  force  of  gales, 
and  exposure  of  sites  in  respect  of 
works  on  Iheseacoast,  7,  471-472,  476, 
482,  484 ;  rainfall  and  evaporation  in 
regard  to  the  flow  of  rivers  and  water- 
supply,  7,  29,  327-328,  330,  421-422, 

425.  514.  520-521,  529 

Metropolitan  Railways,  227-245 ;  two 
types  of,  227;  Underground:  two 
systems  of,  228;  London,  228-231; 
low-level  tubular,  under  London,  231- 
235  ;  Paris,  235-236  ;  Glasgow  Dis- 
trict, 236-237.  Overhead :  two  forms 
of,  238  ;  on  brick  viaducts  in  London 
and  Berlin,  238-239 ;  elevated  along 
streets,  in  New  York  and  Brooklyn, 
239-241 ;  Liverpool,  242-244  ;  Berlin, 
244 ;  Overhead  and  Underground,  com- 
pared, 244-245 ;  widening  railways  in 
and  near  large  towns,  245-246.  See 
London  Metropolitan  Railway,  Paris 
Metropolitan  Railway,  Glasgow  Dis' 
trict  Railway,  etc. 

Millstone  G-iit,  used  as  setts  for  street- 
paving,  87 ;  suitable  for  tramway 
tracks,  307 

Mississippi  River,  cutters  and  water-jets 
used  in  dredging  channel  through 
shoals  in,  at  low  stage,  48,  49  ;  com- 
parative trials  of  cutters  and  water-jets 
in  suction  dredging  in,  49 ;  levees  on 
Lower,  to  prevent  inundations,  333 ; 
breaches  in  levees  on,  333  ;  trained  and 
deepened,  338  ;  instance  of  large  tide- 
less  river,  361 ;  plan  showing  delta  of, 
364 ;  advance  of  delta  of,  retarded  by 
depth  in  Gulf  of  Mexico  and  littoral 
current,  364 ;  proportion  of  alluvium  to 
discharge  of,  365  ;  results  of  harrowing 
and  dredging  on  South-west  Pass  bar 
of,  365 ;  reasons  for  selecting  South 
Pass  outlet  of,  for  improvement  instead 
of  South-west  Pass  outlet,  367 ;  rate 
of  advance  of  delta  of,  at  each  outlet, 
367  ;  construction,  length,  and  direc- 
tion of  i^arallel  jetties  extending  out 
from    South    Pass    outlet,   367,    368; 
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depth  attained  over  bar  at  South  Pass 
of,  by  the  scour  concentrated  by  the 
jetties,  368  ;  jetty  channel  at  South  Pass 
of,  narrowed  to  increase  scour,  368  ; 
plan  and  longitudinal  section  of  outlet 
jetty  channel  of,  showing  changes,  368 ; 
decreasing  depth  in  front  of  outlet  of, 
368  ;  re-formation  of  bar  in  front  of 
South  Pass  outlet  of,  retarded  by 
littoral  current  and  depth,  369 

Moerdyk  Bridge,  weight  of  one  span  of, 
163  ;  floating  out  girders  for  erection 
of,  166,  167  ;  depth  of  river  at,  and 
spans  of,  167 

Monklaud  Canal  Incline,  supplementing 
flight  of  locks  at  Blackhill,  396 ; 
length,  gradient,  and  gauge  of,  396 ; 
barges  conveyed  on,  in  counter- 
balancing caissons,  396  ;  saving  in  time 
over  passage  through  flight  of  locks, 
396 

Mono-Eail  Elevated  Railway,  with  Sus- 
pended Cars,  270-271  ;  description  of 
Elberfield  and  Barmen,  270-271  ; 
peculiarities  of  construction,  270-271  ; 
method  of  working,and  accommodation 
of  cars,  271  ;  illustrations  of  frames, 
carrying,  and  cars,  271  ;  distance  apart 
of  stations,  and  speed  on,  271 

Mono-Eail  Railway,  269-270 ;  Lartigue 
system  of,  269-270 ;  arrangement  of 
trestles  for  carrying  rail  of,  269 ;  de- 
scription of  Listowel  and  Eallybunion, 
270  ;  pannier  form  of,  locomotives  and 
carriages  on,  270 ;  system  originally 
introduced  for  horse  tramroad  in 
Algeria,  to  avoid  sand  drifts,  270; 
speed  on  Listowel  and  Ballybunion, 
and  on  electric  experimental,  near 
Brussels,  270 ;  speed  proposed  on 
authorized  Liverpool  and  Manchester 
express,  270 ;  advantages  of,  270 ; 
Mount  Vesuvius  Cable,  295 

Mont  Cenis  Fell  Railway,  275 ;  for 
crossing  Mont  Cenis  pass  during  con- 
struction of  tunnel,  275  ;  description 
of,  greatest  train-load  carried  up,  and 
heaviest  locomotive  employed  on,  275 

Mont  Cenis  Railway,  ruling  gradient  on, 
105  ;  sharpest  curves  on,  106 

Mont  Cenis  Tunnel,  bottom  heading 
driven  at,  196  ;  stages  in  construction 
of,  196,  202,  208,  209  ;  cross  sections 
of  heading  and  enlargements,  and  of 
lining  of,  202  ;  length  of,  207  ;  height 
of,  above  sea-level,  207 ;  depth  of, 
below  surface,  207  ;  maximum  heat  in 
headings  of,  during  construction,  207  ; 
gradients  in,  207  ;  divergence  at  junc- 
tion of  headings  in,  208  ;  dryness  and 


firmness  of  strata  traversed  by,  209  ; 
strata  traversed  by,  210  ;  rates  of  pro- 
gress of  headings  in,  210-211  ;  cost  of, 
211  ;  longest  route  between  Calais  and 
Brindisi  through,  213 
Mont    St.    Salvatore    Cable    Railway, 
295-296  ;  rise  and  varying  gradients  of 
the  two  sections  of,  295  ;   curves  and 
gauge  of,   295  ;   speed  of  trains  con- 
trolled  by   aid   of  double   Abt  rack, 
295  ;  method  of  working  traffic  on,  by 
help  of  drum  driven  by  dynamo-motor, 
295-296 ;     diameter,     strength,      and 
strain    of    cable    on,    296 ;    speed   of 
trains  on,  296 ;  length  and  rise  of,  296 ; 
time  occupied  in  traversing,  293  ;  cost 
of,  296 
Mont  Saleve  Railway,  laid  with  double 
Abt  rack,  and  worked  by  electricity, 
284  ;  length,  rise,  and  gauge  of,  284  ; 
gradients  on,  284 ;  cost  of,  2S4 
Montserrat  Railway,  laid  with  Abt  rack, 
284 ;  length,  gauge,  steepest  gradients, 
and  sharpest  curves  on,  282 
Mormugao  Harbour,  sheltered  by  single 
breakwater    projecting    out   from   the 
coast,   473  ;    breakwater    at,    formed 
with     sloping     blocks     on    a    rubble 
mound,  483  ;  superstructure  of  break- 
water at,  protected  by  wave-breaker  of 
blocks,  484 
Mormugao   Quay  Wall,   444 ;    sections 
of,    444  ;   formed  by  concrete  blocks 
deposited  by  crane   in   sloping   rows, 
444,  445  ;   resembling  superstructures 
of  some  breakwaters  in  construction, 
445-446 
Morris  Canal  Inclines,  crossing  spur  of 
AUeghanies,  395  ;   number,  gradients, 
and  rises  of,  395  ;  size  and  conveyance 
of  barges  on,  weight  drawn  up,  time 
occupied,   and  water  expended,   395  ; 
arrangements  on  Oberland  Canal  in- 
clines similar  to  those  on,  395-396 
Mortar,    18-20 ;     composition    of,     18 ; 
proportions     of    sand     and     lime    or 
cement  in,  18;  manufacture  of,  18-19; 
strength  of,  ig-20;  influence  of  quality 
of   sand   on,    20 ;    importance   of,    in 
structures,  and  precautions  necessary, 
20 ;  value  of  Portland  cement  for,  in 
sea  works,  20 
Motors  for  Tramways,  313-314;  fireless 
locomotives,  their  merits  and  defects, 
313-314 ;      compressed-air,      arrange- 
ments, disadvantages,  cleanliness,  314; 
gas  and  oil  engines,  their  advantages 
and  defects,  314  ;  cost  of  compressed 
air  and  gas,  in  Paris,  319 
Mountain  Railways,  274-288  ;  definition 
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proposed  for,  274;  instances  of  steepest 
gradients  surmounted  with  locomotive 
by  adhesion,  274-275 ;  systems  for 
surmounting  steep  inclines  on,  275 ; 
central-rail  Fell  system  for,  275-276; 
ladder  or  Riggenbach  rack  for,  276- 
279 ;  double  side-rack  or  Locker  system 
for,  279-2S0;  Telfener  rack  for,  280- 
281  ;  Strub  rack  for,  281-282  ;  Abt 
rack  for,  2S2-284;  racks  combined 
with  adhesion  for  extension  of  railways 
in  mountainous  districts,  284-287  ; 
relative  advantages  of  different  systems 
for  surmounting  inclines  on,  287-288  ; 
value  of  traction  partly  by  rack  and  by 
adhesion  for,  through  rugged  districts, 
288  ;  cable  traction  for,  292-296.  See 
also  Cable  Railways 

Moontaiu  Eailways  described  or  referred 
to  :  Aix-les-Bains  and  Revard,  284 ; 
Arth-Rigi,  27S,  279 ;  Bernese  Ober- 
land,  285-287  ;  Briinig,  285-2S8  ; 
Cantagallo  incline,  275 ;  Chamonix, 
288 ;  Drachenfels,  278,  279 ;  Eisenerz- 
Vordernberg,  285-286;  Generoso,  282- 
283 ;  Glion-Naye,  283  ;  Gornergrat, 
284;  Hartz,  285-287;  Jungfrau,  281- 
282;  Madison  incline,  276-277; 
Manitou  and  Pike's  Peak,  283  ;  Mont 
Cenis  Fell,  275 ;  Mont  Saleve,  284 ; 
Montserrat,  284  ;  Mount  AVashington, 
276,  277  ;  Pilatus,  279-280;  Rimutaka 
inclme,  276  ;  Rothorn,  282  -  283  ; 
Rudesheim-Niederwald,  278,  279;  St. 
EUero-Saltino,  2S0-281 ;  Salzburg- 
Gaisberg,  278,  279 ;  Schafberg,  284 ; 
Schynige- Platte,  278,279;  Snowdon, 
284;  Transandine,  285-287 ;  Trincheras 
incline,  284,  285 ;  Usui,  284-285  ;  Visp- 
Zermatt,  285-288  ;  Vitznau-Rigi,  277  ; 
278-279;  Wengern-Alp,  278,  279.  See 
Aix-les-Bai?is  and  Rtvard  Railway^ 
Arth-Rigi  Railway,  Bernese  Oberland 
Railway,  etc.,  and  also  Cable  Railways 
described 

Mount  Vesuvius  Cable  Railway,  295 ; 
rise  and  gradients  of,  295  ;  laid  with 
single  rail,  295 ;  method  of  working, 
295  ;  time  of  transit  on,  295 

Mount  Washington  Railway,  first  tourist 
mountain  line,  276,  277  ;  length,  rise, 
and  worst  gradients  and  curves  of,  277  ; 
description  of  ladder-rack  on,  277 ; 
speed  of  trains  ascending,  277 

Movable  Bridges,  181-187 ;  different 
types  of,  181  ;  swing,  181-184,  242, 
243,407-408;  traversing,  184;  bascule, 
184-186,  242,  243 ;  lift,  186-187 ; 
floating,  187  ;  caissons  serving  as,  467 

Movable  Bridges  described  :  Brest,  181, 


182  ;  Chicago,  187  ;  Cleveland,  187  ; 
Halsted  Street,   186-187;  Hawarden, 

183  ;  Howrah,  187 ;  Millwall  Docks 
Passage,  184;  New  London,  182-183; 
Stanley  Dock  Entrance,  239,  240; 
Tower,  184-186 

Movable  Weirs,  348-359  ;  definition  and 
classification  of,  348 ;  navigable  passes 
at,  348-349  ;  frame,  closed  by  needles, 
349-350.  sliding  panels,  350-35I. 
rolling-up  curtains,  350,  351;  sus- 
pended frame,  from  overhead  bridge, 
351-353;  shutter,  bear-trap,  353-355, 
with  trestle  and  prop,  354,  355-356; 
drum,  356-358,  value  of,  358 ;  relative 
advantages  of  the   different   types  of, 

358-359 
Moving   Load,   definition  of,   27,    121  ; 
estimates   of,   27,    121  ;   on   Brooklyn 
Bridge,    146 ;  on  Forth  Bridge,   i8i ; 
canal  aqueducts  free  from,  121,  388 


N 


Naens  Tunnel,  constructed  by  aid  of  iron 
frames,  199,  205 

Nantes  Transporter  Bridge,  324 

Narrow  Gauge  for  Railways,  in  England, 
Ireland,  the  Continent,  India,  Soutli 
Australia,  New  Zealand,  248  ;  objects 
and  advantages  of,  249 ;  admitting  of 
the  adoption  of  sharper  curves,  249 ; 
influence  of,  on  cost  of  Indian  railways, 
249,  267  ;  effect  of,  on  cost  of  railways, 
264,  267 ;  varieties  of,  on  light  rail- 
ways, 265  ;  need  for  greater  uniformity 
in,  265  ;  advantages  of,  for  light  rail- 
ways, 265  ;  of  Anglo-Chilian  Nitrate, 
Barnstaple  and  Lynton,  Caen,  Dives, 
and  Luc-sur-mer,  Clogher  Valley, 
Corris,  Pithiviers-Toury,  Talyllyn, 
Torrington,  and  Marland,  269  ;  rail- 
ways of  the  United  Kingdom  of  various 
gauges,  with  their  respective  lengths, 
269;  of  Belgian  light  railways,  271; 
lengths  of  metre  and  other,  railways  of 
India  opened  and  in  progress,  and  total 
lengths,  272-273 

Nasmyth's  Pile-Driver,  56-57;  descrip- 
tion of,  56 ;  section  of,  56 ;  efficiency 
of,  in  sand,  56-57 

Nervion  Outlet  Harbour,  377  ;  for  shelter- 
ing mouth  of  Nervion  from  storms  and 
drift,  and  facilitating  access  to  Bilbao, 
377,  379-380,  451;  plan  of,  and  section 
of  western  breakwater,  377 ;  lower 
blocks  of  superstructure  of  western 
breakwater  at,  floated  out  in  caissons, 
486  ;    Titans    used     in    constructing, 
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worked  by  electricity,  487 ;  stability 
of  large  blocks  forming  base  of  super- 
structure at,  489 ;  superstructure 
founded  at  low  water  unsuited  for 
exposure  of  western  breakwater  at, 
489 

Nervion  Eiver,  377  ;  transporter  bridge 
for  crossing,  near  mouth,  323  ;  regula- 
tion of,  below  Bilbao,  376,  377 ;  plan 
and  longtitudinal  section  of  regulated, 
377  ;  enlargement  of  tidal  channel  of, 
seawards,  377,  379 ;  jetties  guiding 
outlet  of,  across  beach,  377,  379 ; 
breakwaters  sheltering  access  to,  and 
protecting  mouth  of,  from  drift,  377, 
379-380,  45 1 

Neutfosse  Canal,  flight  of  locks  at 
Fontineltes  on,  394 ;  description  of 
lift  at  Fontineties  on,  to  relieve  flight 
of  locks,  398-399  ;  large  coal  traffic 
along,  for  Paris,  398.  See  Fontinettes 
Lift 

Neva  River,  sediment  brought  down  by, 
deposited  in  Lake  Ladoga,  329 

Newcastle-on-Tyne,  new  bridge,  uSfe  of 
cable-way  at,  40 

Newhaven  Breakwater,  480 ;  single 
curving,  sheltering  harbour  from  most 
exposed  quarter,  473  ;  section  of,  480  ; 
constructed  up  to  low  water  with  con- 
crete bags  and  concrete-in-mass  above, 

485 

New  London  Swing  Bridge,  182  ;  eleva- 
tion of,  182  ;  symmetrical  across  two 
equal  openings,  182  ;  width  of  opening 
spans  crossed  by,  182  ;  time  occupied 
in  opening,  182-183;  perfect  balance 
of,  183 

Newport  Docks,  instance  of  tidal  port, 
451  ;  ample  depth  of  approach  to,  at 
high  tide,  451 

Newport  Transporter  Bridge,  descrip- 
tion of,  324 

New  South  Wales  Railways,  gauges  of 
standard  and  light,  24S  ;  cost  of,  267  ; 
cost  of,  reduced  by  economy  of  light 
narrow-gauge  lines,  267 

New  York  Elevated  Railway,  239-242 ; 
length  of,  239-240 ;  types  of  iron 
viaducts  carrying,  with  cross  sections, 
239-240 ;  worst  gradients  and  curves 
on,  241  ;  cost  of,  241 

New  York  Qnay  Walls,  founded  in  silt 
alongside  Hudson  River,  443 ;  con- 
struction of,  443-444  ;  cost  of,  444 

New  York  Rapid  Transit  Subway, 
description  of,  237 

New  Zealand  Railways,  gauges  of  stan- 
dard and  light,  248 ;  cost  of,  248 ; 
cost  of,  reduced  by  economy  of  light 


narrow-gauge  lines,  267  ;  description 
of  working  with  central  rail  on  Rimu- 
taka  incline  of  Wellington  and  Feather- 
stori  Railway,  276 

Niagara  Cantilever  Bridge,  175,  178  ; 
instance  of  balanced  cantilever,  173; 
depth  o{,  increased  downwards  over 
piers,  1 74 ;  form  of,  advantageous  for 
erection,  177  !  description  of,  175,  178 

Niagara  Falls  and  Clifton  Bridge,  1 34 ; 
exceptional  arched  span  of,  134  ;  eleva- 
tion of,  134;  particulars  of,  134; 
erection  of,  136,  137 

Niagara  Falls  Suspension  Bridge,  span 
of,  142  ;  strengthened  and  stiffened  by 
auxiliary  cables,  142 ;  roadway  of, 
carried  away  by  tornado,  149 ;  road- 
way of,  rebuilt  and  strengthened  by 
steel  trusses,  149 ;  replaced  eventually 
by  steel  arch,  134,  151 

Niagara  River  Bridge,  132 ;  elevation 
oF,  132;  in  place  of  old  suspension 
bridge,  133 ;  height  above  river, 
dimensions,  and  cost  of,  133  ;  arch  of, 
resting  on  curved  support  at  springings, 
135  ;  built  out  over  Niagara  Rapids, 
137  ;  advantages  of,  over  old  suspen- 
sion bridge,  151 

Niagara  Suspension  Bridge,  replaced  by 
steel  arch,  133,  150;  span  and  cost  of, 
140 ;  number,  formation,  and  dip  of 
cables  supporting,  140  ;  strengthened 
by  auxiliary  cables,  142,  143,  146 ; 
early  example  of  railway  and  road 
bridge  of  large  span,  150 

Nicaragua  Canal,  (designed  to  rise  up 
each  slope  by  locks  to  its  summit  level 
in  Lake  Nicaragua,  411 

Niemen  River,  plan  showing  dykes  on 
for  regulation,  337 ;  regulated  by 
dykes  through  Prussia,  338 

Nile  Barrages,  length  of,  across  Rosetta 
and  Damietta  branches,  436 ;  number 
and  width  of  oi^enings;  in,  436  ;  con- 
solidation and  extension  of  floors  of, 
436 ;  openings  in,  closed  by  lifting 
gates  sliding  on  free  rollers,  436 ; 
depth  of  water  held  up  by,  437  ; 
Asyut  Barrage,  description  and  dimen- 
sions of,  437  ;  Esneh  Barrage,  descrip- 
tion and  dimensions  of,  437 ;  Zifta 
Barrage,  description  of,  437  ;  cast-iron 
piles  in,  437 

Nile  River,  area  of  basin  of,  327  ;  regular 
rise  and  fall  of,  at  Cairo,  330 ;  value 
of  alluvium  brought  down  by  floods  of, 
to  Egypt,  330,  429 ;  description  of 
dam  with  sluices  across,  at  Assuan, 
424,  425  ;  volume  of  water  from, 
stored  up  by  dam,  425  ;    flow  of,  re- 
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quired  at  low  stage  for  summer  irriga- 
tion in  Upper  Egypt,  425-426 ;  rise 
and  fall  of,  at  Assuan,  426;  diagram 
of  discharges  of,  at  Assuan  in  minimum 
year,  426 ;  reduction  in  storage  for 
supplementing  flow  of,  at  low  stage  by 
lowering  proposed  height  of  Assuan 
dam,  426-427  ;  White  Nile  unsuitable 
channel  for  conveyance  of  supplemental 
supply  from  Equatorial  Lakes,  427 ; 
ample  supply  available  by  storage  in 
LakeDembea,  427  ;  excellent  channel 
afforded  by  Blue  Nile  for  conveyance 
of  supply  from  Lake  Dembea,  427  ; 
range  and  importance  of  flood  rise  of, 
in  Upper  Egypt,  429 ;  barrages  across 
head  of  delta  of,  436 
Norwegian  and  Swedish  Bailways, 
gauge  of,  248  ;  low  cost  of,  266 ; 
length  and  cost  of  State  railways  of 
Sweden,  267  ;  length,  gauges,  and 
cost  of  light  railways  of  Sweden,  267 


O 


Obi  River,  area  of  basin  of,  327  ;  con- 
nected with  river  Yenesei  by  a  short 
canal,  387  ;  length  of  continuous 
waterway  formed  by  junction  of,  with 
river  Yenesei,  387 

Ocean  Steamships,  dimensions  of,  461  ; 
longer  steamships  under  construction, 
461 

Oder  Eiver,  alluvium  brought  down  by, 
deposited  in  lakes,  363  ;  tideless  outlet 
of,  deepened  by  scour  between  jetties 
and  dredging,  363 

Ohio  Eiver,  prediction  of  floods  of, 
established  on,  331  ;  bear-trap  across 
drift  pass  on,  354  ;  shutter  weir  across, 
at  Davis  Island,  355-356 

Orissa  Canals,  length  of  weir  at  head  of, 
across  the  Mahanadi,  436  ;  weir  for, 
similar  in  construction  to  Sone  weir, 
436 ;  height  above  low  stage  to  which 
the  river  is  held  up  by  the  weir  with 
shutters  on  top  for  supplying,  436 ;  dis- 
charge of,  and  area  of  Mahanadi  delta 
irrigated  by,  437 

Oroya  Railway,  ruling  gradient  of,  on 
slopes  of  Andes,  105,  274 ;  sharpest 
curves  on,  107  ;  sloops  and  switchbacks 
on,  107,  108 ;  elevation  surmounted 
by,  274-275 

Osage  Eiver,  limber  drum  weir  across, 
described,  357-358  ;  method  of  working 
weir  on,  35S  ;  estimated  cost  of  weir 
on,  358 

Ostend    Harbour,    sand-pump    dredgers 


employed  at,  49 ;  developed  in  tidal 
creek,  and  access  to,  deepened  by 
jetties  and  dredging,  442,  451 

Ostend  Sea  Banks,  509-5 10 ;  beach  in 
front  of,  protected  by  groynes,  509  ; 
cross  sections  of  509  ;  construction  of, 
509-510;  serving  to  protect  prome- 
nade, 510 

Ouchy-iausanne  Cable  Bailway,  301 ; 
object  of,  300 ;  length,  rise,  gradient, 
andgauge  of,  301 ;  method  of  working, 
by  aid  of  water-power,  301 ;  time  of 
transit  on,  301 

Outfall  Sewers,  549-553 ;  object  and 
large  size  of,  549 ;  cross  section  of 
London  Northern,  549,  550;  London 
Northern  collecting  sewage  from  three 
lines  of  sewers,  549-550 ;  description 
of  London  Northern,  550;  section  of 
Clichy  within  Paris,  550;  fall  of 
Clichy,  550;  discharge  of  three  large 
Paris,  collected  by  Clichy,  550-551  ; 
Paris  sewage  conveyed  by  Clichy,  for 
irrigating  land,  551 ;  description  of 
Clichy,  beyond  Paris,  551-553  ;  plan, 
and  longtitudinal  and  cross  sections  of 
Clichy,  outside  Paris,  552  ;  diameter 
and  fall  of  London  Southern,  558; 
Torquay,  carried  to  sea  beyond  Tor- 
bay,  558 ;  Brighton,  formerly  dis- 
charging direct  into  the  sea,  diverted  to 
Rottingdean,  559 

Outlets  from  Eeservoirs,  530-531  ;  ob- 
jections to  putting,  under  earthen  dam, 
530-531 ;  valve  tower  placed  in  reser- 
voir at  inner  end  of  culvert  forming, 
531  ;  for  water-supply,  carried  beyond 
earthen  dam,  53'  i  carried  sometimes 
through  masonry  dams,  531 ;  best 
course  for,  round  side  of  valley,  53'  ; 
positions  of,  at  Thirlmere  away  from 
dam,  531 

Outlets  of  Elvers,  liable  to  be  obstructed 
by  a  bar,  360 ;  instances  of,  diverted 
by  drift,  361,  362  ;  fixing  and  deepen- 
ing of,  by  jetties,  361,  362,  379 ; 
regulation  of,  by  jetties,  362,  363 ; 
instances  of  tideless,  improved  by 
jetties  and  dredging,  363;  deltaic, 
obstructed  by  sediment  forming  bars, 
363  ;  advance  of  delta  at,  in  tideless 
seas,  363-364  ;  dredging  and  harrow- 
ing at  deltaic,  365  ;  bars  in  front  of 
deltaic,  scoured  by  prolongation  of 
channel  by  jetties,  365-368  ;  value  of 
jetty  system  at  tideless  deltaic,  368- 
369  ;  protection  of  tidal,  by  break- 
waters, 379-380 

Overhead  Railways,  238-245 ;  on  brick 
viaducts  into  London,  238-239 ;  Berlin 
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Melropolitan  in  brick  viaduct,  239 ; 
on  iron  viaduct  along  streets  in  New 
York  and  Brooklyn,  239-242,  Liver- 
pool, 242-244,  Berlin  electric,  244 ; 
compared  with  underground  railways, 
244-245 
Overhead  Wires  for  Electric  Tramways, 
315-316;   method   of  working   with, 

315  ;  advantages  of  system  with-,  315, 

316  ;  arrangement  for  support  of,  315, 
316 ;  provisions  necessary  in  using 
rails  for  return  current  with,  315  ; 
objections  to,  in  crowded  streets,  316  ; 
cost  of  traction  by,  319,  320 


Panama  Canal,  405,  411,-412,  416  ;  ex- 
cavators used  on,  38-39  ;  long  shoots 
used  on,  for  deposit  of  dredgings,  53, 

406  ;  cross  section  and  dimensions  of, 
404,  405  ;  arrangements  for  excavation 
of  Culebra  cutting  on,  405  ;  supply  of 
water  for,  to  be  obtained  from  rivers, 

407  ;  longitudinal  section  of,  with 
locks,  411  ;  length  of,  and  importance 
of,  in  providing  maritime  wateiTvay 
across  the  isthmus,  411-412;  great 
difificulties  in  way  of  construction  of, 
at  sea-level,  416  ;  construction  of, 
greatly  facilitated  by  adoption  of  locks, 
416  ;  firm  rock  reached  in  Culebra 
cutting,  rendering  lower  summit-level 
feasible  for,  416  ;  possible  alteration 
of  shipping  routes,  412 

Paris  Metropolitan  Railway,  235-236 ; 
circular  and  cross  lines  for,  under 
boulevards  and  s.treets,  235  ;  cross 
section  of  covered  way  for  first  portion 
of,  235  ;  general  description  of,  and 
lengths  of,  underground,  in  cutting, 
and  on  iron  viaduct,  235  ;  gradients 
and  sharpest  curves  on,  236  ;  number 
and  distance  apart  of  stations  on,  236  ; 
subterranean  quarries  under,  236 

Parliamentary  Plans  and  Sections,  30- 
31  ;  objects  of,  30-31  ;  description  of, 
31  ;  allowable  deviations  from,  31 

Paving  for  Tramway  Tracks,  307-308  ; 
with  stone  sells,  307  ;  with  rough  vitri- 
fied bricks,  307  ;  wood,  307  ;  asphalt, 
307-30S  ;  objections  to  macadam  for, 
and  condiiions  dictating  use  of,  308 

Paving  of  Streets,  86-95  ;  different  forms 
of  86  ;  stone,  86-89  ;  wood,  89-91  ; 
brick,  91-92  ;  asphalt,  92-94  ;  relative 
merits  and  examples  of  use  of  various 
kinds  of,  94-95 

Payments  for  Works  in  Progress,  pro- 


vided for  in   contract,  34 ;   retentions 
from,  for  maintenance,  34 
Pecos   Viaduct,    of  steel,    across   Pecos 

River,  dimensions  of,  189,  190 
Pedro    Miguel    Locks,    Panama  Canal, 

dimensions  of,  412 
Perennial  Irrigation   Canals,  430-438 ; 
drawing  constant  supply  from  rivers, 
430-431  ;   two   kinds   of,    upper    and 
deltaic,  431  ;  branching  off  into  dis- 
tributing channels,  431  ;  cross  section 
and  fall  of,  adjusted  to  required  dis- 
charge   and    velocity   of    flow,   431  ; 
formula  for  calculating  discharge  of,  43 1 
Upper,    432-435  ;    works    for,    432  ; 
examples   of  fall,    dimensions,    and 
discharge  of  several,  inlndia  and  the 
United    States,    432 ;    instances   of 
masonry  aqueducts  carrying,  across 
valleys,  432-433  ;   siphons  for  con- 
veying, down  dips  of  valleys,  433  ; 
wooden  ilumes  on   trestles  used  in 
United   States  for   carrying,  across 
valleys,   433 ;    carried    occasionally 
in  tunnel  through  rugged  country, 
433  ;  lengths  of  canals  and  channels 
for  distributing  supply  of,  and  area, 
irrigated  by  some  large,  433  ;  con- 
struction of  diversion  weirs  at  head 
of,  433-435  ;    sluices    at    head    of, 
for  regulating  supply,  435  ;    differ- 
ences  in   works   for,  in   upper  and 
lower  parts  of  rivers,  435 
Deltaic,  435-438 ;    arrangements   for, 
with  weir  across  head  of  delta,  435- 
437  ;  difficulties  involved  from  silting 
in,  and  loss  of    silt   on  land,  437  ; 
instances  of  discharges  of,  and  areas 
irrigated  |by  some,   437  ;    drainage 
needed  for  land  irrigated  by,  437  ; 
objections  to  irrigation  of  deltas  by, 
437-438.    See  also  Irrigation  Canals 
rejferred  to 
Periyar  Reservoir  Bam,  423-424 ;  con- 
struction, height  of,  and  head  of  water 
retained  by,   423,  424 ;    for  diverting 
and  storing  flow  of  Periyar  for  irriga- 
tion, 423  ;  area  of  reservoir  formed  by, 
and  volume  stored  up,  423  ;  method  of 
discharging  flow  diverted  by,  423-424  ; 
waste   weir    placed    away    from,    for 
escape  of  surplus  flow,  424 
Permanent  Way,  247-257  ;  definition  of, 
247  ;  gauges  used  for,  248-249  ;  narrow 
gauges  for,   249  ;   ballast,  250  ;  wood 
sleepers,- 250-252  ;   cast-iron  sleepers, 
252  ;  wrought-iron  and  steel  sleepers, 
252-254  ;    rails,  254-256  ;  fastenings, 
for  rails,  256-258  ;  connection  of  rails, 
257  ;  laying  rails  on  curves,  257-258 
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Permeable  Strata,  influence  on  flow  of 
rivers  and  evaporation,  328  ;  springs 
derived  from,  overlying  impermeable 
strata,  514-515  ;  water  obtained  from 
wells  sunk  into,  515 

Peterhead  Breakwater,  single,  frcm 
sliore  stretching  in  front  of  bay,  473  ; 
length  of  upright-wall  shore  portion 
of,  482 ;  depth  of  foundation  of 
superstructure  of  outer  portion  of,  on 
rubble  mound,  482,  488 ;  overhang 
and  lifting  power  of  Titan  used  in  con- 
struction of,  487,  4SS 

Physics,  in  regard  to  the  expansion  and 
contraction  of  metal  structures,  5, 
arches,  135,  suspension  chains,  149, 
girders,  157,  cantilevers,  179,  181, 
rails,  257  ;  in  respect  to  the  heat  in 
tunnels  under  high  mountains,  5;  207, 
212  :  in  relation  to  compressed  air,  5, 
in  foundations,  74~78)  i"  driving  the 
headings  of  tunnels,  211,  in  sub- 
aqueous tunnelling,  221-223  ;  applied 
in  foundations  in  running  sand  by  con- 
gelation, 5,  63  ;  importance  of,  for  the 
illumination  of  lighthouses  and  sonorous 
signals,  S,  494-496 

Piers  of  Bridges,  66-74,  76-80  ;  founda- 
tions for,  within  cofferdams,  66,  by 
wells,  67,  screw  piles,  68,  disc  piles 
68,  69,  cylinders,  68-71,  caissons, 
71-74,  by  aid  of  compressed  air,  74, 
76-78  ;  various  forms  of  the  upper  part 
of,  7S  ;  influence  of  foundations  of,  on 
design  of  bridges,  78-79  ;  provision  for 
navigable  channel  between,  79  ;  loads 
imposed  on  foundations  of,  80.  See 
also  Bridge-Pier  Fotmdalioiis 

Pilatus  Eailway,  279-2S0 ;  laid  with 
double  side-rack,  279 ;  steepness  of 
gradient  on,  279  ;  racks  acting  like 
central  rail  on,  279 ;  description  of, 
279-280 ;  provisions  for  safety  of 
trains  on,  280  ;  cost  of,  280  ;  vibrations 
resulting  from  steepness  of,  280 

Pile-driving,  54-58  ;  with  ordinary  pile- 
engine,  54-55  ;  with  Nasmyth's  pile- 
driver,  and  its  advantages  in  sand,  56- 
57  ;  with  steam  pile-drivers,  using  the 
cylinder  as  the  ram,  57  ;  with  gun- 
powder pile-driver,  57 ;  by  aid  of 
water-jet,  57-58 

Pile-Engine,  for  ordinary  pile-driving, 
54  ;  elevation  of,  55 

Piles,  forms  of,  54 ;  strengthened  by 
shoe  at  bottom  and  ring  at  top,  54  ; 
adhesion  of,  in  silt  and  sand,  58  ;  used 
for  river  quay=^,  443.  See  also  Bearing 
Piles  and  Sheet-Piling 

Pin  connected    Girders,    for    Cincinnati 


Southern  Railway  Bridge,  l6o,  162  ; 
description  of  Covington  and  Cincin- 
nati, 160,  164  ;  particulars  of  Hawkes- 
bury,  164-165 

Pithiviers-Toury  Hallway,  length, gauge, 
and  weight  of  rails  of,  268  ;  laid  along- 
side high-road,  268  ;  cost  of,  268 

Pittsburg  Point  Suspension  Bridge,  141  ; 
carrying  tramways,  140,  149  ;  elevation 
of,  141  ;  supported  by  stiffened  chains, 
14S  ;  description  of,  148-149  ;  rigidity 
of,  149  ;  length  and  cost  of,  149 ; 
modifisd   form   of  suspension  bridge, 
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Plymouth  Breakwater,  bay  sheltered  by 
detached,  473  ;  plan  of  harbour  formed 
by,  474  ;  formed  by  rubble  mound, 
478  ;  flat  sea  slope  of  exposed,  479, 
480 

Pola,  floating  dock  at,  lifting  capacity, 
470 

Portland  Cement,  16-18 ;  composition, 
of,  16;  manufacture  of,  16-17;  im- 
portance of  specific  gravity  and  fineness 
of,  17;  tensile  strength  of,  17;  tests 
for  durability  of,  17-1S  ;  proportions 
of  sand  mixed  with,  in  making  mortar, 
18  ;  comparative  strengths  of  mortars 
made  with  different  proportions  of,  19- 
20 ;  importance  of,  for  mortar,  zo  ; 
proportions  of  concrete  made  with, 
21-22;  concrete-in-mass  made  with, 
deposited  under  water,  23,  24 

Portland  Harbour,  widths  of  entrances 
left  by  new  enclosing  breakwaters  at, 
478  ;  outer  and  new  breakwaters  of, 
formed  with  rubble  mound,  478,  488  ; 
superstructure  of  inner  breakwater  of, 
protected  by  rubble  mound,  481  ;  quay 
of  inner  breakwater  at,  formed  on 
rubble  mound  and  protected  by  super- 
structure, 481  ;  staging  used  for 
depositing  mound  and  erecting  super- 
structure of  inner  breakwater  at,  486 

Port  Said  Harbour,  409,  416 ;  pro- 
portions of  concrete  blocks  for  break- 
waters at,  21  ;  for  protection  and 
maintenance  of  approach  channel  to 
Suez  Canal,  409,  410,  416  ;  accumula- 
tion of  drift  on  western  side  of,  and 
erosion  on  eastern  side,  409,  416,  475- 
476,  508  ;  advance  of  foreshore  and 
shoaling  in  channel  alongside  western 
breakwater  at,  checked  by  dredging, 
416,  476  ;  concrete  blocks  used  for 
breakwater  sheltering,  in  absence  of 
stone,  479 

Poses  Weir,  352  ;  frame  weir  suspended 
from  footbridge,  352  ;  section  of,  with 
pier,   352;   construction  and  working 
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of,  352-353 ;  time  occupied  in  raising 
and  lowering  the  frames  of,  353 ; 
worked  and  lighted  by  electricity,  353 

PoughkeepslB  Bridge,  175,  178-179 : 
piers  of,  founded  on  cribwork  filled 
with  concrete,  67  ;  constructed  with 
continuous  girders  and  balanced  canti- 
levers, 174,  175;  elevation  of,  175; 
cantilever  spans  of,  erected  by  building 
out,  177;  description  of,  178-179 

Prediction  of  Floods  on  Elvers,  data  and 
observations  needed  for,  330  ;  instances 
of  adoption  of  system  of,  330-331 

Protection  of  Coasts,  506-510;  different 
modes  of,  506  ;  objects  of  groynes  for, 
506 ;  description  of  groynes  for,  between 
Lancing  and  Shoreham,  506-507,  at 
Blankenberghe,  507-508 ;  effect  of 
breakwaters  at  Madras  and  Port  Said 
on  foreshore,  508 ;  denudation  of  beach 
at  Dymchurch  owing  to  arrest  of  drift 
by  Dungeness,  508 ;  raising  of  beach 
at  Dymchurch  by  groynes,  508 ;  causes 
affecting  efficiency  of  groynes  for,  508- 
509 ;  sections  of  sea  banks  and  walls 
for,  509 ;  pitched  sea  banks  at  Ostend 
for,  509-510;  different  types  of  sea 
walls  for,  at  Hove,  Margate,  and  Scar- 
borough, 509,  510;  relative  merits  of 
straight,  stepped,  and  curved  batters 
for  sea  walls  for,  510 

Pnriflcation  of  Sewage,  by  settlement 
and  precipitation  of  sludge,  558 ;  at 
London  outfalls  by  precipitation  by 
chemicals  before  discharging  effluent 
into  Thames,  559 ;  by  irrigation  on 
land,  559-561,  567 ;  by  clarifying 
effluent  by  chemical  precipitation,  561- 
562 ;  by  electrolysis,  562-563 ;  by 
separating  sludge  by  settlement  and 
precipitation  in  tanks,  from  effluent, 
563-565 ;  by  promoting  action  of 
bacteria  in  septic  tanks  or  by  upward 
filtration,  566-567  ;  prospects  of  bac- 
terial process  for,  568 

Ptirification  of  Water,  338-342;  im- 
purities found  in  water,  538 ;  necessity 
for,  from  rivers,  539 ;  leaping  weirs  for 
excluding  turbid  flood-waters  from 
aqueducts,  539;  by  subsidence  in 
settling  reservoirs  or  tanks,  539  ;  from 
floating  matters  by  strainers  at  intake, 
539;  from  finer  particles  by  filtration, 
539-540  ;  by  introducing  iron  into  the 
filtering  medium,  540;  by  passing 
iron  borings  through  the  \\ater,  540  ; 
reaction  produced  in  the  water  by  iron, 
541  ;  causes  of,  from  organic  matter  by 
contact  with  iron,  541  ;  from  hardness 
by   lime   water,    541 ;    causes   of    the 


variation  of  the  impurities  in  water, 
542 


Quays,  alongside  rivers,  as  at  Glasgow, 
Antwerp,  and  Rouen,  442 ;  ample 
depth  in  front  of,  at  Antwerp,  Dublin, 
Rouen,  and  Southampton,  446-447  ; 
arrangement  of,  at  Southampton, 
447 ;  accessibility  and  exposure  of,  on 
rivers,  447-448 ;  on  superstructures 
and  upright-wall  breakwaters,  478, 
480,  481,  486 

Quay  Walls,  founded  on  wells,  65;  at 
Plantation  Quay  on  the  Clyde,  67, 
443;  founded  in  the  Scheldt  at  Antwerp 
on  caissons  by  aid  of  compressed  air, 
75-76, 442-443 ;  founded  on  piles,  rest- 
ing on  chalk  at  Rouen,  and  embedded 
in  rubble  alongside  Hudson  River  at 
New  York,  443 ;  cost  of,  at  Rouen,  443, 
New  York,  444 ;  alongside  Liffey  at 
Dublin,  founded  on  large  blocks  de- 
posited by  floating  derrick,  444;  along- 
side Tagus  at  Lisbon  founded  on  piers 
supporting  girders  spanning  intervals 
above,  444 ;  alongside  Garonne  at 
Bordeaux  on  piers  connected  by  arches 
above,  444 ;  piers  of,  founded  on 
caissons  by  aid  of  compressed  air,  444- 
445  ;  formed  of  concrete  blocks  round 
basins  at  Marseilles  and  Trieste,  444, 
445  ;  of  masonry  founded  on  rocky 
bottom  at  Marseilles  by.  aid  of  com- 
pressed air,  445  ;  formed  of  concrete 
blocks  laid  by  crane  in  sloping  rows  in 
Mormugao  Harbour,  444,  445-446 ; 
of    interlocked    concrete     blockwork, 

456 
Queheo  Bridge,  steel  cantilever,  dimen- 
sions of,  failure,  iSr 
Queensland,  strength  of  timber  from,  1 1 
Queensland   Eailways,  gauge  of,   248 ; 
cost  of,  267  ;  cost  of,  reduced  by  narrow 
gauge  adopted  for,  267 


R 


Eack  Eailways,  276-288  ;  for  surmount- 
ing sleep  inclines,  275  ;  with  ladder 
or  Riggenbach  rack,  276-278  ;  with 
double  side-rack,  279-280;  with  Tel- 
fener  rack,  280-281  ;  with  Strub  rack, 
281-282;  with  Abt  rack,  282-284; 
to  connect  ordinary  railways  by  a  steep 
incline,    284-286 ;      combined     with 
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traction  by  adhesion  for  extension  of 
railways  to  rugged  districts,  286-288  ; 
advantas:es  of,  302 

Rails  for  Eailways,  254-257 ;  different 
forms  of,  254 ;  form  and  object  of 
double-headed,  254,  255-256  ;  bridge, 
with  longitudinal  sleepers,  255 ;  ad- 
vantages of  flat-bottomed  or  flange, 
255 ;  bull-headed,  in  place  of  double- 
headed,  255-256 ;  adoption  of  steel 
for,  256 ;  increased  weight  of,  256 ; 
fastenings  for,  described,  256-257 ; 
inward  cant  given  to,  257  ;  connection 
of,  with  fish-plates  and  fish-bolts,  257  ; 
allowances  between  ends  of,  for  changes 
in  temperature,  257  ;  elevation  of  outer, 
round  sharp  curves,  258 ;  object  of 
guard  or  check,  on  sharp  curves,  258 ; 
gradual  increase  of  curvature  of,  ad- 
visable on  sharp  curves,  258 

Bails  for  Tramways,  304-307  ;  various 
forms  of,  304-305 ;  advantages  and 
defects  of  stepped,  306  ;  general  use  of 
grooved,  in  Europe  and  Canada,  306  ; 
merits  and  defects  of  ordinary  flat- 
bottomed,  306 ;  range  in  weights  of 
flat-bottomed  grooved,  306 ;  resistance 
to  traction  on  grooved,  in  Europe,  and 
stepped^  in  United  States,  307 

Eailways,  101-1:9,  227-302;  compared 
with  roads,  loi  ;  preliminary  considera- 
tions for,  101-102 ;  surveys  and  trial 
levels  for,  102-104 ;  ruling  gradients 
for,  with  examples,  104-105  ;  loops, 
spirals,  and  limiting  curves  on  various, 
106-107  ;  compensation  of  gradients 
on,  for  curvature,  107  ;  switchbacks 
on,  107-108;  laying  out,  108;  setting 
out  centre  line  and  curves  for,  108-109  ; 
adjustment  of  cuttings  and  embank- 
mentsin  forming,  109-1 1 1;  side  cuttings 
on  sloping  ground  for  forming,  1 1 1  ; 
formation  width  and  side  slopes,  for, 
1 1  l-i  12;  calculations  of  earthworks  for, 
112-115;  fencing  on,  115;  provisions 
against,  and  causes  of  slips  on  side 
slopes  of,  115-117  ;  instances  of  con- 
struction of,  facilitated  by  steep 
gradients  and  sharp  curves,  and  use  of 
timber  trestles,  1 17-1 18 ;  culverts  under 
embankments  of,  I18-I19;  instances 
of,  in  large  cities,  227 ;  underground, 
228-238 ;  overhead,  23S-245  ;  widening, 
245-246 ;  permanent  way  for,  247-248  ; 
gauges  adopted  for,  248-249  ;  ballast 
for,  250 ;  sleepers  for,  250-254  ;  rails 
and  fastenings  for,  254-257;  ]3rovisions 
for  safety  on  curves  of,  257-258 ;  junc- 
tions on,  257-260;  intermediate  and 
terminal  stations   on,    260-262 ;    con- 


ditions, gauges,  and  laying  out  of  light, 
263-266  ;  cost  of  ordinary,  and  light, 
compared,  266-268 ;  light,  in  United 
Kingdom,  268-269 ;  '"  Belgium,  271- 
272,  in  India,  272-273 ;  length  of,  of 
various  gauges  in  United  Kingdom, 
269 ;  mono-rail,  on  trestles,  269-270  ; 
elevated  mono-rail,  with  suspended 
cars,  270-271  ;  extent  and  progress  of, 
in  the  world,  273  ;  steepest  gradients 
on,  surmounted  by  adhesion  of  loco- 
motives, 274-275  ;  systems  adopted  for 
ascending  steep  inclines  of,275  ;  central 
rail  on  steep  inclines  of,  275-276 ; 
racks  with  cog-wheel  on  locomotives 
for  mountain,  276-284,  302 ;  racks 
combined  with  adhesion  for  extending, 
in  mountainous  districts,  284-288,  302 ; 
cable  traction  on  steep  inclines  of,  289- 
291  ;  cable,  for  ascending  mountains 
and  cliffs  292-300,  301  ;  suburban 
cable,  300-301  ;  peculiar  seashore  rail- 
way, 321-322  ;  similarity  of  works  for 
inland  canals  to  works  for,  386 ; 
circuitous  course  of  canals  contrasted 
with,  386-387  ;  competition  of  canals 
with,  over  long  stretches  of  flat  country, 
and  for  bulky  goods,  387  ;  ship-railway 
at  Chignecto,  397.  See  also  Permanent 
Way^  Light  Railways,  Mountain  Rail' 
"lUays,  and  Cable  Railways 

Rainfall,  data  with  regard  to,  required  in 
designing  works,  29 ;  yearly  average, 
at  Cherrapunji,  327  ;  in  different  parts 
of  the  Seine  basin,  328  ;  collected  in 
tanks  for  irrigation  and  water-supply, 
422,  514 ;  source  of  water-supply,  513  ! 
over  area  draining  into  Thirlmere, 
520 ;  data  regarding,  necessary  in  de- 
signing storage  reservoirs,  520-521  ; 
on  gathering  ground  of  new  Croton 
reservoir,  and  of  Vyrnwy  reservoir,  5  29 ; 
separation  of,  from  sewage,  556 

Reclamation  of  Land,  501-506  ;  changes 
leading  to,  501  ;  carried  out  in  early 
times,  501-502 ;  promotion  of,  in 
estuaries  by  favouring  accretion,  502  ; 
instances  of  early,  5°^ ;  recent  ex- 
amples of,  in  estuaries,  assisted  by 
training  and  other  works,  502-503 ; 
cross  sections  of  embankments  for,  in 
Tees  estuary  and  the  Wash,  503 ; 
from  seacoast  by  embankments,  as 
carried  out  at  Dymchurch  and  in  Hol- 
land, 503-504 ;  methods  of  closing 
embankments  for,  504  ;  cross  sections 
of  Dymchurch  Wall  and  Dutch  sea 
embankment,  504;  arrangements  for 
closing  breaches  in  einbankments  for, 
504-505  ;  drainage  of  reclaimed  lands 
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by    gravitation     and    pumping,    505- 
506 
EegtUation  of   Elvers,    335-339 ;    374- 
379 ;   by  removing  hard  shoals,  335- 
336;   by   protecting  concave  bank   at 
bends,  and  narrowing  channel  at  cross- 
ings, 336  ;  best  suited  for  large  rivers, 
336  ;  by  dykes,  as  shown  on  plans  of 
Rhone  and  Niemen,   336-338;  mode- 
rate increase  of  depth  effected  by,  338- 
339  ;  for   tidal   rivers  at   sharp  bends 
and  wide  reaches,  374  ;  proposed   far 
worst  bends  and  crossings  of  the  Hiigli, 
375-376  '•  systematic,    exemplified    by 
Maas,  Nervion,  and  Weser,  376-379  ; 
tidal   influx  and  efflux   facilitated   by, 
377;  rate  of  enlargement  of  regulated 
channels  seawards,  377,  379 
Eeservoir  Bams,  422-427,  522-531  ;  for 
retaining  flow  in  mountain  valleys  for 
irrigation,  422-423 ;    position   of  dis- 
charge conduit   with   regard   to,   423, 
53C-531  ;    constructed  in   province  of 
Bombay  for  irrigation,  423  ;  conditions 
requisite  for  earthen,  and  for  masonry, 
423,    522  ;     description    of    concrete 
across   the    Periyar  valley  for   irriga- 
tion,   423-424  ;     provisions   and   pre- 
cautions    necessary     in    constructing 
masonry,  424-425  ;  description  of  As- 
suan  masonry,  for  storing  up  flow  of 
Nile  for  summer  irrigation,  424,  425 ; 
sluices  provided  in,  at  Assuan,  for  dis- 
charge of    Nile  floods,  424,  425  ;  re- 
duction in  height  of,  at  Assuan  to  pre- 
serve temple  of  Philse,  426  ;  prospect 
of  silting  resulting  from,  at   Assuan  in 
Nile  valley  above,  427  ;  height  suitable 
for    earthen,    522,     524;     first    high 
masonry,  constructed  of  correct  section, 
522 ;  height  of  earthen,  forming  reser- 
voirs    in     steps    down     Longdendale 
valley,    522  ;  heights   of  concrete,  in 
Elan    and     Claerwen    valleys,     522  ; 
value  of  height  of,  in  regard  to  storage 
illustrated  by  Gileppe  dam,  523 
Earthen,     523-525  ;    suitable    widths 
and  slopes  for,  523  ;  section  of,  523  ; 
central  puddle  or  concrete  wall  for, 
523;    distribution   of    materials  in, 
523-524  ;  raised  above  highest  water- 
level    or   waves   in   reservoir,    524 ; 
method  of  constructing,    524  ;  ordi- 
nary limit   of  height  for,  524 ;  sec- 
tion and  description  of  new  Croton, 
connected    by     central     wall    with 
masonry    dam,    524-525;    arrange- 
ment   of  materials  for,   in   India  in 
absence   of  puddle,    525  ;  mass   of, 
adequate  to  resist  water-pressure,  525 


Masonry,  525-529 ;    thickness  of,  pro- 
portioned to  pressures  on,  at  different 
depths,  525-526  ;  method  of  finding 
lines  of  resultant  pressures  in,  with 
reservoir     empty     and     full,     526- 
527  ;  distribution  of  pressures  across, 
with  reservoir  empty  and  full,  527 ; 
thickness  of,  determined  by  condi- 
tions of  stability,  527-528 ;  rational 
form  of,  exemplified  by  cross  section 
of    Furens,     528;     width    of,     to- 
wards base  dependent  on  safe  pres- 
sure  on    the   masonry,    528 ;  actual 
height  of,  governed  by  depth  of  firm 
rock   below   the  ground-level,   528; 
Furens,  new  Croton,  and  Vyrnwy, 
examples  of,  528-529 
Eeservoirs,  520-522 ;   formed  by  dams 
across  mountain  valleys,  422-423,  520 ; 
area  and  depth  of  Periyar,  423  ;    capa- 
city  of,  at   Assuan,    425  ;   conditions 
requisite  for  forming,  520 ;  data  about 
rainfall  needed  for  designing,  520-521 ; 
number  of  days'  storage  to  be  provided 
by,    521  ;    days'   storage    provided   at 
Loch   Katrine    and    Thirlmere,    521 ; 
compensation   water  stored    in,    521  ; 
floods  reduced  and  flow  regulated  by, 
in    river   below,   521-522;    area  and 
capacity  of  series  of,  in  Longdendale 
valley,  522 ;  capacity  of  lower  Furens, 
522 ;  storage,  daily  supply,  and  com- 
pensation water  to  be  furnished  by  six, 
in  Elan  and   Claerwen  valleys,  522  ; 
capacity  and  area  of  gachering  ground 
of  new  Croton,  529 ;  capacity  and  areas 
of   surface   and    gathering   ground   of 
Vyrnwy,  529 ;  daily  supply  and  com- 
pensation water  furnished  by  Vyrnwy, 
529 ;    formed     by     embankments     at 
Hampton  and   Staines  for  storing  up 
flood-waters  from  Thames,  538 
Eetaining  Walls,   at  sides  of  cuttings, 
230 ;  in  deep  cutting  with  struts  across 
for  support,  230 ;  at  sides  of  cuttings 
and  embankments   for  widening  rail- 
ways,   246  ;    precautions   required   in 
constructing,  against  slopes  to  ensure 
stability,  246 
Shine  Eiver,  irregular  depth  of,  in  wind- 
ing course,  335  ;  regulation  of,  below 
Strassburg,  338 
Bhone  Elver,  uniformity  of  flow  of,  and 
its    cause,    336 ;  regulated    by   dykes 
below  Lyons,  337-338  ;  proportion  of 
alluvium  to   discharge   of,    365 ;    em- 
bankment of  east  outlet  of,  and  closure 
of  the  other  outlets,  365-366 ;  effect  of 
works  on  bar  of,  366  ;  acceleration  of 
advance  of  delta  in  front  of  east  outlet 
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of,  366 ;  cause  of  failure  of  works  at 
mouth  of,  366 ;  construction  of  St. 
Louis  Canal  for  maritime  traffic  of, 
366 ;  more  favourable  scheme  for  in- 
creasing depth  over  bar  of,  indicated, 
366  ;  deposit  of  silt  from  Upper,  in 
Lake  of  Geneva,  520 

Bibble  River,  instance  of  river  expanding 
into  large  sandy  estuary,  380 ;  channel 
in  estuary  of,  unstable  and  shallow 
below  training  walls,  381 ;  extension  of 
sandbanks  in  outer  estuary  of,  resulting 
from  training  works,  384;  reclamations 
in  progress  in  estuary  of,  promoted  by 
training  works,  385,  502 

Bichmond  Weir,  example  of  half-tide 
draw-door  weir  sliding  on  free  rollers, 
346,  347  ;  description  of,  347-348  ; 
time  occupied  in  raising  counter- 
balanced draw-doors,  348 

Eimutaka  Incline,  description  and  work- 
ing of,  with  central  rail,  276 ;  saving 
effected  in  cost  of  railway  by  adopting, 
276 

Eiver  Basins,  areas  of,  Amazon,  Nile, 
Obi,  and  Volga,  327 

Biveis,  327-385;  basins  of,  330;  flow 
of,  dependent  on  rainfall,  327-328 ; 
periods  of  low  and  high  stages  of, 
328 ;  influence  of  strata  and  forests  on 
floods  of,  328-329 ;  fall  of,  329 ;  de- 
tritus carried  down  from  hills  by,  329  ; 
influence  of  lakes  on,  329  ;  channel  of, 
329-330;  period  and  effects  of  floods 
of,  330 ;  warnings  of  flood  rise  of,  330- 
331 ;  afforesting  mountain  slopes  for 
regulating  flow  of,  331 ;  arrest  of  de- 
tritus in,  331 ;  removal  of  obstructions 
from  bed  of,  33 1-332 ;  enlargement  of 
channel  of,  and  straight  cuts  on,  332; 
embanking,  332-334;  raising  bed  of, 
by  embanking,  334;  defective  natural 
condition  of,  335  ;  removal  of  hard 
shoals  from  bed  of,  335-336 ;  improve- 
ment of  channel  of,  at  bends,  336 ; 
regulation  of  channel  of,  by  dykes, 
336-338 ;  general  effects  of  regulating, 
338-339;  canalization  of,  by  locks, 
340-344,  and  weirs,  340,  344-359  ; 
condition  of,  on  approaching  outlet, 
360 ;  contrast  between  tideless  and 
tidal,  360-361 ;  jetties  for  improving 
outlets  of,  obstructed  by  drift,  361- 
363 ;  dellaic  outlets  of,  obstructed  by 
a  bar,  363-364  ;  conditions  affecting 
advance  of  delta  of  tideless,  364-365  ; 
proportions  of  alluvium  to  discharge 
in  deltaic,  365 ;  works  for  deepening 
deltaic  outlets  of  tideless,  with  ex- 
amples,   365-369  ;    conditions    intro- 


duced by  tidal  flow  in,  370-371 ; 
influence  and  progress  of  tidal  flow  in, 
371-372;  removal  of  obstacles  to  tidal 
influence  up,  372-373 ;  dredging  for 
improvement  of  tidal,  373-374 !  regu- 
lation and  training  of  tidal,  374-379  ; 
protection  of  outlet  of  tidal,  by  break- 
waters, 379-380  ;  training  works 
through  sandy  estuaries  of  tidal,  380- 
383 ;  accretion  in  estuaries  of  tidal, 
resulting  from  training  works,  383- 
385 ;  advantages  and  limitations  of 
training  works  in  estuaries  of  tidal, 
385  ;  water  for  irrigation  drawn  from, 
427-428  ;  irrigation  canals  deriving 
their  supply  from,  428-438  ;  convenient 
source  for  water-supply,  514,  517-518. 
See  also  Regulation  of  Rivers,  Canali- 
zation of  Rivers,  Weirs,  Tideless  Rivers, 
and  Tidal  Rivers 

River  Water,  proportions  of  alluvium 
in  deltaic,  365 ;  convenient  source  for 
water-supply,  5 '7  J  turbid  in  flood- 
time,  and  subject  to  pollution,  517; 
means  of  purifying,  517,  5 39-54 1 ; 
purest,  obtained  from  mountain  streams, 
518,  539;  irregular  flow  and  remote- 
ness of,  in  mountain  streams,  318  ; 
London,  Calcutta,  and  Paris  instances 
of  capitals  supplied  by,  518 ;  impurities 
found  in,  518,  538 

Roads,  81-85 ;  straight,  made  by  Romans, 
81 ;  modern  methods  of  laying  out,  81- 
82 ;  gradients  of,  82  ;  formation  of, 
82-83  >  arrangements  for  mountain, 
83  ;  provisions  for  consolidation  of, 
over  soft  ground,  83 ;  metalling  of, 
83  ;  rolling  of  metalled,  83-84  ;  main- 
tenance of  metalled,  84-85  ;  provisions 
for  keeping,  85  ;  repairs  of,  85 

Roohefort  Docks,  walls  of,  founded  on 
wells,  65 ;  influx  of  silt  in  sinking 
wells  at,  66 ;  section  and  description 
of  well  for  walls  of,  sunk  by  aid  of 
compressed  air,  77-78 

Rochester,  U.S.  Suspension  Bridge, 
recently  constructed  stiffened  type, 
150-151  ;  cost  of,  151  ;  spans  of,  151  ; 
peculiar   arrangements    for  stiffening, 

151 

Rock-blasting  Diving-bell,  50-51  ;  used 
for  removing  rock  under  water  in  Brest 
and  Cherbourg  harbours,  50;  section, 
description  of,  and  mode  of  working, 
50-51 

Rock- breaking  Rams,  51-52;  used  for 
shattering  rock  under  water  at  Suez 
Canal  and  Iron  Gates  of  Danube,  51 ; 
drawing  of,  with  barge,  51 ;  mode  of 
working,  and  efficiency  of,  52 
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Eock  Excavation,  drilling  and  blasting 
for,  39-40,  210,  211,  215,  217  ;  methods 
of  drilling  and  blasting  for,  underwater, 
50-51 ;  by  driving  a  network  of  sub- 
aqueous galleries  and  shattering  roof 
and  pillars  by  large  blast,  5 1 

EotherMthe  Tannel,  dimensions,  shafts, 
gradients,  pilot  tunnel,  224 

Bothom  Bailway,  length,  rise,  ruling 
gradient,  and  gauge  of,  282 ;  laid 
with  steel  sleepers  and  double  Abt 
rack,  282  ;  sharpest  curves  on,  283  ; 
cost  of,  283 ;  train-load  carried  up, 
283 

Eouen  Quays,  connected  across  Seine  by 
means  of  transporter  bridge,  323  ;  along 
banks  of  S  eine,  442 ;  section  and  de- 
scription of,  443 ;  cost  of,  443  ;  timber 
wharves  being  replaced  by,  446 ; 
adequate  depth  '  alongside,  provided 
for  vessels,  447 

Biideslielm-Nrcdeiwald  Bailway,  laid 
with  ladder-rack,  278 ;  worst  gradients 
and  curves  on,  278  ;  gauge  and  sleepers 
of,  278 ;  train-load  carried  up,  279 

Boliiig  Gradient,  104-105 ;  definition  of, 
104 ;  importance  of,  104-105 ;  on 
various  railways  in  mountainous  dis- 
tricts, 105,  272  ;  limit  of,  for  ascending 
with  locomotives  by  adhesion,  105, 
277 ;  siutable,  under  ordinary  condi- 
tions in  hilly  country,  105  ;  on  various 
mountain  railways,  272-288 ;  on  San 
Paulo  Railway,  290 

Bnssian  Bailways,  object  of  special 
gauge  of,  248 ;  cost  of,  266 


Safety  Appliances  on  Bailways,  super- 
elevation of  outer  rail  on  curves,  258  ; 
guard  or  check  rail  inside  inner  rail  on 
curves  and  at  crossings,  258,  260, 262  ; 
gradual  increase  of  curvature  on  enter- 
ing sharp  curves,  258 ;  adoption  of 
pivoted  bogies,  258 ;  inter-locking  of 
switches  with  signals  at  junctions,  259 ; 
rising  rail  to  prevent  splitting  of  train 
at  switches,  259 ;  branch  line  carried 
under  main  line,  260-261  ;  on  Vitznau- 
Rigi  Railway,  277-278 ;  on  Pilatus 
Railway,  280;  on  St.  EUero-Saltino 
Railway,  281  ;  on  cable  incline  of  San 
Paulo  Railway,  291 ;  racks  laid  on 
cable  railways  to  control  the  motion, 
293,  295-298,  301 ;  hydraulic  brake 
on  Clifton  Cliff  Railway,  299 

St.  Clair  Tunnel,  223 ;  for  connecting 
railways,  223 ;   length  of,  223 ;    con- 


structed   by   shield    and    tube,    223 ; 
diameter  and  lining  of,  223 

St.  Denis  Canal,  recently  enlarged  for 
increasing  traffic,  387;  lifts  of  new 
locks  on,  393  ;  contrivance  for  reducing 
height  of  lower  gate  in  lock  of  excep- 
tional lift  on,  393 

St.  £llero-Saltino  Bailway,  280-281 ; 
laid  with  Telfener  rack,  280 ;  descrip- 
tion of,  and  of  rack,  280-281 ;  rack 
of,  compared  with  Riggenbach  and 
Abt  racks,  281 ;  cost  of,  281  ;  speed 
of  trains  on,  281 

St.  Gothard  Bailway,  ruling  gradient  of, 
105  ;  loops  and  spirals  on,  106 ;  sharpest 
curves  on,  106 ;  higher  at  entrances  to 
tunnel  than  Simplon  Railway,  213 ; 
route  by,  to  Brindisi  intermediate  in 
length  between  Mont  Cenis  and 
Simplon  lines,  213 

St.  Gothard  Tunnel,  top  heading  adopted 
at,  196, 208 ;  cross  sections  of,  showing 
heading,  successive  enlargements,  and 
lining  of  tunnel,  202 ;  length,  height  of, 
above  sea-level,  and  depth  of,  below 
surface,  207  ;  maximum  heat  in  head- 
ings of,  207  ;  gradients  in,  207 ;  diver- 
gence at  junction  of  headings  of,  208  ; 
effects  of  heat  and  imperfect  ventilation 
of,  during  construction,  209 ;  condition 
and  nature  of  strata  traversed  by,  210 ; 
rate  of  progress  of  headings  of,  211 ; 
cost  of,  211 ;  cooling  of  rock  in,  after 
completion,  212;  natural  ventilation 
of,  inadequate  with  increased  traffic, 
212-213 ;  method  of  ventilating,  213 

St.  Ilpize  Suspension  Bridge,  143 ;  span 
of,  143 ;  elevation  of,  143 ;  partly 
supported  by  auxiliary  cables,  143 ; 
width  and  cost  of,  143 

St.  Eawrence  Eiver,  flow  of,  regulated 
by  Great  Lakes,  329 ;  expanding  into 
large  estuary  with  ample  depth  up  to 
Quebec,  380 ;  made  accessible  for  large 
vessels  up  to  Montreal  by  dredging, 
380 ;  connected  by  canals  and  Great 
Lakes  with  Mississippi,  387 

St.  Louis  Bridge,  132 ;  piers  of,  founded 
on  caissons  sunk  by  compressed  air,  76  ; 
description  of,  130-131 ;  cost  of,  131  ; 
elevation  of,  132  ;  fixed  at  springings, 
135;  erection  of,  135,  136 

St.  Louis  Canal,  providing  outlet  for 
Rhone  away  from  the  bar,  366,  419 ; 
shut  off  from  turbid  waters  of  Rhone 
by  a  lock,  366,  419 ;  description  of, 
419 

St.  Mary's  Falls  Canal,  recently  en- 
larged for  increasing  traffic,  387  ;  con- 
necting  Lakes   Huron   and   Superior, 
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393  ;  dimensions  of  lock  on,  393  ;  lift 
of  lock  on,  393 

St.  Nazaire  Docks,  walls  of  Penhouet 
dock  of,  founded  on  wells,  65,  454 ; 
wells  for  walls  of,  sunk  on  sloping 
rocks,  65,  66 ;  training  walls  stopped 
in  upper  estuary  of  Loire  to  avoid 
shoaling  approach  to,  384 ;  wooden  and 
iron  gates  used  at,  464 ;  iron  preferred 
for  recent  gates  at,  465  ;  muddy  tidal 
water  partially  excluded  from,  by  re- 
verse gates,  470 ;  rate  of  deposit  of 
silt  in,  470 

Salmon  River  Bridge,  132  ;  elevation  of, 
132;  depth  of  arch  of,  increased  from 
centre  to  springings,  133  ;  cost  of,  133 

Saltash  Bridge,  160;  adoption  of 
wrought  iron  for,  25 ;  description  of, 
158-159;  elevation  of,  160;  weight 
of  one  span  of,  163  ;  erection  of,  by 
floating  out  and  raising  girders,  166- 
167 

Salzbnrg-Gaisberg  Hallway,  laid  with 
ladder-rack,  278 ;  worst  gradients  and 
curves  on,  278 ;  gauge  and  sleepers 
of,  278 ;  cost  of,  279 

Sand-Dam,  406 ;  section  of,  on  Baltic 
Canal,  406 ;  for  forming  side  banks  of 
Baltic  Canal  across  marshes,  406,  407  ; 
slopes  formed  in,  406,  407 

Sand-pump  Dredgers,  46-49  ;  description 
of,  and  method  of  working,  46,  48  ; 
longitudinal  section  of,  used  on  Mersey 
bar,  47 ;  increased  efficiency  of,  with 
cutters  or  with  water-jets,  48,  49 ; 
capacity  of,  for  raising  sand  from 
Mersey  bar,  48-49;  capabilities  of, 
furnished  with  cutters  in  Mississippi, 
49 ;  result  of  comparative  trials  of, 
with  cutters  and  water-jels  in  Missis- 
sippi, 49;  efficiency  and  economy  of, 
in  sand,  49-50;  use  of,  extended  to 
silt  and  clay  by  addition  of  cutters  or 
water-jets,  50 

Sandstones,  12-13;  composition  of,  12- 
13;  variations  in,  quality  of,  13;  uses 
of,  13;  compressive  strength  of,  13; 
absorptivity  of,  13 

San  Paulo  Railway  Cable  Incline,  290- 
291  ;  gradient,  rise,  length,  and  gauge 
of,  290 ;  route  and  length  of  line  lead- 
ing to,  290 ;  ruling  gradient  and 
curves  of  line,  starting  from  top  of, 
290;  laid  out  in  sections,  and  curves 
on,  290;  description  of  method  of 
conveying  trains  on,  290-291  ;  con- 
struction of  cable  for  working,  291 ; 
capacity  of,  for  traffic,  291 ;  methods  of 
controlling  trains  on,  by  brakes,  291 

Saone  Eiver,  frame  weir  on,  at  Lyons, 


closed  by  panels,  351  ;  large  shutter 
weir  across  navigable  pass  of,  at  Lyons, 
355  ;  connected  with  Loire  by  Canal 
du  Centre,  392 

Sault-Sainte-Marie  Canal,  recently  con- 
structed for  increasing  traffic,  387  ;  to 
avoid  rapids  of  St.  Mary  River  be- 
tween Lakes  Huron  and  Superior, 
389  ;  dimensions  of,  389 ;  dimensions 
of  lock  on,  393  ;  lift  of  lock  on,  393 

Scarborongh  Sea  Wall,  509 ;  section  of, 
509 ;  forming  drive  and  protecting 
cliff,  510;  apron  added  in  front  of 
curved  batter  to  protect  toe  of,  from 
erosion,  510 

Scbafberg  Railway,  laid  with  Abt  rack, 
284 ;  length,  gauge,  and  worst  gra- 
dients and  curves  of,  284 

Sohednle  of  Prices,  appended  to  specifi- 
cation, 32  ;  lump-sum  contract  based 
on,  33  ;  payments  made  in  accordance 
with,  34 

Sohynige-PIatte  Railway,  laid  with 
ladder-rack,  278 ;  length,  rise,  ruling 
gradient,  gauge,  and  sleepers  of,  278; 
cost  of,  279 

Science,  relation  of,  to  civil  engineering, 
4 ;  various  branches  of,  applied  by 
civil  engineering,  4-7 ;  importance  of 
knowledge  of,  to  civil  engineers,  7-8. 
See  Mathematics,  Physiology,  Chemis- 
try, Geology,  and  Meteorology 

Screw-File  Lighthouses,  497  ;  for  mark- 
ing sandbanks,  68,  497 ;  examples  of, 
on  Maplin  Sands,  Walde  Shoal,  and 
shoals  along  United  States  coasts,  497  ; 
suitable  for  shoals  in  shallow  water 
and  sheltered,  497 ;  elevation  of 
Walde,  near  Calais,  497 

Screw-Piles,  for  foundations  of  piers  of 
bridges  in  alluvial  river-bed,  68  ;  ad- 
vantages of,  and  method  of  sinking, 
68 ;  for  supporting  lighthouses  on 
sandbanks,  68,  497 

Seashore  Railway,  321-322 ;  descrip- 
tion of,  from  Brighton  toRottingdean, 
321-322 ;  accommodation  provided  by, 
322  ;  staging  and  elevated  car  travel- 
ling on,  322  ;  propulsion  of  elevated 
car  on,  by  electric  motors,  322  ;  injury 
to,  by  storm,  322  ;  cost  of,  322 

Sea  Walls,  509-510;  sections  and  de- 
scriptions of  paved  slopes  forming, 
or  sea  banks,  at  Ostend,  509- 
510;  sections  of  nearly  upright,  at 
Hove,  Margate,  and  Scarborough, 
509;  objects  of  upright,  510;  re- 
spective effects  on  waves  of  nearly 
vertical,  stepped,  and  curved  batter 
for,  510 
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Bebastopol,  floating  dock  at,  470 
Seine  Eiver,  380-382,  384-385 ;  de- 
scription of  transporter  bridge  for 
carrying  suspended  car  across,  at 
Rouen,  323 :  rainfall  over  basin  of, 
330 ;  prediction  of  floods  in,  330-331 ; 
positions  of  locks  on,  342,  343  ;  dis- 
tance apart  of  locks  on  Lower,  and  on 
Upper,  342  ;  dimensions  of  locks  on 
Lower,  343 ;  locks  at  Suresnes  on 
Lower,  343,  344 ;  section  of  needle 
weir  across  Lower,  350 ;  panel  weir  at 
Suresnes  on  Lower,  350,  351  ;  roUing- 
up  curtain  weir  across  Lower,  at  Port 
Villez,  350,  351;  suspended  frame 
weir  across  Lower,  at  Poses,  352-353  ; 
shutter  weir  across  Upper,  354,  355  ; 
bore  on,  372;  expanding  into  wide 
sandy  estuary,  380;  deepening  of  navi- 
gable channel  of,  through  estuary  by 
training  works,  380-381  ;  construction 
of  training  walls  in  estuary  of,  381, 
382  ;  unstable  condition  of  channel  of, 
in  estuary  beyond  the  training  walls, 
381 ;  inadequate  increase  in  width 
originally  given  to  trained  channel  of, 
381-382;  plan  and  longitudinal  sec- 
tion along  channel  in  estuary  of,  382 ; 
accretion  and  reclamations  resulting 
from  training  works  in  estuary  of,  383- 
384 ;  training  works  formerly  stopped 
near  Berville  to  avoid  shoaling  the 
approach  to  port  of  Havre  alongside 
estuary  of,  384  ;  extension  of  training 
works  in  progress  in  estuary  of,  with 
rapid  enlargement  seawards,  382,  384- 
385 ;  boat  buoys  lighting  channel 
through  estuary  of,  500  ;  water-supply 
of  Paris  formerly  drawn  from,  518; 
water  from,  now  only  used  for  munici- 
pal purposes  in  Paris,  518 ;  purer 
domestic  supply  for  Paris  obtained 
from  upper  tributaries  of,  518;  lands 
bordering,  irrigated  by  Paris  sewage 
before   the   effluent  passes  into,    550- 

553 

Semmering  Bailway,  sharpest  curves  on, 
106 ;  cross  section  showing  central 
core  left  in  for  constructing  Wolfsberg 
Tunnel  on,  197 

Service  Beservoirs,  537-538 ;  suitable 
positions  for,  537  ;  high-level  and  low- 
level,  for  districts  at  different  eleva- 
tions, 537-538 ;  advantages  ,of  cover- 
ing, 538 ;  methods  of  constructing, 
and  objects  of,  538  ;  daily  periods  of 
maximum  and  minimum  discharge 
from,  538 ;  storage  expedient  to  be 
provided  by,  538 

Severn    Biver,   lock    and   oblique  solid 


weir  on,  345  ;  size  of  tidal  portion  due 
to  tide,  361 ;  bore  on,  372  ,"  expanding 
into  large  sandy  estuary  with  good 
depths,  380 

Severn  Tunnel,  215-218  ;  length  of,  215  ; 
construction  of,  215-217;  minimum 
depth  of,  below  river-bed,  215,  216; 
strata  traversed  by,  215  ;  longitudinal 
and  cross  sections  of,  216;  time  occu- 
pied in  driving  headings  for,  217;  flood- 
ing of  headings  of,  by  large  springs 
and  leak  into,  from  river,  217; 
gradients  in,  217;  kept  dry  by  drain- 
age heading  and  pumping  in  shafts, 
218;  ventilation  of,  by  fans,  2i8; 
forming  connecting  link  with  rail- 
ways north  and  south,  218;  length  of, 
compared  with  other  long  tunnels, 
218 

Sewage,  primitive  methods  of  collecting, 
for  disposal  on  land,  546-547  ;  collected 
by  sewers  and  discharged  by  outfall 
sewers,  547-553 ;  lifted  from  low-level 
sewers  by  pumping,  550,  551 ;  raised 
by  an  ejector,  555-556  ;  separated  from 
rain-water  to  reduce  volume  to  be  dealt 
with,  556 ;  kept  out  of  rivers,  557  ; 
discharged  into  the  sea  away  from  sea- 
side towns,  557-558  ;  purification  of, 
essential  for  inland  towns,  55^ ;  pro- 
visions for  discharging  into  tidal  estu- 
aries or  the  sea,  with  examples,  558- 
559  ;  requirements  and  difficulties  of 
irrigating  land  with,  559-560;  arrange- 
ments for  broad  irrigation  with,  and 
suitable  crops  for,  560 ;  laying  out  of 
land  for  intermittent  irrigation  with, 
560-561 ;  chemical  treatment  of,  for 
precipitating  solids,  561-562 ;  electro- 
lytic processes  for  purifying,  562-563 ; 
separation  of  solids  of  chemically 
treated,  in  tanks  from  clarified  effluent, 
563-565  ;  treatment  of  sludge  precipi- 
tated from,  565-566  ;  bacterial  purifi- 
cation of,  566-567;  results  of  the 
various  methods  of  disposing  of,  567- 
568.  See  also  Disposal  of  Sewage, 
Discharge  of  Sewage  into  Estuaries,  and 
Discharge  of  Sewage  into  the  Sea. 

Sewage  Farms,  for  Paris  sewage  supplied 
by  Clichy  outfall  sewer,  551-552; 
areas  used,  and  proposed  to  be  used  as, 
for  Paris,  552  ;  for  restoring  to  the 
land  the  constituents  derived  from  it, 
559  ;  suitable  and  unsuitable  soils  for, 
559-560 ;  disposal  of  sewage  by,  more 
considered  than  crops,  560 ;  methods 
of  irrigating,  560-561 ;  volumes  of 
sewage  disposed  of  on,  of  Berlin  and 
of  Paris,  560;  crops  suitable  for,  560 
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Sewers,  547-553;  diversion  of,  for  under- 
ground railways,  231,  235  ;  advantages 
of  carrying,   under  streets  and  roads, 

547  ;  materials  employed  in  construc- 
tion of,  547 ;  forms  of,  547,  548 ; 
variable  flow  through,  547-548;  ad- 
vantage of  egg-shaped,  for  small  flows, 

548  ;  circular  form  used  for  main,  548  ; 
peculiar  forms  of,  in  Paris,  548-549 ; 
water-mains  and  wires  carried  inside, 
in  Paris,  549 ;  size  of,  determined  by 
volume  to  be  discharged  and  fall,  549  ; 
in  low-lying  districts,  sewage  raised  by 
pumping  or  ejectors  from  low-level,  to 
higher  level,  549;  objects  of  intercepting 
and  outfall,  549  ;  description  and  sec- 
tion of  London  Northern  outfall,  549- 
550  ;  description,  plan,  and  sections  of 
new  Clichy  collecting  and  outfall,  550- 
553 ;  removal  of  deposit  from,  by 
hand,  flushing,  and  other  means,  553- 
554;  object  and  arrangement  of  storm 
overflows  from,  554  ;  methods  of  ven- 
tilating, 554-555  ;  objects  of  excluding 
rain-water  from,  556 ;  feasibility  of 
adopting  separate  system  of,  in  certain 
cases,  555 

Shafts  for  Tunnels,  192-194;  objects 
of,  192-193;  construction  of,  193; 
forms  of,  193 ;  connection  of,  with 
tunnel,  193-194 ;  sunk  outside  line  of 
tunnel  less  advantageous  than  central, 
194 ;  for  construction  of  Severn  and 
Mersey  tunnels,  215,  and  for  pumping 
and  ventilating  them,  218  ;  for  Chicago 
tunnels,  218-219  !  for  Thames  Tunnel, 
219;  for  Tower  Subway,  220;  for 
Blackwall  Tunnel,  216;  for  City  and 
South  London  Railway,  232,  234 

Sheet-Piling,  objects  of,  58;  method  of 
forming,  58 ;  for  the  construction  of 
cofferdams,  59 ;  foundations  of  dock 
walls  enclosed  within,  454 ;  driven 
under  sills  or  round  foundations  of 
locks,  462 

Shield  for  Tunnelling,  at  Thames  Tun- 
nel, 219  ;  annular,  or  cutter,  for  driving 
Cleveland  Tunnel,  220 ;  with  tube  for 
Tower  Subway,  220;  advantage  of, 
combined  with  tube,  220-221  ;  with 
tube  under  compressed  air  at  Hudson 
Tunnel,  221-222;  with  tubes  under 
East  River,  222  ;  under  St.  Clair  River, 
223 ;  under  Thames  at  Blackwall, 
Greenwich,  Rotherhithe,  224 ;  in 
water-bearing  strata,  223;  value  of, 
in  conjunction  with  compressed  air, 
224;  for  construction  of  low-level 
tubular  railways,  231-233 ;  used  in 
construction  of  portions   of  Glasgow 


District  Railway,  236  ;  for  constructing 
Clichy  outfall  sewer  under  streets  of 
Paris,55l  ;  used  in  driving  tunnel  under 
Seine  for  Clichy  outfall  sewer,  553 

Ship-Canals,  403-420 ;  magnitude  of 
works  for,  and  limitations  as  to  route 
and  differences  of  level,  403  ;  large  ex- 
cavations and  accessory  works  for,  and 
costly  construction  of,  403-404;  mini- 
mum size  suitable  for,  404 ;  cross 
sections  of  the  principal,  404  ;  dimen- 
sions and  side  slopes  of  the  prin- 
cipal, 404-405  ;  methods  of  excavating, 
dredging,  and  removing  materials  in 
forming,  405-406 ;  protection  of  side 
slopes  against  erosion,  and  adoption  of 
sand-dams  in  forming  slopes  of,  through 
marshes,  406-407 ;  means  of  supplying 
water  to,  with  examples,  407  ;  high- 
level  bridges,  movable  bridges,  and 
ferries,  for  crossing,  with  instances, 
407-408  ;  conditions  and  works  of  the 
principal,  described,  compared,  and 
contrasted,  408-412  ;  plans  and  sections 
of  the  Suez  Canal  and  Port  Said 
Harbour,  409 ;  plan  of  Amsterdam 
Canal  with  reclaimed  lands,  410 ; 
longitudinal  section  of  Panama  Canal 
with  locks,  411  ;  longitudinal  section 
of  Manchester  Canal,  412  ;  descriptions 
of  regulating  and  lift  locks  constructed 
on,  412-415 ;  plans  and  sections  of 
locks  on  Baltic,  413,  Bruges,  414, 
Manchester,  415  ;  special  features  and 
works  of  the  principal,  summarized, 
415-418  ;  methods  adopted  for  increas- 
ing capacity  of,  for  traffic,  418-T419 ; 
lateral,  constructed  alongside  Rhone 
outlet  and  Loire  estuary  to  avoid 
obstructions  to  navigation,  419 ; 
necessity  of  favourable  conditions  and 
prospects  of  large  traffic  to  justify  the 
construction  of,  419-420 

Ship-Canals,  described,  Amsterdam,  404- 
405,  407,  410-41 1,  417;  Baltic,  404, 
406-407;  410-413,417,419;  Bruges, 
404,  406,  408,  411,  413-414,  417,  474, 
480;  Corinth,  404,  408,  410;  Loire 
lateral,  419 ;  Manchester,  404,  407, 
411-412,  414-415,  417-418;  Nicara- 
gua, 407,  411,  412, 416-417;  Panama, 

404,  405.  407,  411-41Z.  416;    St. 

Louis,  lateral  to  the  Rhone,  366,  419 ; 
Suez,  404-406,  408-410,  415-416, 
419;  Terneuzen,  404,  411.  See 
Amsterdam  Canal,  Baltic  Canal,  etc. 
Shutter  Weirs,  353-356 ;  forms  of,  353  ; 
description  of  bear-trap,  353-354 ; 
bear-trap,  unsuited  for  navigable  passes, 
354-355 !  section  of,  with  trestle  and 
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prop,  354  ;  description  and  working 
of,  with  trestle  and  prop,  355-356  ; 
methods  of  regulating  flow  across,  355  ; 
peculiar  construction  of,  on  Great 
Kanawha  River,  356  ;  advantage  of, 
356  ;  objects  and  disadvantages  of  add- 
ing footbridge  to,  356  ;  hinged,  with 
hydraulic  brakes  across  openings  of 
Sone  diversion  weir,  434,  435 

Side  Slopes  of  Canals,  methods  of  pro- 
tecting, against  erosion,  388,  406- 
407  ;  inclination  given  to,  on  various 
ship  canals,  404,  405  ;  formation  of, 
in  sand-dams  across  soft  marshes,  406, 
407 

Simplon  Tnnnel,  length  of,  207,  211; 
height  of,  above  sea-level,  and  depth  of, 
below  surface,  207  ;  estimated  maxi- 
mum heat  of  rock  in  headings  of,  207  ; 
gradients  in,  207  ;  headings  of,  being 
driven  in  a  straight  line,  208  ;  two 
bottom  parallel  headings  in  progress 
from  each  end  of,  208,  209  ;  enlarge- 
ment of  headings  for,  208-209  > 
arrangements  for  ventilation  and  cool- 
ing of,  during  construction,  209 ; 
sections  of  headings,  and  of  forms  of 
lining  for,  209 ;  strata  traversed  by, 
210;  estimated  period  of  construction 
of,  211 ;  estimated  cost  of,  212  ;  means 
of  ventilating,  to  be  provided  on  com- 
pletion, 213  ;  low  elevation  and  shortest 
route  from  Calais  to  Brindisi  provided 
by,  213 

Siphons,  carrying  flow  of  Cavour  Canal 
under  rivers,  433 ;  masonry  and 
wrought-iron,  carrying  discharge  of 
Verdon  Canal  down  dip  of  valleys, 
433  ;  total  length  and  sizes  of,  on 
Thirlmere  aqueduct  goingdown  valleys, 
534 ;  on  Thirlmere  and  Vyrnwy 
aqueducts,  535  ;  provisions  in  event 
of  bursting  of  pipes  of,  535-536,  537  ; 
length  of,  across  Ribble  valley,  536  ; 
dip  of,  down  Lune  valley,  536 ;  sizes 
and  greatest  length  and  dip  of,  on 
Elan  aqueduct,  536  ;  lengths,  maximum 
dip,  sizes,  and  gradients  of,  on  Vyrnwy 
aqueduct,  537 ;  under  the  Seine  for 
conveying  the  flow  of  the  Clichy  outfall 
sewer,  550,  553 

Sirhind  Canal,  fall  of,  432  ;  width  and 
discharge  of,  432  ;  drawing  supply 
from  Sutlej,  433 ;  length  of  canals 
and  branches  from,  433  ;  area  irrigated 

by,  433 
Skew  Arches,   increased  span  of,  127  ; 

lines  of  courses  for,  of  brickwork  or 

masonry,  1 27-128 
Sleepers,   250-254;   materials  used  for, 


250;  wood,  longitudinal,  250-251, 
and  cross,  250-251  ;  cast-iron,  252  ; 
wrought-iron,  252,  278,  279 ;  steel, 
252-254  ;  for  tramways,  304-305.  See 
also  Wood  Sleepers,  Cast-iron  Sleepers, 
and  Steel  Sleepers 

Slips,  115-117  ;  ordinary  provisions 
against,  in  cuttings  and  embankments 
in  treacherous  soils,  115-116;  causes 
of,  in  cuttings  and  form  assumed  by, 
116;  special  provisions  against,  in 
cuttings  through  very  bad  ground, 
1 1 6-1 17;  causes  of,  in  embankments, 
117;  provisions  against,  in  embank- 
ments, 117 

Slopes,  of  cuttings  and  embankments, 
1 1  i-l  12  ;  causes  of  slips  and  protection 
against  them  on,  115-117  ;  provisions 
with  regard  to,  in  widening  railways, 
245-246 ;  inclinations  given  to,  on 
ship-canals,  404,  405  ;  protection  of, 
against  wash  of  vessels  on  ship-canals, 
406-407  ;  pitched,  at  sides  of  docks, 
456.     See  also  Side  Slopes  of  Canals 

Sloping-block  System  of  Construction, 
483  ;  adopted  for  quay  wall  in  Mor- 
mugao  Harbour,  444-445  ;  for  super- 
structures of  breakwaters  to  provide  for 
unequal  settlement  on  rubble  mound, 
483 ;  carried  out  by  overhanging 
travelling  Titan,  483  ;  separate  rows 
of,  eventually  connected  by  capping 
of  concrete,  483 ;  bonding  of  each 
row  at  Gibraltar,  483  ;  connection  of 
rows  in,  at  Colombo  breakwaters,  480, 
483-484 

Sludge  from  Sewage,  precipitated  by 
chemical  treatment,  561-562,  and  by 
electrolysis,  562-563  ;  separated  from 
effluent  in  rectangular  tanks,  563-564, 
and  in  cylindrical  tanks  with  conical 
bottom,  564-565  ;  pumped  into  special 
vessels  and  discharged  into  the  open 
sea,  559,  565  ;  deposited  on  land  and 
buried,  565  ;  methods  of  drying,  for 
manure,  565  ;  pressed  into  solid  cakes 
for  manure,  566 ;  uncertain  value  of, 
for  manure,  566 ;  burnt  as  refuse  in 
destructors,  566 

Snow,  weight  of,  on  roofs  dependent  on 
pitch,  28  ;  weight  of,  28  ;  estimated 
weight  of,  on  bridges  in  North  America, 
28 

Snowdon  Bailway,  rise,  length,  worst 
gradients  and  curves,  and  gauge  of, 
284  ;  laid  with  double  Abt  rock,  284 ; 
cost  of,  284 

Softening  Hard  Water,  541  ;  by  boiling, 
541  ;  by  adding  lime  water,  541  ; 
chemical  changes  produced  by  process 
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for,  541  ;  reduction  of  organic  matter 
in  process  of,  541 

Sone  Canals,  fall  of,  432  ;  width  and 
discharge  of,  432  ;  length  of,  and  of 
distributaries,  433  ;  area  irrigated  by, 
433  ;  weir  across  Sone  at  head  of, 
433-434 ;  length  of  weir  and  head  of 
water  retained  for,  434  ;  section  of  weir 
at  head  of,  434  ;  description  of  openings 
in  weir  closed  by  shutters,  for  keeping 
heads  of,  clear  of  silt,  434-43S 

Soulanges  Canal,  recently  constructed  for 
increasing  traffic,  3S7  ;  for  avoiding 
rapids  on  the  St.  Lawrence,  389 ; 
length,  dimensions,  and  cross  section 
of,  389  ;  tonnage  of  vessels  navigating, 
389  ;  dimensions  and  construction  of 
locks  on,  392-393 ;  large  lift,  and 
rapid  filling  and  emptying  of  locks 
on,  393 ;  lighted  by  arc  lamps  for 
night  navigation,  394 ;  locks  and 
swing  bridges  on,  worked  by  electricity, 
394  ;  source  of  power  and  water  for, 

394 
Southampton   Basins  and   Quays,   447 ; 

quays  made  accessible  at  lowest  tides 
by  dredging,  447  ;  arrangement  of, 
447  >  good  quay  space  and  accessibiUty 
in  regard  to  water  area,  449  ;  favour- 
able natural  position  of,  450 

Southwold  Eailway,  length  and  narrow 
gauge  of,  268 ;  large  cost  of,  268 

Spanisli  Eailways,  special  gauge  of,  with 
Portugal,  248  ;  cost  of,  266 

Specification,  nature  of,  32  ;  stipulations 
contained  in,  32  ;  importance  of,  in 
relation  to  contract,  32,  33  ;  provisions 
as  to  plant,  payments  on  account, 
progress,  and  completion  of  works  in, 

34 

Spree  Eiver,  section  and  particulars  of 
drum  weir  across  navigable  pass  of,  at 
Charlottenburg,  357 ;  cost  of  drum 
weir  on,  358 

Springs,  514-515  ;  cause  of  flooding  of 
headings  of  Severn  Tunnel,  217 ; 
source  of  water  in  Mersey  Tunnel, 
217 ;  one  of  the  sources  of  water- 
supply.  S'4;  origin  of,  514-515; 
causes  of  intermittent,  515  ;  good 
qualities  of  water  from,  515  ;  mineral 
salts  found  in  solution  in  water  from, 
515  ;  Malverninstanceof  town  supplied 
by,  515  ;  New  River  supply  to  London 
drawn  from,  in  the  chalk,  515 

Stanzerhorn  Cable  Railway,  294;  objects 
of  constructing,  in  three  divisions,  293  ; 
rise  and  total  length  of,  293 ;  rises, 
gradients,  and  curves  of  the  three 
divisions  of,  294  ;  description  of,  294  ; 


arrangements  for  transport  on,  294 ; 
sizes  of  cables  and  speeds  of  trains  on 
the  three  divisions  of,  294 ;  cables  of, 
worked  by  electric  motors,  294 ;  cost 
of,  294 

Stations,  261-262  ;  number  of,  on  Paris 
Metropolitan  Railway,  236  ;  distance 
apart  of,  on  Paris  and  London  under- 
ground railways,  236,  on  Glasgow 
District  Railway,  236,  237,  on  New 
York  and  Brooklyn  elevated  railways, 
242,  on  Liverpool  Overhead  Railway, 
244 ;  suitable  positions  and  arrange- 
ments for,  262  ;  forms  of,  and  arrange- 
ments at  intermediate,  261-262  ;  cross- 
over road  at,  262  ;  proper  position  for 
terminal,  262  ;  original  and  modified 
forms  of  terminal,  262  ;  examples  of 
different  arrangements  of  terminal,  261- 
262  ;  separation  ofgoods  and  passenger, 
262  ;  distance  apart  of,  on  Elberfeld 
and  Barmen  Railway,  271 

Steam  Navvy,  advantages  of,  39  ;  method 
of  worliing,  39 ;  illustration  of,  39 ; 
largely  used  in  the  excavations  for 
ship-canals,  405,  and  docks,  453.  See 
also  Mxcavators 

Steam  Pile-driver,  56-57 ;  description, 
section,  mode  of  working,  and 
advantages  of  Nasmyth's,  56-57  ; 
description  of  two  forms  of,  in  which 
the  cylinder  acts  as  the  ram,  56,  57  ; 
section  of  one  of  these  forms  of,  56 

Steam  Traction  for  Tramways,  313  ;  by 
special  locomotive  or  engine  on  car, 
313 ;  favourable  and  unfavourable 
conditions  for  locomotives  for,  313; 
merits  and  defects  of  engines  on  car 
for,  and  instances  of  their  use,  313; 
developed  in  tramways  from  large 
Italian  towns,  and  speed  attained, 
313;  lengths  of  tramways  worked  by, 
in  Italy,  Belgium,  Fiance,  and  the 
United  Kingdom,  313;  cost  of,  by 
locomotives  on  North  Staffordshire 
and  Birmingham  tramways,  319,  in 
Paris,  319-320;  lengths  of  tramways 
worked  by,  in  United  States  and  in 
Canada,  320 

Steel,  24.-26 ;  composition  of,  24 ; 
wrought  iron  superseded  by,  for  rails 
and  bridges  of  large  span,  25  ;  costly 
product  by  cementation  process,  25  ; 
cheapening  of,  by  adoption  of  Bessemer 
process,  25 ;  principle  of  Bessemer 
process  for  manufacturing,  25-26; 
purification  of,  by  Thomas-Gilchrist 
process,  26;  method  adopted  for 
manufacturing,  by  the  Siemens-Martin 
process,  26  ;  strength  of,  26 ;  value  of, 
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for  bridges  and  rails,  26  ;  safe  stresses 
for,  28  ;  advantage  of. adoption  of,  for 
bridges  of  large  span,  162 ;  examples 
of  use  of,  for  movable  bridges  at 
Hawarden  and  the  Tower,  183,  185 

Steel  Sleepers,  253-254 ;  forms  of,  253, 
254  ;  merits  and  disadvantages  of,  as 
compared  with  wood,  253  ;  conditions 
affecting  adoption  of,  253-254  ;  ex- 
amples of  use  of,  on  mountain  railways, 
Schynige-Platte,  Wengern-Alp,  278, 
Jungfrau,  Generoso,  Rothorn,  282, 
and  Hartz,  283 

Stettin,  floating  dock  at,  470,  type  of, 
470 

Stone  for  Building,  12-13 1  principal 
kinds  used  for,  12  ;  uses  of,  from 
primitive  rocks,  12  ;  variable  composi- 
tion and  best  kinds  of  sandstones  for, 
12-13  ;  variableness  and  qualities  of 
limestones  used  for,  13 

Stone  Paving,  86-89  >  with  cobbles,  86- 

87  ;  qualities  and  sizes  of  setts  for,  87  ; 
instances  of  durable,  87 ;  foundations 
for,   87-88 ;    joints  between  setts  for, 

88  ;  cost  of,  88  ;  merits  and  defects  of, 
88-S9 

Stony  Creek  Bridge,   132 ;  elevation  of, 

132  ;  steel  arch  of  uniform  depth,  132, 

133  ;  cost  of,  133 

Storm  Overflows,  554  ;  object  of,  554  ; 
arrangement  for  direct  discharge 
through,  from  sewer,  554 

Street  Paving,  86-95  '<  objects  and  dif- 
ferent forms  of,  86 ;  with  cobble-stones, 
86-87 ;  with  stone  setts,  87-89  ;  with 
wood  blocks,  81J-91 ;  brick,  91-92 ; 
asphalt,  92-94;  respective  merits  of  the 
different  forms  of,  and  instances  of 
their  extended  use,  94-95.  See  Stone 
J^avifig,   Wood  Pavings  etc^ 

Stresses,  allowable,  on  structures,  27-28  ; 
in  arched  bridges,  122-125 ;  distribu- 
tion of,  in  arches,  129-130  ;  in  suspen- 
sion bridges,  123,  124,  139  ;  in  simple 
beams,  IS3-IS4  ;  in  girders,  154-157  \ 
in  continuous  girders,  168  ;  in  canti- 
lever::, 172-173 

Stresses  in  Cantilevers,  caused  by  two 
distinct  loads,  172-173;  due  to  each 
load  determined  separately,  173; 
diagrams  showing  separate  and  com- 
bined, 173 

Stresses  in  Qirders,  due  to  bending 
moment,  154,  155 ;  shearing,  154- 
155;  calculation  of,  on  flanges,  155- 
156;  safe,  for  iron  and  steel,  156;  in 
flanges  and  lattice  bars  of  Warren 
girder,  156-157;  on  members  of 
Covington  and  Cincinnati  Bridge,  and 


allowance  on,  for  wind  pressure,  164 ; 
in  continuous  girders,  168 

Strnb  Sack,  281,  282  ;  description  of,  as 
laid  on  Jungfrau  Railway,  28 1 ,  282  ; 
advantages  of,  281,  282;  compared 
with  Telfener  and  Abt  racks,  282 

Subaiueons  Tnnnels,  214-224;  peculi- 
arities of,  214;  systems  of  construction 
of,  214-215  ;  construction  of  Severn 
and  Mersey,  215-217  ;  inrush  of  water 
into,  from  land  springs,  217  ;  gradients, 
drainage  headings,  and  pumping  in 
Severn  and  Mersey,  217-218  ;  venti- 
lation of  Severn  and  Mersey,  218; 
through  clay  under  Lake  Michigan, 
218-219;  constructed  under  Thames 
with  iron  shield,  223-224 ;  with  annular 
shield  under  Lake  Erie,  223 ;  with 
shield  and  tube  for  Tower  Subway, 
220-221 ;  with  tube  and  compressed 
air,  and  subsequently  with  shield  also, 
under  Hudson  River,  221-222  ;  under 
East  River,  222 ;  under  St.  Clair  River, 
223 ;  with  shield,  tube,  and  compressed 
air  under  Thames  at  Blackwall,  Green- 
wich, Rotherhithe,  244;  use  of  com- 
pressed air  for,  224 ;  illness  from 
working  in  compressed  air  in  con- 
structing, and  remedy  applied,  225 ; 
advantages  of  shield,  tube,  and  com- 
pressed air  for  construction  of,  226; 
constructed  with  shield  and  compressed 
air  under  the  Seine  at  Clichy,  552-553 

Suez  Canal,  408-410,  415-416 ;  exca- 
vators used  on,  28 ;  rock-breaking 
rams  employed  in  widening,  51, 
415-416 ;  long  shoots  for  conveying 
dredgings  to  side  banks  of,  52,  406 ; 
original  dimensions  of,  404 ;  present 
and  future  dimensions  of,  404,  405, 
409;  side  slopes  of,  405,  409;  depres- 
sions along  line  of,  flooded  for  dredging 
trench,  405-406;  elevators  for  deposit 
of  dredgings  at  side  of,  along  high 
ground,  406 ;  berms  on  slopes  of,  to  be 
abandoned  in  widening,  406-407,  409 ; 
protection  of  slopes  of,  407,  409; 
delays  to  vessels  in  passing,  to  be 
removed  by  widening,  408,  409 ;  in- 
stance of  quite  open  waterway  and 
without  bridges  over,  408  ;  description 
of,  408-410  ;  currents  in,  408 ;  harbour 
at  Port  Said  entrance  to,  409,  410; 
fresh-water  canal  constructed  for,  409, 
410,  415 ;  difficulties  in  carrying  out, 
and  favourable  conditions  for  construc- 
tion of,  415-416 ;  accumulation  of 
drift  on  western  side  of  Port  Said 
entrance  to,  and  measures  adopted  for 
preventing  shoaling  of  approach,  416; 
2  R  2 
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lighting  of,  for  night  navigation,  419  ; 
widening  of,  in  progress  to  increase 
capacity  for  traffic,  419;  draught  of 
vessels  formerly  restricted  by  depth 
of,  461 

Sunderland,  floating  dock  at,  470 ;  type, 
470 

Sukkur  Bridge,  175,  179;  great  height 
of  cantilevers  of,  over  abutments,  174, 
17s;  elevation  and  plan  of,  175; 
built  out  from  abutments,  177;  single- 
span  cantilever,  175,  179 ;  ratio  of, 
height  of,  to  span,  179;  description  of, 
175,  179;  cost  of,  179 

Surveys,  104-106 ;  objects  and  difficulties 
of,  in  undeveloped  districts,  104; 
methods  of  conducting,  for  locating  a 
railway,  104-106 

Suspended  Travelling  Car,  322-324 ;  in 
place  of  ferry,  movable  bridge,  or  high- 
level  bridge  across  navigable  river, 
322;  description  of  system,  and  its 
advantages,  322-323  ;  particulars  and 
elevation  of,  and  bridge  across  Nervion, 
323  ;  description  of  transporter  bridges 
at  Duluth,  Marseilles,  Martron, 
Nantes,  Newport,  Rouen,  and  Widnes, 

323.  324 

Suspension  Bridges,  1 38-1 51 ;  wrought 
iron  early  used  for,  24 ;  method  of  find- 
ing horizontal  tension  at  centre  of  chains 
of,  123,  124;  contrasted  with  arched 
bridges,  138-139;  advantages  and  dis- 
advantages of,  139-140;  earliest  forms 
of,  140 ;  elevations  of  typical  forms  of, 
141 ;  wire  cables  and  flat  links  for, 
compared,  142  ;  two  systems  of  wire 
cables  used  for,  142 ;  furnished  with 
auxiliary  cables  for  relieving  main 
cables  of,  142-144;  descriptions  of, 
illustrating  principal  types,  144-146 ; 
examples  of  stiffened,  146-148;  methods 
of  stiffening  chains  of,  148-149;  pro- 
visions at  supports  for  movements  of 
chains  or  cables  of,  149 ;  provisions 
against  injuries  to  roadways  of,  by 
gales,  149-150;  importance  of,  in 
former  days,  150;  occasions  for  use 
of,  in  stiffene'1  forms,  150-151 

Suspension  Bridges  described  or  referred 
to  :  Albert,  141, 147-148,  151 ;  Aspern, 
148;  Brooklyn,  140,  141,  143,  145- 
146 ;  Brooklyn  new,  146 ;  Clifton, 
141,  144-145  ;  Covington  and  Cincin- 
nati, 142,  143,  146,  150;  East  Liver- 
pool, 150-151 ;  Francis-Joseph,  141, 
147,  151;  Friburg,  140;  KiefiF,  145; 
Lambeth,  146-147,  149;  Lamothe, 
143-144;  Manhattan,  146;  Menai, 
24,  140,  149;  Niagara,   140,  142,  143, 


146,  150;  Niagara  Falls,  142,  149, 
151;  Pest,  145;  Pittsburg  Point,  140, 
141,  148-149,  151 ;  Roche-Bernard, 
149,  150;  Rochester,  U.S.,  150-151  ; 
St.  Ilpize,  143,  149;  Williamsburg, 
146 
Swing  Bridges,  181-184 ;  in  two  counter- 
balanced halves  meeting  in  the  centre 
at  Brest,  181-182 ;  on  central  pier 
across  two  openings  at  New  London, 
182-183 ;  across  single  opening  with 
counterbalanced  tail-end,  at  Hawar- 
den,  183 ;  methods  of  moving,  183- 
184  ;  with  two  floors  for  dock  road  and 
overhead   railway  at   Liverpool,    242, 

243 

Swiss  Railways,  gauge  of,  248  ;  cost  of, 
266 ;  various  mountain,  laid  with 
central  rack,  276-284 

Switchbacks,  107-108 ;  form  of,  for 
ascending  steep  slopes,  107  ;  on  Oroya 
Railway,  107,  108 ;  on  Ghats  near 
Bombay,  107 ;  disadvantages  of,  107- 
108 

Switches  and  Crossings,  258-260;  ob- 
jects of,  258-260;  description  of,  258- 
260;  plans  of,  at  junction  and  cross- 
over road,  259,  260;  interlocking  o", 
with  signals,  259  ;  rising  rail  to  prevent 
splitting  of  train  at,  259 ;  check  rails  at, 
259,  260 

Sydenham  Tunnel,  deformation  of,  by 
pressure  of  London  clay  against  sides 
of,  201 ;  reconstruction  of,  with  cir- 
cular section,  201 ;  original  and  re- 
constructed cross  sections  of,  202 ; 
cost  of,  204 


Tacheometer,  principle,  use,  and  advan- 
tage of,  in  rugged  country,  103-104 

Talyllyn  Railway,  instance  of  cheap 
narrow-gauge  railway,  268 ;  length, 
gauge,  and  cost  of,  268 

Tanks,  422,  514;  large,  formed  by  en- 
closing depressions  by  embankments, 
422 ;  for  storing  rainfall  for  irrigation 
in  India,  422;  storage  reduced  by 
evaporation  and  silting  in,  422  ;  ex- 
cavated in  ground  for  storing  tropical 
rainfall  for  water  supply,  514;  objec- 
tions to  open,  in  towns,  514;  covered 
underground  brick,  for  collecting  rain 
from  roofs  in  rural  districts,  514 

Tanks  for  Settlement  of  Sludge,  563- 
565  ;  sections  and  construction  of  open 
oblong,  563;  underground,  covered- 
over,  564 ;  provisions  for  circulation  of 
sewage  in,   564 ;   separate  removal  of 
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sludge  and  effluent  from,  564  ;  section 
of  cylindrical,  with  conical  bottom, 
introduced  at  Dortmund,  564-565 ; 
method  of  mixing  chemicals  with 
sewage  in  cylindrical,  565  ;  overflow 
of  effluent  at  top,  and  removal  of  sludge 
by  suction  from  conical  bottom  of, 
565  ;  section  and  description  of  circu- 
lation of  sewage  in  cylindrical,  with 
series  of  chambers,  564,  565  ;  effluent 
discharged  from  last  chamber  of,  and 
precipitated  sludge  collected  in  conical 
bottom  of,  564,  565  " 

Tasmanian  Eailways,  gauge  of,  248  ; 
cost  of,  267 

Tauem  Tunnel,  description  of,  211 

Tay  Viaduct,  length  and  spans  of,  191  ; 
strictly  river  bridge  of  numerous  spans, 
191 

Tees  Estuary,  channel  of,  deepened  by 
training  works  and  dredging,  381 ;  plan 
of,  and  sections  of  channel  and  train- 
ing walls,  showing  works  and  deep- 
ening, 383  ;  rate  of  enlargement  of 
trained  channels  of,  seawards,  383  ; 
reclamations  in  progress  in,  promoted 
by  training  works,  383,  385,  502 ; 
breakwaters  protecting,  from  drift, 
but  promoting  accretion  at  sides  of 
enclosed,  383,  385  ;  approach  channel 
through,  to  Middlesbrough,  sheltered 
by  breakwater,  451  ;  section  of  recla- 
mation embankment  in,  501 

Telfener  Back,  280-281  :  description  of, 
280,  281  ;  laid  on  St.  Ellero-Saltino 
Railway,  280-281  ;  simplicity  and 
cheapness  of,  281 

Tenders,  32  ;  form  of,  appended  to  speci- 
fication, 32  ;  basis  of,  32 ;  particulars 
about,  32 

Terneuzen  Canal,  404,  411  ;  excavators 
used  on,  38  ;  long  shoots  and  floating 
tubes  used  in  enlarging,  for  removal  of 
dredgings,  53  ;  cross  section,  dimen- 
sions, and  slopes  of,  404,  405  ;  regula- 
tion lock  on,  at  entrance  from  Scheldt, 
410 ;  particulars  about,  leading  to 
Ghent,  411 

Territet-Glion  CaWe  Bailway,  292,  293, 
297-298  ;  longitudinal  and  cross  sec- 
tions of,  292  ;  first  stage  of  Rochers  de 
Naye  line,  292  ;  plan  of  passing-place 
on,  293  ;  description  of,  and  mode  of 
working  with  water  counterpoise,  292, 
293,  297-298  ;  ladder-rack  and  brakes 
for  controlling  motion  of  carriages  on, 
297,  298  ;  arrangements,  accommoda- 
tion, and  weight  of  carriages  travelling 
on,  297  ;  cost  of,  298 

Thames  Biver,  solid  and  draw-door  weirs 


across,  at  Teddington,  346  ;  elevation , 
plan,  cross  section,  and  description  of 
half-tide  draw-door  weir  across,  at 
Richmond,  347-348 ;  size  of  tidal 
portion  of,  due  to  tide,  361  j  expanding 
into  large  estuary,  380 ;  rendered 
always  accessible  for  large  vessels  up 
to  port  of  London  by  dredging,  380, 
450-451  ;  ancient  reclamation  embank- 
ments alongside  estuary  of,  502 ;  water- 
supply  of  London  drawn  from,  above 
Teddington,  518 ;  stored  in  reservoirs 
at  Staines  and  Hampton  for  supplement- 
ing water-supply  during  low  stage  of, 
538 

Thames  Tunnel,  219-220;  construction 
of,  with  iron  shield,  219  ;  bursting  of 
river  into,  219  ;  progress  and  length 
of,  219  ;  diameter  and  depth  of  shafts 
for,  219;  cost  of,  219;  original  object 
of,  2ig-220  ;  present  use  of,  220 

Thirlmere,  distance  of,  from,  and  eleva- 
tion of,  above  Manchester,  519;  area 
of,  and  amount  of  raising  of  water- 
level  for  required  storage,  519;  daily 
volume  of  supply  and  compensation 
water  to  be  drawn  from,  519-520; 
height  and  construction  of  dam  across 
outlet  for  raising,  and  area  of,  when 
raised,  520  ;  area  and  rainfall  of  gather- 
ing ground  draining  into,  520 ;  depth 
of  foundation  of  dam  below  surface  at, 
529 ;    outlets   from,   away  from   dam, 

531 

Thirlmere  Aqueduct,  S34-536  ;  following 
mainly  hydraulic  gradient,  534  ;  length 
of,  534  ;  description  of,  534-536 ; 
hydraulic  gradients  of,  534,  535  ;  longi- 
tudinal section  of  portion  of,  535 ; 
arrangement  for  closure  of,  on  the 
bursting  of  a  pipe  in  a  siphon,  535- 
536 ;  longest  siphon,  and  maximum 
dip  of  a  siphon  in,  536  ;  cross  section 
of,  536  ;  water  discharged  from,  passed 
through  straining  wells,  531,  539 

Tidal  Basins,  457-458;  inbtances  of,  at 
Barry,  Havre,  Liverpool,  and  Tilbury 
docks,  448-451;  for  convenience  of 
access  to  docks,  457  ;  depth  required 
for,  457-458 ;  depth  provided  in,  at 
Tilbury,  458 ;  methods  of  keeping, 
clear  of  deposit,  458  ;  value  of  half- 
tide,  with  entrance  at  each  end,  458  ; 
instances  of  ports  provided  with  half- 
tide,  458-459 

Tidal  Rivers,  360-361,  370-385;  in- 
creased size  of  tidal  portion  of,  and 
contrast  presented  to  tideless  rivers, 
360-361  ;  instances  of  large,  with  small 
basins,  361 ;  variety  in  conditions  of, 
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370;  importance  of  facilitating  influx 
of  tide  up,  371 ;  value  of  tide  in  dis- 
persing deltaic  alluvium  at  outlets  of, 
371;  course  of  tide  in,  indicated  by 
simultaneous  tidal  lines,  371-372; 
occurrence  of  bore  in  obstructed,  372  ; 
removal  of  obstacles  to  tidal  influx  up, 
372-373;  deepening,  by  dredging, 
373-374;  deepening  channel  across 
sandy  bar  of,  by  sand-pump  dredgers, 
374;  different  channels  formed  by 
flood  and  ebb-tides  in  winding,  374- 
376 ;  method  of  improving  depth  of, 
at  crossing  between  bends,  375,  376 ; 
systematic  regulation  of,  combined  with 
dredging,  376-379  ;  suitable  rates  of 
enlargement  of  channel  of,   seawards, 

379  ;  protection  of  outlet  of,  by  break- 
waters, 379-380  ;  instances  of,  expand- 
ing into  sandy  estuaries,  380 ;  dredging 
adequate  in  estuary  channel  of  some, 

380  ;  construction  and  effects  of  train- 
ing works  in  estuaries  of,  380 ;  ex- 
amples and  results  cf  training  works 
through  the  sandy  estuaries  of,  380- 
383  ;  importance  of  extending  training 
works  to  deep  water  at  outlet  of,  with 
adequate  enlargement  seawards,  381, 
383  ;  accretions  resulting  from  training 
works  in  several  estuaries  of,  383-385  ; 
value  of,  and  limitations  to  adoption  of 
training   works   for   improvement    of, 

385 
Tideless  Eivers,  360-361,  363-369;  size 
of  outlets  of,  proportional  to  fresh-water 
discharge  from,  360 ;  instances  of  large, 
361 ;  contrast  of,  to  tidal,  361 ;  im- 
provement of  outlets  of,  exposed  to 
drift,  363 ;  formation  of  deltas  by, 
363-364 ;  conditions  affecting  advance 
of  deltas  and  outlets  of,  364-365  ; 
nature  and  proportion  of  alluvium  to 
discharge  in  deltaic,  365  ;  results  of 
harrowing  and  dredging  bars  at  outlets 
of  Danube  and  Mississippi,  365  ;  em- 
bankment of  east  outlet  channel  of 
Rhone  and  its  results,  365-366 ;  channel 
over  Rhone  bar  abandoned  for  lateral 
canal,  366  ;  causes  of  failure  of  Rhone 
works,  366 ;  reasons  for  selecting 
Sulina  mouth  of  Danube  for  improve- 
ment, 366-367  ;  construction  of  jetties 
at  Sulina  mouth,  and  results,  367  ; 
dredging  for  maintaining  Sulina  outlet 
channel,  367  ;  reasons  for  improving 
South  Pass  outlet  of  Mississippi,  367  ; 
construction  of  parallel  jetties  out  to 
bar  at  South  Pass  outlet,  and  results, 
367-368;  shoaling  and  dredging  at 
South  Pass  outlet,  368  ;  considerations 


affecting  jetty  system  for  improving 
outlets  of  deltaic,  368-369 
Tilbury  Dooks,  451  ;  accessible  at  all 
states  of  tide,  458 ;  main  and  branch 
docks  at,  450,  451 ;  tidal  basin  wall 
of,  451,  455,  456  ;  depth  in  tidal  basin 
of,  at  low  water,  458  ;  dimensions  and 
depth  of  entrance  lock  at,  461  ;  dimen- 
sions of  graving  docks  at,  468  ;  special 
arrangement  of  graving  docks  at,  451, 

469 
Timher,  lo-i  i  ;  sources  of,  10 ;  employ- 
ment of  hard-wood,  10  ;  nature  of,  10 ; 
protection    of,    10  ;    uses   of,    lo-i  I  ; 
strength  of  various  kinds  of,  in  tension, 
compression,   shearing,    and   bending, 
II  ;  safe  stresses  for  structures  of,  27- 
28 
Titans    for    laying    Blocks,   483,   488 ; 
travelling    on   completed    breakwater 
and  laying  sloping  blocks,  483  ;  weight 
lifted   by,    and   radius   of,   at   various 
breakwaters,  487  ;  in  place  of  staging 
at  exposed  sites,  4S7  ;  revolving,  with 
increased  overhang  and  lifting  power, 
subsequently  introduced,  487  ;  worked 
by  electricity  at  Nervion   outlet   and 
Zeebrugge,    487 ;   stability   of   break- 
waters increased  by  large   blocks  de- 
posited by,  489 
Torrington  and  Marland  Railway,  in- 
stance of  cheap  narrow-gauge  railway, 
268  ;  length,  gauge,  and  cost  of,  268 
Tower     Bridge,     184-186;     piers    for, 
founded  within  wrought-iron  caissons, 
60;    instance  of  use  of  stiffened  sus- 
pension  chains,    149 ;    description  of, 
184-185  ;    elevation  of,  and   mode  of 
raising  bascules,   185 ;    suitability  of, 
for  site,  185-186 
Tower  Subway,   220-221 ;    construction 
of,     by     annular     shield     with     dia- 
phragm and  tube,  220 ;  period  of  con- 
struction,  220 ;   dimensions   of  shafts 
for,  220 ;  cost  and  length  of,  220  ;  ad- 
vantages of  system  for  construction  of, 
220-221 
Traction  on  Tramways,  309-318,  319- 
321  ;    simplicity   and    defects    of,    by 
horses,  309-310;  by  cable,  310-312; 
by  steam,  310,  313  ;  by  various  motors, 
3".    313-314;    by    electricity,    315- 
318 ;     cost    of,    by    various    systems, 
319-320;  length  of  tramways  worked 
by  different  systems  of,  320-321.     See 
also    Cable    Traction  for   Tramways, 
Cost  of  Tramway  Working,  Electrical 
Traction  for  Tramways,  etc. 
Training  Works  in    Sandy    Estuaries, 
construction,  form,  and  general  effects 
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of,  380 ;  value  of,  in  fixing  and  deep- 
ening, wandering  channel  exemplified 
by,  in  Seine,  380-382,  Tees,  381,  383, 
and  Weser  estuaries,  378,  381  ;  im- 
portance of  extending,  to  deep  water, 
381  ;  due  enlargement  of,  seawards 
essential,  381,  383  ;  rates  of  enlarge- 
ment adopted  for,  383,  385  ;  accretion 
at  sides  promoted  by,  383-385  ;  in- 
stances of  accretion  and  reclamations 
resulting  from,  382-385,  502 ;  value 
of,  and  conditions  requisite  for  carry- 
ing out,  385  ;  objections  to,  under  cer- 
tain conditions,  385 

Tramway  Lines,  single  or  double,  along 
streets,  308 ;  regulations  in  Great 
Britain  for  location  of,  in  streets,  308  ; 
arrangements  for,  in  United  States, 
308  ;  entrance  of  single  line  of,  into 
passing-place,  308-309 

Tramways,  303-321  ;  contrasted  with 
railways,  303-304 ;  foundations  for 
track  of,  304,  305  ;  sleepers  for,  304, 
305  ;  rails  for,  304-307  ;  formation 
of  road  or  paving  for,  307-308 ; 
general  design  of,  308-309 ;  various 
modes  of  traction  on,  309-318  ;  cost 
of  construction  of,  318-319  ;  cost  of 
working  with  different  forms  of  trac- 
tion, 319-320  ;  lengths  of,  in  some 
countries  woiked  by  horses,  steam, 
cable,  and  electricity,  320-321  ;  pro- 
gress and  working  of,  in  the  United 
Kingdom,  321.  See  also  Traction  on 
Tramways,  Cable  Traction  for  Tram- 
ways, etc. 

Transandine  Railway,  worked  by  ad- 
hesion and  rack,  286 ;  gauge  of, 
286  ;  length  of,  laid  with  Abt  rack 
and  total  length  of,  287  ;  worst 
gradients  and  curves  on  rack  and 
ordinary  portions  of,  287 

Transporter  Bridges,  having  suspended 
skeleton  platform  with  travelling  car 
hung  from  it,  322-324  ;  across  Nervion 
near  mouth,  and  Seine  at  Rouen, 
323 ;  constructed  in  England,  324. 
See  Suspended  Travelling  Car 

Travelling  Belts,  description  of,  for 
removal  of  excavations  from  Chicago 
Drainage  Canal,  41-42 ;  on  Man- 
chester Canal  for  conveyance  of 
dredgings  to  waggons  on  bank,  406 

Traversing  Bridges,  186 ;  special  con- 
ditions of  use  of,  186 ;  method  of 
working,  186 ;  examples  of,  186 

Trestles,  of  timber  to  expedite  con- 
struction of  pioneer  railways,  n8; 
replaced  eventually  by  embankments 
and  bridges,  1 1 8 


Trial  levels,  for  determining  route  of 
railway,  102 ;  for  settling  gradients 
of  line,  103 ;  by  aneroid  barometer  in 
rugged  districts  in  preliminary  recon- 
naissance, 103 ;  by  means  of  tache- 
ometer  in  difficult  country,  104 

Trial  Pits,  for. testing  nature  of  strata 
for  cuttings  or  foundations,  30 ;  value 
of,  30 

Trincheras  Incline,  285 ;  connecting 
ordinary  railways  above  and  below, 
284 ;  laid  with  triple  Abt  rack,  284 ; 
285 ;  rise,  length,  and  worst  gradient 
and  curves  of  approach  railway  to, 
285 ;  rise,  length,  and  gradients  of, 
285  ;  sharpest  curves  and  gauge  of, 
285 

Trinidad,  floating  dock  at,  470;  type 
of,  470 

Tubular  Girders,  first  form  adopted  for 
wrought-iron  girders,  159;  Conway 
and  Britannia,  described,  159;  modi- 
fied form  of  flanges  in,  of  Victoria 
Bridge,  Montreal,  159,  161 ;  system  of, 
abandoned  in  favour  of  lattice-work 
girders,  161 

Tunnels,  191-225  ;  through  ridges  instead 
of  cuttings,  no,  191 ;  in  placeof  cuttings 
through  slippery  strata,  191 ;  avoided 
on  some  lines  by  sharp  curves  and 
steep  gradients,  191-192;  classification 
of,  192 ;  influence  of  strata  traversed 
on,  192 ;  object  and  construction  of 
shafts  for,  192-194;  shafts  beyond  line 
of,  194;  excavation  and  timbering  of, 
194-196 ;  Belgian  method  of  top  head- 
ing for  construction  of,  196-197;  cen- 
tral core  system  of  constructing,  197; 
Austrian  method  of  timbering  for,  197- 
198 ;  American  system  of  timbering, 
198-199;  iron  frames  for  construction 
of,  199 ;  through  headings  and  side 
drifts  for,  ^00 ;  instances  of  con- 
struction of,  under  specially  difficult 
conditions,  200 ;  cross  sections  of,  200- 
202 ;  variations  in  form  and  lining  of, 
according  to  strata  and  conditions, 
200-203 ;  construction  of  lining  by 
English  system,  201,  203,  by  Belgian 
system,  203,  by  other  systems,  203 ; 
arrangement  for  drainage  of,  203- 
204 ;  cost  of  various,  with  strata 
traversed,  204-205 ;  uses  for,  besides 
railways,  205-206,  534-537,  SS', 
553 ;  widening  of,  206 ;  long  Alpine, 
202,  206-213  !  subaqueous,  214-225  ; 
restricted  width  of,  for  inland  canals, 
388.  See  also  Alfine  Tunnels, 
Subaqueous  Tunnels,  and  Cost  of 
Tunnels 
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Tunnels  described  or  referred  to : — 
Ampthill,  195;  Arlberg,  202,  207, 
208,  210-212;  Blackwall,  216,  222- 
223;  Bletchingley,  194,  204;  Chicago, 
218-219;  Cleveland,  220;  Harecastle, 
199;  Hoosac,  195,  203,  205;  Hudson, 
221-222  ;  Ippens,  199,  205  ;  Mersey, 
215-218 ;  Mont  Cenis,  196,  202,  207- 
211;  Naens,  199,  205;  St.  Clair, 
222;  St.  Gothard,  196,  202,  207-213; 
Severn,  215-218  ;  Simplon,  207-213; 
Sydenham,  201,  202,  204;  Thames, 
219-224;  Tower  Subway,  220-221; 
Wolfsberg,  197.  See  Arlberg  Tunnel, 
Blackwall  Tunnel,  Chicago  Tunnels, 
East  River,  etc. 

Tunnels  (not  given  above),  strata 
traversed  and  cost  : — 204-205  ;  Balti- 
more, Bergen,  205 ;  Blaenau-Festi- 
niog,  Box,  Buckhorn  Weston,  204; 
Chinon,  Church  Hill,  205 ;  Clifton, 
Cowburn,  204  ;  Cristina,  Czernitz, 
Gotthardsberg,  205  ;  Guildford,  Honi- 
ton,  Kilsby,  204 ;  Latrape,  205  ;  Lyd- 
gate,  204 ;  Marseilles,  205  ;  Petersfield, 
Salisbury,  Saltwood,  204;  Singeister, 
Sommerau,  205 ;  Totley,  204 ;  Van 
Nest  Gap,  205 

Turlook  Canal,  fall  of,  432;  width, 
depth,  and  discharge  of,  432  ;  water  of 
San  Joaquin  River  raised  and  directed 
into,  by  high  masonry  dam,  434-435 

Tyne  Eiver,  depth  attained  in,  by  dredg- 
ing, 373 ;  improved  tidal  conditions  of, 
obtained  by  deepening,  373  ;  dredging 
needed  in,  for  maintaining  depth,  373 ; 
inundations  of  riparian  lands  stopped 
by  increased  discharging  capacity  of, 
373-374 ;  rate  of  enlargement  of,  sea- 
wards, 379 ;  outlet  of,  protected  from 
drift  by,  and  channel  dredged  under 
shelter  of  converging  breakwaters, 
379-380 


U 


Underground  Conductors  for  Electric 
Tramways,  316,  317  ;  in  crowded 
streets,  316;  arrangements  of,  316, 
317  ;  cost  and  other  disadvantages  of, 
compared  with  overhead  wires,  316, 
317;  instances  of  adoption  of,  in 
towns,  316 

Underground  Bailways,  227-238;  com- 
pared with  overhead,  227,  244-245 ; 
differences  between,  and  relative  merits 
of  ordinary  and  low-level  tubular, 
227 ;  description  of — London  Metro- 
politan, 228-231,  London  low-level 
tubular,  231-234,  Paris  Metropolitan, 


235-236,   Glasgow  District,  236-237; 
electric  traction  expedient  on  all,  245 

United  Kingdom  Railways)  standard  and 
narrow  gauges  of,  248,  269  ;  number 
of  sleepers  per  mile  on,  251  ;  cost  of, 
266;  cost  of  cheapest  narrow-gauge, 
268 ;  light,  268-269  ;  various  gauges 
of,  and  their  respective  lengths,  269 

United  Kingdom  Tramways,  forms  of 
rails  used  for,  305  ;  regulations  as  to 
position  of,  in  roadway,  308 ;  gauges 
adopted  for,  309 ;  instances  of  cable 
traction  on,  310;  section  of  track  and 
conduit  for  cable  in  Edinburgh,  311  ; 
steam  cars  on  South  Staffordshire,  313  ; 
length  of,  worked  by  steam,  and  speed 
limit  on  them,  313;  gas  engines  on 
Blackpool  and  Lytham,  314;  electric 
traction  with  overhead  wires  on  South 
Staffordshire,  315  ;  electric  under- 
ground conductors  on  Blackpool,  316  ; 
cost  of  construction  of,  318-319;  cost 
of  working  on  North  Staffordshire  and 
Birmingham,  319;  length  of,  worked 
by  electric  traction,  321  ;  recent  de- 
crease of  horse  traction  on,  321 ;  first 
introduction  and  extension  of,  321  : 
traction  by  locomotives  on,  321  ;  pros- 
peels  of  electrical  traction  on,  321 

United  States  Bailways,  gauge  of,  248  ; 
number  of  sleepers  per  mile  on,  25 1 ; 
cost  of,  266 

United  States  Tramways,  forms  of  rails 
used  for,  305-306 ;  arrangements  of 
track  of,  305,  306 ;  cobble-stone  paving 
for  track  of,  307 ;  asphalt  paving 
for  track  of,  307-308 ;  positions  of,  in 
streets  and  roads,  308 ;  gauges  adopted 
for,  309 ;  introduction  of  cable  traction 
for,  in  San  Francisco,  310 ;  traction  by 
cable  for,  on  level,  at  Chicago  and 
San  Francisco  with  large  traffic,  310; 
traction  by  tireless  locomotives  on,  in 
New  Orleans,  313;  electric  traction 
by  underground  conductors  on  New 
York  and  Washington,  316  ;  cost  of 
construction  of,  318,  319;  cost  of 
traction  with  horses,  electricity,  and 
cables  on,  319;  lengths  of,  worked  by 
different  systems  of  traction,  320 ; 
great  increase  in  electric  traction  on, 
by  overhead  wires,  320,  321 

Usui  Railway,  285-286;  connecting 
ordinary  railways  above  and  below 
Usui  Pass,  285 ;  laid  with  triple  Abt 
rack,  285,  286;  length,  gradient,  and 
cost  of,  285  ;  gauge  and  sharpest - 
curves  on,  286  ;  weight  of  locomotives 
and  train-load  pushed  up,  286 ;  speed 
of  trains  on,  286 
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VauxhaU  Bridge,  London,  use  of  cable- 
way  at,  over  the  Thames,  40 

Ventilation  of  Sewers,  to  prevent  escape 
of  sewer  gas  into  houses,  554 ;  by 
openings  in  road,  shafts,  and  man- 
holes, 554-555  ;  by  admission  of  fresh 
air  through  inlets,  555 

Ventilation  of  Tunnels,  through  shafts  in 
ordinary  tunnels,  193,  194  ;  by  fresh 
air  driven  into  Simplon  headings  by 
fans,  209  ;  natural,  in  Alpine,  212  ; 
method  of,  in  St.  Gothard,  by  fans, 
213 ;  provided  for,  of  Simplon,  on 
completion,  213  ;  of  Severn  and  Mer- 
sey, 218;  openings  for,  of  London 
Metropolitan  Railway,  231;  promoted 
by  adopting  single-line  tubes,  232  ;  on 
City  and  South  London  Railway, 
234 

Vera  Cruz  and  Uesico  EaUway,  ruling 
gradient  on,  105,  274  ;  sharpest  curves 
on,  107  J  elevation  surmounted  by, 
274 

Verdon  Canal,  siphons  tunnelled  in  rock 
underlying  valleys  for  conveying  dis- 
charge of,  across,  433  ;  wrought-iron 
siphons  adopted  for,  where  rock  was 
unsound,  as  across  valley  of  Sti  Paul, 

433 

Viaducts,  188-191 ;  disc  piles  for  founda- 
tions of  Leven  and  Kent,  68,  69 ;  in- 
stead of  high  embankments  across 
valleys,  no,  188  ;  advantages  of,  188- 
189;  instances  of  timber,  on  Cornish 
railways,  188 ;  brick,  across  Esk 
Valley,  and  metal,  across  Pecos  River, 
189,  190  ;  form  of,  dependent  on  local 
conditions,  189;  application  of  term, 
189;  Garabit  arched  bridge  and  Tay 
Bridge  inaptly  termed,  191 ;  low  brick, 
for  railways  across  cities,  238-239 ;  iron, 
along  streets  for  elevated  railways, 
239-245  ;  Key  West  Extension,  189 

Vibration,  cause  of,  by  trains  on  London 
Central  Railway,  232 ;  of  trains  on 
Pilatus  Railway,  278 

Victoria  Bridge,  Fimlico,  cylindrical 
foundations  for  piers  of,  70-71 

Victoria  Falls  Bridge,  Zambesi,  open 
hearth  acid  steel,  135  ;  description  of, 
135  ;  erection  of,  137 

Victorian  Bailways,  gauge  of,  248 ;  cost 
of,  267 

Victoria  Tubular  Bridge,  Montreal, 
plate-iron  flanges  adopted  for  tubes  of, 
159,  161 ;  weight  of  large  span  of, 
163 ;  pin-connected  girders  substituted 


for  tubes  in  rebuilding  for  widening, 

163 

Visp-Zermatt  Railway,  worked  by  ad- 
hesion and  rack,  286 ;  gauge  of,  286 ; 
total  length  of,  and  length  laid  with 
double  Abt  rack,  287  ;  worst  gradients 
and  curves  on  rack  and  ordinary  por- 
tions of,  287  ;  cost  of,  287 ;  weight  of 
locomotives  and  of  train  drawn  by 
them  up,  287 

Vitznau-Bigi  Eailway,  description  of 
line,  ladder-rack,  locomotives,  and 
working  of,  277-278;  provisions  for 
safety  of  trains  in  descending,  277- 
278 

Vladivostock,  floating  dock  at,  470 

Volga  River,  area  of  basin  of,  327 ; 
rapid  advance  of  delta  of,  in  shallow 
Caspian  Sea,  364  ;  moderate  deepening 
of,  at  one  outlet  by  dredging,  365 ; 
connected  with  Neva  through  Marie 
Canal,  388 

Vymwy  Aqueduct,  535,  537 ;  formed 
by  pipes  and  tunnels,  533  ;  longitudinal 
section  of,  from  Vymwy  reservoir  to 
Liverpool,  535 !  length  and  descrip- 
tion of,  537  ;  divided  into  sections  by 
balancing  reservoirs,  537  ;  height  and 
size  of  balancing  reservoir  for,  on 
Norton  Tower,  537  ;  maximum  head 
of  water  borne  by,  537  I  arrangement 
for  closure  of,  on  the  bursting  of  a  pipe, 
537;  waterconveyed  by,  passed  through 
filter  beds,  539 

Vymwy  Eeservoir  Dam,  529  ;  maximum 
height  of,  and  depth  of  water  retained 
by,  528  ;  cross  section  of,  529  ;  surface 
area  and  storage  capacity  of  reservoir 
formed  by,  529 ;  waste  weir  formed 
under  arches  of  roadway  across  top  of, 
529,  530 ;  erosion  at  foot  of,  by  fall  of 
overflowing  water  prevented  by  curved 
face,  529,  530;  outlet  from  reservoir 
formed  at  side  of  valley  away  from, 
531 ;  compensation  water  discharged 
through,  531 


W 

Warren  Girder,  form  of,  156 ;  stresses 
on  flanges  and  lattice  bars  of,  156-157 

Washington  Bridge,  central  pier  of,  in 
Harlem  River  founded  by  compressed 
air  on  sloping  rock,  76-77  ;  dimensions 
of  arches  of,  131  ;  arches  of,  supported 
on  steel  pins,  135 

Waste  of  Water,  intermittent  supply  for 
preventing,  543;  prevention  of,  with 
constant    supply,    543 ;     methods    of 
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detecting,  543 :  economy  effected  by 
preventing,  543-544 

Waste  Weirs,  object  of,  530 ;  formed 
beyond  end  of  earthen  dams,  530 ; 
provision  against  scour  from  fall  of 
water  over,  530 ;  on  crest  of  dam  at 
Vyrnwy  reservoir,  530;  on  crest  of 
special  masonry  dam  -with  stepped  face 
downstream  at  Croton  reservoir,  530 

Water-Jet,  description  of  use  of,  in  aid 
of   pile-driving,    57 ;    advantages    of, 

57-58 

Water-Meters,  fairness  of  measurement 
by,  544;  objections  to  measurement 
of  consumption  by,  and  means  of 
obviating  them,  544 ;  established  in 
Berlin,  544  ;  description  of  positive, 
544  ;  description  of  inferential,  544  ; 
relative  merits  of  the  two  forms  of, 
544 

Water  Supply,  513-545;  importance  of 
adequate  and  pure.  Si 3;  sources  of, 
513-514;  from  tanks,  514;  from 
springs,  514-515;  from  wells,  515- 
517;  from  rivers  and  streams,  517- 
518;  from  lakes,  518;  storage  of,  in 
lakes,  519;  in  reservoirs,  520-522; 
reservoir  dams  for  storing  up,  522-523  ; 
earthen  dams  for  impounding,  523- 
525  ;  masonry  dams  for  impounding, 
525-529;  outlet  culverts  from  reservoirs 
for,  530-531 ;  aqueducts  for  convey- 
ance of  water  from  reservoirs  for,  532- 
537;  service  reservoirs  for,  537-538; 
impurities  in  water  for,  538-539 ; 
separating  weirs  and  settling  reservoirs 
for  purifying,  539 ;  filtration  of  water 
for,  539-540  ;  purification  of,  by  iron, 
540-541  ;  softening  hard  water  for, 
541-542  ;  distribution  of,  542  ;  daily, 
per  head  of  population,  542-543 ;  in- 
termittent and  constant,  543  ;  methods 
of  detecting  and  preventing  waste  of, 
543-544;  meters  for  measuring,  544; 
duplicate  system  of,  for  domestic  and 
other  purposes,  543-544 

Waves,  size  of,  due  to  continued  action 
of  wind,  471-472  ;  nature  of  undula- 
tions of,  472  ;  transmission  of  force  of 
undulations  of,  to  obstacles  or  breaking, 
472;  cause  of  breaking  of,  472  ;  causes 
of  height  and  length  of,  472 ;  size  of, 
observed  in  Pacific,  472 ;  blows  against 
breakwaters  dependent  on  size  of,  472  ; 
recoil  of,  from  upright-wall  break- 
waters, reduced  by  omission  of  parapet, 
489 ;  run  upwards  of,  facilitated  by 
curved  batter  of  lighthouses,  493 ; 
broken  by  cylindrical  base  at  Eddy- 
stone  and  Bishop   Rock  lighthouses. 


493  ;  rise  of,  up  sea  walls  promoted  by 
curved  batter,  510;  recoil  of,  checked 
by  vertical  face,  510;  rise  and  recoil 
of,  broken  by  stepped  face,  510 

Wear  Eiver,  outlet  channel  of,  across 
beach  guided  by  jetties,  379;  outlet  of, 
protected  from  drift  by  breakwaters, 
and  outlet  channel  dredged  under  their  - 
shelter,  379,  380 ;  access  to,  improved 
by  breakwaters,  451 ;  width  of  entrance 
to  harbour  sheltering  mouth  of,  478 

Weaver  Navigation,  increased  depth  of, 
and  tonnage  of  vessels  navigating, 
388 ;  arrangements  and  dimensions  of 
locks  on,  392 ;  connected  with  Trent 
and   Mersey  Canal   by  Anderton  lift, 

398 

Web-Plate,  function  of,  154,  155  ;  ad- 
vantages of,  for  small  girders,  and 
defects  of,  157 ;  double,  in  tubular 
girders,  159  ;  superiority  of  lattice  bars 
over,  for  large  bridges,  161 

Weirs,  344-359  ;  object  of,  in  canaliza- 
tion of  rivers,  340,  341 ;  three  classes 
of,  defined,  344 ;  materials  used  for 
solid,  and  advantages  of  solid,  344; 
objections  to  solid,  345 ;  forms  of 
solid,  345-346 ;  modified  form  of 
solid,  on  river  Lot,  345,  346 ;  object 
and  descriptions  of  draw-door,  346- 
348 ;  object,  types,  and  descriptions  of 
different  forms  of  movable,  348-359  ; 
diversion,  for  supply  of  irrigation 
canals,  432,  433  ;  solid,  across  Sone 
with  hinged  shutters  on  crest,  at  head 
of  Sone  Canals,  434,  435  ;  diversion,  of 
cribwork  and  of  masonry  in  United 
States,  434-435 ;  solid,  across  heads 
of  Godaveri  and  Mahanadi  deltas, 
436 ;  description  and  repair  of,  across 
head  of  Nile  delta,  436-437.  See 
Draw-door  Weirs  and  Movable  Weirs 

Welland  Canal,  connecting  Lakes  Erie 
and  Ontario  so  as  to  avoid  Niagara 
Falls  and  rapids,  387 ;  difference  of 
level  surmounted  by,  393 ;  number  of 
locks  on,  and  their  average  lift,  393 

Well-Foimdations,  64-67 ;  in  India  and 
at  Glasgow,  64 ;  methods  of  sinking, 
64-65  ;  grabs  used  for  sinking,  64,  65  ; 
advantages  and  difficulties  of,  66  ;  for 
river  quays  and  bridge  piers,  64-65, 
67,  443 ;  for  Bellot  dock  walls  at 
Havre,  65,  454,  455  ;  for  St.  Nazaire 
and  Bordeaux  dock  walls,  65,  454 

Wells,  515-517;  water  drawn  from,  for 
irrigation,  421;  used  for  summer  irri- 
gation of  higher  lands  in  Upper  Egypt, 
429 ;  water-supply  drawn  from,  sunk 
into  permeable  strata,  515  ;  moderate 
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supplies  drawn  from  shallow,  and 
objections,  516  ;  purer  supply  obtained 
from  deep,  516;  construction  of,  516; 
best  strata  from  which  supplies  may  be 
obtained  by  deep,  516;  instances  of 
towns  supplied  from  deep,  516  ;  un- 
certainty as  to  volume  of  water  obtain- 
able by  sinking  deep,  S16 ;  supply 
from,  limited  within  definite  area,  516- 
517 ;  cause  of  flow  of  water  from 
artesian,  517;  instance  of  deep  arte- 
sian, at  Crenelle,  517  ;  mineral  salts  in 
solution  in  water  from,  SI7  !  hardness 
of  water  from,  sunk  in  chalk  or  other 
limestone  formations,  517,  541 

Wengem-Alp  Railway,  laid  with  ladder- 
rack,  278  ;  length,  rise,  and  worst 
gradients  and  curves  on,  278 ;  gauge 
and  sleepers  of,  278 ;  cost  of,  279 

Weser  River,  378;  description  of  regula- 
tion of,  376-377 :  enlargement  of 
regulated  and  trained  channel  of,  sea- 
wards, 377,  379,  383  ;  plan  and  longi- 
tudinal section  of,  378 ;  training  wall 
for  deepening  channel  of,  through 
estuary,  aided  by  regulation  works  and 
dredging,  378,  381 ;  construction  of 
training  wall  in  estuary  of,  381 

West  Australian  Bailways,  gauge  of, 
248  ;  cost  of,  267  ;  low  cost  of,  owing 
to  narrow  gauge  adopted,  267 

Whinstone,  used  for  paving  and  metalling 
roads,   12,  84 ;  small  absorptivity  of, 

13 

Wind-Fressore,  allowance  for,  on 
bridges,  28 ;  on  roofs,  28  j  form  of 
moving  load,  121-122  ;  provisions 
against,  on  Forth  and  Sukker  bridges, 
174,  175,  l8l  ;  amount  of,  on  Forth 
Bridge,  181 

"Winds,  size  of  waves  dependent  on  con- 
tinued action  of,  471-472  ;  data  con- 
cerning, in  locality,  required  for 
designing  harbour  works,  472 ;  regular 
periods  of  monsoons,  472 ;  peiiods  of 
strong,  and  calmest  weather  on  coasts 
of  Europe,  472 

Wood  Paving,  89-91 ;  with  planks,  and 
with  cylindrical  blocks  in  North 
America,  86 ;  with  rectangular  blocks, 
86,  89 ;  concrete  foundation  for,  89 ; 
dimensions  and  laying  of  blocks  for, 
89 ;  joints  of  blocks  for,  89-90 ;  dura- 
tion of,  90;  cost  of,  90;  advantages 
of  hard  woods  for,  90-91 :  merits  and 
defects  of,  91  ;  conditions  suitable  for, 
95 ;  examples  of  adoption  of,  95 ;  for 
tramway  tracks,  307 

Wood  Sleepers,  250-252  ;  advantages  of, 
250;  description  of  longitudinal,  with  | 


bridge  rails,  250-251;  advantages, 
sizes,  and  distance  apart  of  cross,  251 ; 
life  of,  251-252  ;  on  Vitznau-Rigi 
Railway,  277,  278 ;  on  St.  EUero- 
Saltino  Railway,  281 

Works,  31-35  ;  carrying  out  of,  by  con- 
tract or  executive  engineer,  31-32; 
specification  and  contract  drawings 
indicating  nature  of,  32;  tenders  for 
carrying  out,  by  contract,  32  ;  lump- 
sum contract  for,  33;  arrangements 
for  progress  and  inspection  of,  33-34 ; 
provisions  for  payment  for,  34 ;  con- 
ditions for  completion  of,  34-35  ;  im- 
portance of  inspection  and  supervision 
for  the  proper  execution  of,  35 

Wrought  Iron,  24,  25  ;  manufacture  and 
composition  of,  24 ;  early  use  of,  con- 
fined to  suspension  bridges  and  rails, 
24,  25  ;  introduction  of,  for  girder 
bridges,  25,  159 ;  use  of,  for  arched 
bridges,  25,  130,  131 ;  superiority  of, 
over  cast  iron,  25,  122;  superseded  by 
steel  for  large  bridges  and  rails,  26 ; 
130-131,  162,  256;  safe  stresses  on 
structures  of,  28 


Tare  Eiver,  outlet  of,  diverted  by  drift 
and  fixed  by  jetties,  361,  362;  outlet 
channel  of,  deepened  by  scour  between 
jetties,  361-362 ;  plan  of  outlet  channel 
of,  362 

Yellow  Eiver,  bed  of,  raised  owing  to 
embanking  the  channel,  334 ;  em- 
bankments along,  gradually  raised 
and   periodically   breached   by   floods 

of.  334 

Tenesei  River,  connected  with  River  Obi 
by  short  canal,  387  ;  long  waterway 
opened  out  by  connection  of,  with 
Obi,  387 

Y  Lake,  embankment  across,  for  shutting 
off  Zuider  Zee  from  Amsterdam  Canal, 
67,  410;  reclaimed  by  Amsterdam 
Canal  embankments,  410,  417;  drain- 
age of,  provided  for  by  pumping,  417 

Ymuiden  Harbour,  at  North  Sea  entrance 
to  Amsterdam  Canal,  410;  sheltering 
dredged  entrance  channel,  417 ;  con- 
structed on  open  sandy  coast,  471 ; 
description  of,  475";  progression  of 
foreshore  on  both  sides  of,  475  ;  break- 
waters of,  protected  by  wave-breakers 
of  blocks,  484 


ZAKATB. 
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ZUIDEK   ZEE. 


Zarate,  floating  dock  at,  470 

Zeebmgge  Harbour,  sheltered  by  curved 
breakwater  at  entrance  to  Bruges 
Canal,  411  ;  description  of  breakwater 
sheltering,  417,  474,  480;  plan  of, 
474 ;  description  of,  475-476 ;  formed 
with  open  viaduct  across  foreshore  to 
avoid    impeding    littoral    drift,    477 ; 


section  of  quay  portion  of  breakwater 
at,  480;  description  of  caisson  blocks 
floated   out    for    forming,    480,   486 
Titan  for  depositing  upper  blocks  at 
worked  by  electricity,   487;    upright 
wall    breakwater   in   construction   at 
488 ;  stability  of  large  blocks  at,  489 
Zuider  Zee,   shut  off  from   Amsterdam 
Canal  by  embankment,  67,  410,  417; 
locks    connecting    Amsterdam    Canal 
with,  410,  417 


THE   END. 
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